
ADMinSTRATION REPORT 


ON THE 

RAILWAYS IN INDIA 


1886-86 


BY 

COLONEL E. S. STANTON, E.E. 

mmoToz avsssAL of saiiwats 


PAKT I. 



SIMLA 


GOVERNMENT CENTRAL BRANCH TRESS 
To toe purchased from the Superintendent of Government Printing, Calcutta 


srsrXiA 

PEIUrrLD BY TUI aoirEnriJiNDEAl, GO^rSNMENl 
OBJNEEAL BEANCH PEE&3 




2 


A comparison of the earnings for the corresponding opening periods of 1884 
and 1886, with the approximate returns for 1886 printed, as last year, as an 
appendix to this letter, shows that the satisfactory results then noticed are, on the 
whole, being maintained, although the heavy traffic on the [Frontier Lines has 
subsided, and the export trade in wheat and seeds, as compared with 1884, has 
been dull : 

Receipts, 

1st Jannaij to 4tli April 

1884 ... ... ... ... ... 4 , 57 , 66,100 

1885 ... ... ... ... ... 4 , 93 , 23,754 

1886 ... ... ... ... ... 4 , 97 , 80,253 

Between the 31st March 1886 and the present date 149 miles have been 
added to the open mileage, consisting of the following lines : — 

(1) Indian Midland Railway, from Cawnpore to Ohaura, 42 miles, 

opened on the 1st April. 

(2) His Highness the Nizam’s Guaranteed Railway, from Secunderabad 

to "Warangal, 87 miles, opened on the 6th April. 

(3) Assam-Behar State Railway (Tirhoot Section), from Jhanjarpur to 

Nirmali, 20 miles, opened for goods traffic on the 8th April ; and 
from Jhanjarpur to Gongereria, 14 miles, for passenger traffic on 
the 6th May. 

A graphic Diagram showing the increases in the open mileage, gross 
receipts, gross expenses, and net receipts, from the commencement of Indian 
Railway construction to the end of 1885, is published with this Report. 

T have the honor to be. 

Sir, 

• Your most obedient Servant, 

F. S. STANTON, Colonel, R.E., 

Director General. 



statement showing the Total Receipts from 1st January to Srd April 1886, 
as compared icith tioo corresponding periods of 1884 and 1885. 


Eailways, 


1st Januaiy to 
5th April 
1881, 

1st Jaiinaiy to 
dth Apiii 
1886. 

1st January to 
urd April 

1886. 

STATE IMPERIAL. 


Ils. 

Es. 

Rs. 

East Indian 

... 

1,35,57,268 

1,25,69,270 

1,28,40,387 

Eajputana-Malwa { a ),,. 

* , « 

12,45,01.1! 

14,25,024 

11,29,392 

SiNDIA 

• •• 

1,00,170 

1,83,207 

1,10,070 

Bengal Central 

• . • 

08,011 

1,50,380 

1,39,247 

Southern Mahratta 

, • > 

( i ) 2,897 

1,32,910 

3,11,832 

North Western 

** • 

52,55,186 

68,19,091 

67,80,211 

Eastern Bengal 

• • • 

12,00,277 

15,98,997 

12,18,126 

Wardha Coal ( ff ) 

• « • 

2,44,814 

2,47,335 

2,36,530 

C awnpore-KXlpi 


(f?) 670 

Total 

... 

2,46,82,967 

2,60,76,244 

2,60,72,471 

STATE PROVINCIAL. 





Patna-Gya 

• * « 

1,31,361 

1,54,840 

1,10,071 

Dildarn agar-Ghazipur 

• » . 

12,258 

12,905 

12,738 

Bareilly-Pilibheet . . 

... 


22,361 

24,805 

NalhIti 

... 


20,642 

22,161 

Tiriioot 


2,78,045 

3,59,630 

3,54,219 

Northern Bengal 


5,05,757 

53,174 

3,13, '')9 
4G,Ge ) 

6,75,663 

Kaunia-Dharlla 

... 


Dacca 

. . . 

• • • 

27,189 

51,118 

Cawnporb- Achnera ... 

, . , 

1,01,468 

2,77,472 

2,95,928 

Amritsab-Pathanaot ... 

« « • 

30,255 

71,115 

79,317 

NX GPUR-CHHATTfSGARH 

f • • 

1,09,067 

5,15,379 

7,37,272 

5,53,114 

Burma 


7,03,198 

9,41,410 

JOBHAT 


... 

4,142 

7,434 

Total 

... 

23,7o,339 

27,63,265 

31,91,142 

GUARANTEED COMPANIES. 





Madras 

• •• 

19,52 275 

20,1.5,076 

19,1.4,011 

Sooth Indian 


10,59,300 

11,78,939 

11,48,4.63 

Gee IT Indian Peninsuia (?) 

4 « « 

99,05,022 

1,11,85,038 

1,09,06,620 

Bombay, Baroda and Central India 


35,14,278 

33,12,055 

34,94,032 

Oddh and Rohilkhand 


16,0 37 7 

14,02,033 

16,76,555 

Total 


1,80,33,252 

1,92,14,341 

1,91,70,311 

ASSISTED COMPANIES. 





Bengal and North Western 


(/) 3, ‘10 

2,85,725 

4,32,080 

Tarakesiiwar 


... 

81,5()'5 

77,201 

Rohilkhand-Komaun 


... 

51,0!C 

62,833 

Assam 

• #< 

23,c:0 

61,303 

87,130 

Total 

... 

27,2 iO 

4,83,211 

6,59,604 

NATIVE STATES. 





His Highness the Nizam’s 

... 

2,60.940 

2,57,916 

2,70,294 

BhIvnagar-Gondal ... 

. . • 

2,71,07^ 

2,78,883 

2,39,111 

Mysore <•< 


80,1.07 

9^,780 

1,02,210 

JODHBORB 

... 

15,718 

37,2 >5 

55,227 

RIjpura-PatiXla 


... 

13,800 

19,858 

Total 

... 

6,37,242 

6,86,C83 

6,86,725 

GRAND TOTAL 

... 

4,57.56,160 

4,92,23, 754^ 

4,97,80,253 


(a) Inelulin^ au-Fun/epoie btaU liailway. 
(h) FromiStth i ch 
(c) Includes Colliery, 


(iJJ From 1st Aj 

(i) Inchulcs Dho d M nniud, Kkamgaon, Ainradti, and 
3ihopiI-h t itniwa^s, 

(f) Fiom ;ind Ai u ibbl. 
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IlAIL\V'i'iYS IN INDIA. 


ADMIOTSTRATIOTf REPORT, 


I. 
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CHAPTER i 

HUES OPEN AND UNDEU COHSTRUCTIOST. 


D UEIAG 1883-86, 376]- miles of railway were completed and opened foi 
traffic, making on the 31st March 1888 a total of 12,370 miles opeii 
, for puhHc traffic in India. On the same 

pen 1 eags total sanctioned mileage open and 

nndei uon'-irucfion was 10,113] miles, or an increase over that on the same date 
in 1885 of 575] miles. The more important additions to open mileage have 
heen 101] miles of the Sonthorn Mahratta from Haspet to Dharwdr, 75 J miles 
of the Dacca State Eailway from Dacca to Mymensing, 73 miles of the 
Burma State Eailway from Nyaunglehin to Toiingoo, and 72 miles of th^ 
Oudh and Eohilkhand between Nagfuaand Saharanpar completing the through 
line between Benares and that station. 


2 Sanction has been given during the year tor the construction of 
^ additional mileage to the extent of 60C-f 

miles, the more important of the sane- 
lions being 382f miles of ibe Indian Midland Eailway Company’s system ; the 
Bolan temporary railway from Pir Chowki to the top of the pass, 68 miles ; 
the extension of the Sind-Pishin to the foot of the Amran range and to the 
Bolan Kotul, about 60 miles ; the branch of the Bengal and North TFestern to 
Dska Bazar, 39 J miles; and the Pachpadra branch of the Jodhpore State Eail- 
w^ay, 69f miles. 


3. The tables on the following pages give a complete list of the additions 
to open mileage in 1885-86, and show in detail the lengths of line sanetionod 
and open for traffic at the end of March 1886. 


2 
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AKIINISTIIATION EEPOET. 


Additions to open miUagc from Isi April 188o to 


Railway aud Section. 

Lciigth ill 
miles. 

Date of opening. 

STATF: I3IPERIAL. 



Easi Indxak— 



Banliiporo to Digha Cl at ... 

5-CO 

lO 

CO 

CO 

1 — 1 

a 

SorTnuaN JlAiir.ATTA — 



Ilaspet to Dlidrwar 

101-25 

lot July 18854 


FEEOZirOHl TsiU lY — 


Gancla Siiip,]i Bandar le Ee- 
rozrpoie. 

7-50 

21st April 1885... 

Total Slato Imperial 

111-25 


STATE PECVniCLLL. 



Dacca — 

DuC^r, ^ c luj'inr A 

CA'tT?OE,^-Ac^ :7Er — 

!:S;j 

1 j u 7i.r^uCu 1 33 j 

Ibu’i Ee’j. l&Co 

*1 Lj B d 

1 , 

^A.* i 0 

1 

L di Nov, N'^3 

ri 1 -1— 


< 

r’-* ii 7 c ... 

1 j C" 

" t Jill/ 1 " J 

7 i 1 j‘a ^ fio^ a 

153 (1 ) 


GjMJS.. . -'.81 CCZITANIEj. 



Ol l a. ) Bo r* d— 


1 

! 

1' . to IT ad 

33 03 

I 1 A]_to.A] iuGr. 

IT to Col^aapur ... < 

53-15 

1 L y 1 333. 

r\" "0 (T’ncl'o^") tj hh 

1 c. i\ cl tic Crn<:js near 
T 

0 to » a.o ii • 

10-50 

Pit to. 

Total C 000 u meed 

£5-61 


KAHIVU ST.^TES. 



T aduma^^’Mohvi — 



IVaclIiwan to DIioKa 

21-00 

nth March 1886. 

Total Native S tat os 

24-00 


Gpaxd Total 

37G-bG 



3U March 1886. 

Itom.ii’kSo 


Temporary gauge 


goodto 

pj jger cr::*.??. 



ADLim-JTRlTION EEPOr.T. 


Stcileineni showing lengths of Lines sanctioned and open for traffic on the 31st March 1686. 


Eailvrayg. 

Bate of fast opening 
foirtiake. 

Gauge. 

Lon Ml of 
li n. !.( * 
t one a it 
till cna of 
Ibdl Si 

vSme- 
lioucd 
dur ng 
tin H a* 
Ihbj CJ. 

Length of 
li le ^‘’iK tion- 
ci lit the 
end ot 
lc.S3 fed. 

OjiKllfd 

fluui% 

ISoS'bu. 

To«''>l length 
open on >1 i 
id xich IbSJ. 

Length 

1 ii 1 ^^ltll 
doublclmc 

Length 
lemainmg 
to be 
rmijbtd. 

STATE I^IPEPJAL. 











Ei&r Iis'DiAiT 

15th August 1851 

5' 

G" 

1,510 


(a) 1,61C1 

51 

1,514. 

4G01 

4 

Bajputx'A-Mawa 

1st July 1S73 ... 

n/ 

t> 


1,410. 

... 

1,413. 

... 

1,4101 

11 

... 

Patki 

12tli luay 1870 ... 

5' 

G" 

22’ 

... 

S21 



.. 

... 

SlIS'DTA 

ICtli January IGJO 

5' 

G" 

71, 


741 


74" 

• t « 

... 

I)no2<jD-KAr]M^.p ... 

I5tii March 1078 .. 

5' 

0" 

115” 


1451 

... 

1451 

... 


SOUTITEnK' MAnniTTA 

2:tli March ISSi... 

3' 

Bl" 

mi 

... 

7101 

1011 

3151 

... 

403 i 

IiroiAN JTT-oiiiK-o (Incl’uling 

J n 1 ^ iKi UE a 1 J Caw n- 

POi^i.-KlLPl) 

... 

5' 

G" 

22G 

i 

(rt) CIO 

... 


... 

GIO 

Total in tlio of Conpinics 

- 

... 

4,110 

3G2I 

4,5001 

iog; 

3,4SC1 

470: 

i.om 

IsoUth: Wpstfen ... 

IGih Maj 18G1 ... 






71 

l,7Slx 

21 


Ea&TEEN UlNGAI. ... 

2nd January 1862. 

5' 

G'' 

2311 

... 

(a) 234", 

... 

234" 

... 

• *« 

Tw'EL>rri Co.'L 

list February 187 1 

5' 

C" 

4G1 

.. 

4C1 

... 

4c: 

... 

.. 

P 0 N TAB IT OE" 

32thI.pullG?5 ... 

6' 

G" 

37 

BOsV f 

nrm, a put 

of the K 

01 th WctLi 

a. 


InDTT'-, V* LLEY 

Isl July 1078 ... 

5 

G" 

5n 

Ko- 1 

)x’ms a put 

of the B 

O’ th Yrcstu’ 

n. 


SiNB-S'c.'P, Ec.-lcrn Cec Ln .. 

t Ji.-uuai y ICCO . . 

(t'Q'n 

1 « / n r . 
t O tis 1 

71 

Bov 1 

an-) a p.ixt 

of ih ' r 

oich \rt Uj 

11, 


^itni>-Pisiixa,1To} O^ctioo 


5' 

G' 

Id 

to 

213 


.. 


215 

DiTiO, ScilIo il Cv t* A1 .. 

i l*,t Jill} IGGO .. 

/ 

O 

0" 

152 

ITow Jt 

)t las a pai c 

of the I. 

oUli ITcotct 

1 


G\lN^T)^ S IlTCn-rEECZErOI E 
lAAMWixY 

GEtApiiliCOi ... 

n/ 

0" 

71 

Bow I 

ims a 

of the b 

nth TVcuici 

’1. 


F rnozEPOEr bid e Vv-Qx i ' td 
APPEOA nia 


. 


71 


71' 


... ! 


—i 
i .< 

EPLI VEY-I^I.5TirA ... 

... 

n/ 

B.i ’ 

27S 


27G 

... 

1 

1 *1 

278 

CUDDAPAII'ISE] LCEE 


3' 

t 

80 


80 

... 

.. 


S3 

In^AGxET-ELx C 'D .. 


V 

G" 

410' 

... 

4701 

... 



4791 

EiLxSPEe-Ej.It’a 


5' 

G'^ 

07 

» B«k 

0/ 

.. 



37 

£:il.d-S\cae 

... 

5' 

G" 

C13 

ic’ 

(i) COG 

... 



338 

roDiiT 

■■ i' 


G' ) 
BJ s 

... 

50 

Wre 


... 

... 

58 

ToCdia tlij u^'ivlo of n 0 State 

[ 

... 

2,750 1 

12 : 

C/.CC*' 

7. 

2,C?3 

2’ 

l,iOo! 

STATE PPOVil^CIAL. 


• 









Brx^aAL— 











Patk-a-Gya 

31sfc April 1879 ... 

\ 

5' 

G' 

57 

... 

57 

.. 

57 

... 

... 

Koetu WrGTEEH PnoTiircrs atstd 
Oebu— 










BiLDlEXAGAJl-GlllsIPFE ... 

5th October ICSO .. 

5' 

G" 

12 

... 

12 

... 

12 

... 

... 

B AELIELY-PXEIBHE ET 

12fch October 18&i. 

3' 

n''ff 

3G 

... 

ce 

... 

SC 

... 


Total in tlio hands of Companies 

... 

... 

105 

... 

105 


105 


... 


(ct) Covrection of mileage. 

Olittfc portion, Hirolt to Kotul, 10 miles metre gan<;e. 

(4 Tbc Oimda Biugh'Ji'orozcpore Tramrvay not entered in tlio Hipoxt for 388ic8o. 
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ADMINISTEATION KIPOUT. 


Statement showing lengths of Lines sanctioned Sf open for traffic on the 31st March 1886 contd. 


Kail ways. 

Date of first opening 
for traffic. 

Gauge. 

jcngtli of 
ine siinc- 
iioiied at 
he end of; 
188-i-a5. 

Sane- 1 
tioned 
during 
tiie year 
1885-86. 

jcngthof line 
sanctioned 
at the end of 
1885-86. 

Length 

opened 

during 

1885-86. 

rotal length 
open on 

Slst March 
1886. 

Length 
laid with 
double 
lino. 

Length 
•eniainiug 
to be 
finished. 

STATE PBOVIKCIAL— 





> 






Be>:gal— 











Kalhati 

21st Dec. 1863 ... 

4/. 

0" 

.27i 

... 

271 


274 


... 

TmnooT 

1st Nov. 1873 ... 

3' 

31" 

274 


(a) 273 

... 

226 


47 

ISfOPuTEEESJ BE^TGAIi 

28tli Aug. 1877 ... 

3' 

Q.l// 

Oia 

249 


' 249 


249 


... 

Kauxu-Bhaeela 

ISth July ISSl 

2' 

6" 

38^- 


(«)37 

...■ 

S7 


• 

Dacca ... **? 

4.tli Jan. 1SS5 

Z' 

sr 

Soil 

... 

85i- 

754 

854 



ASSAM-BEHAia..* • ... 

... 

Z' 

sr' 

looi 

... 

iSo^, 


... 

... 

155^ 

KOETK WeSTEEN PEOTOCES 











Cawkpoee-Achneba -v 

19th Oct. 1873 ... 

Z' 


254i 

... 

(«) 253 J 

4f 

2524 


... 

LtJCE^’OW-SrrAPEE-SlHElMAF 

- 

Z' 

3r' 

124 

... 

124 



... 

124 

Punjab— 











AMEITSAE-PATEiVNEOT 

1st Jan. ISS-l 

6' 


65 


65 

... 

65 

... 

... 

Cekteal Peovinces— 











NiaPUE-CEllATTfsaAEE ... 

6th April 1380 ... 

3' 

sr 

149 

... 

149 

... 

149 

... 

... 

Bhitish* Buema— 











Buema 

2iul May 1877 ... 

3' 

z-V' 

369 

... 

S69 

73 

327 


42 

Assam— 











JOEEAT 

5th Dec. 1884 ... 

2' 

0" 

321 

... 

W 3H 

... 

294 

: ... 

24 

Ceeeea Poonjee Mountain 

.s. 

2' 

6" 

n 

... 

7i 


... 


71- 

Total in the bands of the State,.. 

... 


1,831 

... 

1,826! 

153 

1,4484 

... 

3781- 

•GUAEANTEED COMPANIES. 











Maueas— 











Madras 

1st July 1856 ... 

5' 

6" 

869£- 

... 

8691 

... 

8601 

; 42i 

: ■ 9 

South Indian „* 

IStli July 1861 ... 

3' 

31" 

654i 

... 

e54i 

... 

654^! 


... 

Bombay- 











Great Indian Peninsula ... 

18tb April 1853 ... 

5' 

6" 

1,288 


1,288 

... 

1,288 

324J 


Boaibat Baboda and Central 
India. 

loth Feb, 1860 ... 

5' 

6" 

4381 

; ... 

438i 


4381 

s - 42 

... 

North Western Pbotinoes — 











OUDH AND RoHILKHAND 

23rd April 1867 ... 

5' 

6" 

,742 

... 

742 


( 6801 

^ ... 

61i 

, 'PUNTO— 










, _ Sind^'Fitn^ab and Delhi 

13th May 1861 

6' 

,6" 

691 

Acquired 

North 

hy Govern 
Western. 

ment,and 

1 now forms 

^partof 

'hho''" 

• ** * 








/,• •' ' -rii 1.' 










L... 





ADMINISTRATION REPORT. 6 

Statement showing lengths of Lines sanctioned §• open for traffic on the 31st March 1886 — contd. 


Railways. 

Date of first opening’ 
for traffic. 

Gauge. 

Length of 
line sanc- 
tioned at 
the end of 
1834-85. 

Sanc- 
tioned 
during 
the year 
1835-86, 

Length of line 
sanctioned 
at the end 
of 1885-86, 

"1 

Length 

opened 

during 

1885-86. 

Total length 
open on 31st 
March 1888- 

Length 
laid with 
douhie 
line. 

Length 
remaining 
to be 
finished. 

ASSISTED COMPANIES. 











BEiraAL— 











DAEJEELIira-HiMALATAN ... 

23rd August 1880 

2' 

0'/ 

51 


61 

... 

61 

• •• 

... 

BENaAL Central 

16th October 1882 

5' 

6'' 

125i 

... 

1251 

«•« 

1251 

... 

... 

BEOGHirE 

23rd Dec. 1882 ... 

3' 

3f" 

5r 

... 

(a) 4 


4 

... 


Bengal AND Koeth Western 

2nd April 1884 

3' 

sr 

605i 

Q>) 39J 

(o) 510i 

... 

803 

>•# 

,2071 

Taeakeshwae ... 

1st Jan. 1885 ... 

5' 

6'^ 

22 

... 

22 

... 

22 

... 

... 

BdED WAN- KuT WA 

... 

2' 

6" 

40 

... 

40 

... 

... 

... 

' 40 

Noeth Western Peotinces — 











Kohilkhand-Kdmadn 

12th October 1884 

3' 

sr 

5ii 


641 


64i 

... 

... 

Bttema — 











That6n-Ddxinzaie 

11th February 1885 

2' 

6" 

8 

... 

8 


8 

... 

... 

Assam — 











Assam 

16th July 1883 ... 

3' 

sr 


... 

771 


. 771 

... 


Total 

... 


889i 

39i 

893i 

. ••• 

/ 6451 

... 

- 247f 

OTHER COMPANIES. 











Madras— 











PONDICHBRET .... .... 

16th Deo. 1879 ... 

3' 

sp 

7i 


n 

... 

7f 

... 


Bombay- 











West OF India Poetdgdese 

... 

3' 

31" 

51 


61 

f •* 

... 

... 

51 

Total 

... 


68-2- 

... 

68i 


71 

... 

51 

NATIVE STATES, 











Hhamgaon 

4th March 1870 ... 

5' 

6" 

8 

... 

8 

... 

8 

... 

.... 

Amea6ti 

16th Feb. 1871 ... 

5' 

6" 

6 

... 

6 


6 


... 

Bhopal-ItIrsi ... 

1st June 1872 ... 

5' 

6" 

t 57 


67 


67 

... 

... 

His Highness the Nizam’s 

9th October 1874 

5' 

6" 

1 491 

... 

491 


121 


sro* 

His Highness the Oaekwae’s 

8th April 1878 ... 

2' 

6" 

' 581 


681 

... 

581 


— 

Total 

... 

... 

620S 

... 

6201 


2501 

... 

870 

BhItnagae-Oondal. 

20th Dec, 1880 ... 

3' 

31" 

193 


193 


193 



Mysore 

1st Feb. 1881 ... 

3' 

3i" 

173 

... 

173 

... 

140 

... 

SB 

JODHPOlEB 

24th June 18S2 ... 

3' 

31" 

64 

591 

1231 

' 

64 

... 

59f 

BiJPtJEA-PATlIXA 

IstNov.lSSi a.. 

5' 

6" 

16 

... 

16 


16 




WadhwIn-Moeyi ... 

: , .... 

2' 

6" 

64 

. ... ■ 

. (e) 68 

/k' 

24 

«*« 

44 

■i Total . ' ... 



... 

5io 

591 

6781 

24 

4S7 


186f 
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ADMIITISTEATION EIPOET. 


Statement showing lengths of Lines sanctioned ^ open for traffic on the 31st March i886-concld. 


Baxlways. 

Date of first opening 
for trafho. 

Gauge 

Length of 
line sane 
tioned at 
the end of 
1884 85 

Sane- 
tu ned 1 
during 
the j ear 
1885 86. 

Length of 
line sanction- 
ed at the 
end of 

1885 86 

Length 

opened 

during 

1880-86. 

Total length 
open on 

March 1886 i 

Length 
hid with 
double line 

Length 
remaining 
to be 
Rmshed. 



SUMMABY. 






SXATB iMPBRIAIi— 










In tlie hands of Companies .. 



4,119 

382i 

4,5031 

1062 

3,4861 

4702 

1,0174 

In the hands of the State . 


•* 

2.7604 

124i 

8,6684 

71 

2,073 

21 

1,4954 

StATB PBOTIKOI-Di— 










In the bands of Companies » 

... 


105 


106 


105 



In the hands of the State 

• 


1,831 

•• 

1,8262 

153 

l,448i 

•• 

3784 

jjaVARAETTrED COMPANIES 


. 

4,6832 


3,992^ 

86i 

3,922^ 

4082 

704 

Assisted Companies 



889i 

391 

8932 


6451 


2474 

Othbb Companies 



582 

- 

581 


71 


61 

Napive States— 










In the hands of Companies 


. 

6202 


6202 


260: 


370 

In the hands of the State . 

.. 


610 

692 

6732 

24 

437 

• 

136f 

Total 

> 

*• 

(a)15,508 

6064 

(6)16,1484 

3762 

12,376 

882 

3,7674 


(a) The Ganda Singh-i'erozepore Tramway was omitted from the Report 
for 1884-86. 


Mile- 

606|- 

6 


Leduct- 

Mileage of Gorakhpur-Bansi Branch, Bengal and North Western Rail- 
way, abandoned ... ... ... ... 30 

Net total length sanctioned at the end of 1885-86 .. ... 16, 143 J 


(i) Length sanctioned at the end of 1884-85 
Add— 

Mileage sanctioned during 1886-86 
Difference due to alterations in mileage 


Miles 

. . 16,668 

611 J 

16,179i 


i 


! 


I 






I % „ 



OHAPTEEII. 

WORKS IN PROGRESS. 


1. The marked feature of railway construction in India at present is the 
number of important large bridges which are in progress. 

The East Indian Railway Company is building a bridge over the river 
Hooghly near Calcutta which consists of a central span of 120 feet and two 
side spans of 540 feet each. 

The Oudh and Rohilkhand Railway Company is building two bridges over 
the river Ganges at Benares and Balawala, the former consists of 7 spans of 
356 feet and 9 spans of 114 feet ; the bridge at Bakwala of 11 spans of 266 
feet. 

On the Tirhoot Railway a biidge over the river Gunduck is being built 
to connect the Bengal and North Western Railway with the Tirhoot system, 
consisting of 8 spans of 250 feet. 

On the Indian Midland Railway a bridge over the river Jumna at Kdlpi 
is in progress, consisting of 10 spans of 250 feet. 

On the Sind-Sagar Railway a bi’idge over the river Jhelum is under con- 
struction, consisting of 17 spans of 160 feet. 

On the Eerozepore Branch a bridge is being built over the river Sutlej, 
consisting of 27 spans of 160 feet. 

Lastly there is the bridge over the river Indus at Sukkur now awaiting 
the arrival of the iron work for the large span of 790 feet with which the 
main chaimel of the river between Rohri and Bukkur island is to be spanned. 

2. Taking the Railways in the order in which they are enumerated in 
Chapter I, the following paragraphs briefly describe the chief works or surveys 
in progress on, or in connection with, the several lines. 


EAST INDIAN. 


3. The river piers of the Hooghly Bridge have been built up to their 
„ , full height and the standards all erected 

HoogM, worto. cantileyer girders 

over them. The girder material for the Hooghly shore span has arrived, and 
the girders may be complete and ready for launching in October 1886. The 
materials for the cantilevers and Naihati shore span are expected shortly, and 
it is hoped that the erection of the central cantilevers will be completed by the 
end of 1886, and that both the shore spans will be ready for launching by 
January 1887. Owing, however, to the late arrival of the ironwork, the final 
completion of the bridge is not probable before the end of March 1887. 


R A IP DTANA-MALWA. 

4. On the Rajputana-Malwa the new station at Ajmere has been nearly 
finished. Preparations for the substitution of new girders at the high viaduct 
over the Choral river on the Mhow Ghht were commenced, and the w'orks of 
the Rew^ri-Eerozopore Railway and the Eazilka Branch complete^. 

The Baroda State is about to undertake the construction of a short length 
of 20 Tm'lfiH of metre gauge railway to connect the town of Yadnagar with the 
Rajputana liue at Mehs4na, alluded to in last year’s report. The line is to be 
constructed and worked by the Agency of the Bombay, Baioda, and Central 
India Railway Company. 
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ADMINISTKATIOIT EEPOET. 


Preliminary plans and estimates liaye been prepared for making this con- 
* « nection. It nas originally proposed to 

Eajputana-Mai-wa and the BEavnagar- makeametregauge line from Meh'sana on 
Gondai . the Rajpntana-Malwa Eailway to Viram- 

o-am on the Bombay, Baroda, and Central India Bailw ay, a third rad being 
mserted between Viramgam, and Wadhwan, the junction botneen the Bhavna- 
gar-Gondal and Bombay, Baroda, and Central India Railway systems. The 
Government o£ India, however, suggested the examination of an alternative 



JL ttiUiJU CtXJ.V.4. J V — ^ o — ^ ^ - 

gauge system altogether, tapping the Kharaghoda Salt-uorhs direetly, effecting 
a saving of some 55 miles on the traffic towards Rajpntana and ayoiding tran- 
shinment at Viramgam. The estimates and plans are at present befoie the 
Government of India with an offer made by the Thakor Saheb of BhaYuagar 
for the construction of the Viramgam lino. 


SOUTHERN MAIIRATTA. 

5. The section between Haspet and Bharwar was opened for public traffic 
in July 1885. Prom Bharu ar to Londa, the junction of the Bel gaum Branch, 
will bo ready in a few months, and it is expected that the section between Londa 
and the Proutier u ill be tin'ished about the same time as the Ghat portion of the 
Vest of India Poituguese Railway, that is in the early part of 1888. 
The Bclgaum Branch, cl2 miles, is neai ly completed. Very satisfactory pro- 
gress has been made on the Vest Deccan from Poona to Belgaum : of this 
length, of 211 miles, it is expected that 169 miles 'will be opened for traffic dur- 
ing 188G. The anticipation of last yeai’s report that the section from Poona to 
Miraj vould be opmed on the 1st January 1880 has not been realized, the work 
in tunnels and cutUngs turning out moie difficult than was expected. The 
Southern Extension from Hubli to llanibennur, 67 miles, u ill be ready by June 
next Ihouork of locating the section of the Southern Extension fiom 
Ranibonnur to Harihau has been completed. 

It having been agreed between the Secretary of State, acting for the Mysore 
Government, and the Southein Mahratta Railu ay Company, that the latter should 
take 01 er the existing Mjsoie State Railuay and connect it uith the Southein 
Mahratta Rail -ay system at Ilarihar, a small snr\ ey party vas despatched 
in rohiuaiy to txuniiie the location of the line lr;m Ilaiihar to Gnbhi uliich 
had been dctcimined by the Mj sore Eailnay officers. The distance is about 
157 miles. 

The Bcllaiy-Guntakal Section of the Madras Railway as n ell as the Mysore 
State Railway aie in iirocoss of transfer to the Southern Mahratta Railway 
Company. 


INDUN MIDLAND. 

6. The Indian Midland, as at present sanctioned for construction under a 
contract with the Secietary of Scute signed in October 1885, consists of the 


undernieDtioiied lines — 

Mam line — 

Bhopal to Cawnpore 

Miles. 

... 3^0 


r Jh'n*!! to Gwalior 

60i 

Brandies — 

< Jhaiisi to Mamkpur 

... 182i 


(, Btawa to Saugoi 

47^ 


Total 

... 610 


In the Main Line, Bhopal to Cawnpore, is included the Cawnpore-Kdlpi 
Section, which, as well as the Jhansi-Manikpur Bianch, appeared as separate 
lines in last yeai‘’s report. ^ 

The state of the work ondhe various sections is as follows. 

The surveys and estimates for the 30 miles from Bhopal to Bhilsa were made 
Mam Lme -Bhopal to Jhansi seetioE, by the Company’s Engineers in 1886 
ISO mi es. Contractors! 

who commenced operations m February 1886 and are making good progreS 
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■with the eaithv^ Oi‘k. Prom Bhilsa to Lalitpore, 90 miles, tho surrey is in hand. 
Prom Lalitpore to Jhami, 60 mile?, the surv'^'ys made by Govcin'nent offieers 
have been hande 1 o^ er to the Company’s officers by -w^hom the estimates are 
being prepared. 


The w orlcs on tliis section hare been only just commenced ; they are, how- 

Maxn Line-Jhansx to Kaipi Section, extremely light, and viil certainly 

95 miles be completed beloro the Jumna Bridge 

nt Kaipi. The constiuction is being carded out for the Company by the 
Li'gineers of the ISloith West Provinces Government. 


The ■well-sinking for the 
Mam Line— Kalpi Bridge. 


foundations of this bridge has made good 
progress during the year, Tho following 
table gives the -well-sinking at each pier 
to end of March : 


Pier 

Diptli of sinlvinjj 
btlo\\ low \ii xtei levd 

PemaxLs. 



oi eacli cuib. 





Feel. 


No, 1 abutment pier ^ 

A. 

well 

9 ■ 


B. 

9> 

13 

> These wells will only be sunk 


r 

A. 

V 

46 

64 feet below low water. 

No. 2» Pier ... ... < 




1 

B. 

}i 

40 


No. 3 p, ... 

A. 

j; 

75 


B. 


58 


f 

A. 

9i 

90 

5 feet supcrstiucture Las been 

N”o. 4} ^ 




> built. 

B. 

33 

90 

3 

No. 5 „ ... ... 1 

A. 

33 

43 


B. 

33 

S7 


No 6 ,, ... ... 

A. 

33 

84 


B. 

33 

47 


N^o. 7,, ... ... ^ 

A. 

33 

39 


B. 

33 

21 


No 8 „ ... ... 1 

A. 

33 

80 


B. 

33 

61 


No. 9 „ ... ... ^ 

A. 

33 

88 


B. 

33 

79 


No. 10 „ ... ... 

A. 

33 

86 


B. 

33 

93 


No, 11 abutment 




The 6 small wells upon which 





this abutment is to be founded 





have only just been commenced 
as they have only to be sunk 





25 feet. 
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adhinisteation repout. 


With the exception of 5, 6 and 7 piers the well-siiilcinj^ n’ili prol).!] he 
finished during the present working season, and theieis a fair irospeot of co.n- 
ploling the bridge before the rainy season of 18b7. 

The portion of this Section from Ohanr-i, on the left hank of tlio_ Juiuua, 

to Cawnpore, a distance of 42 miles, ■was 
Mam liino— Cawnpore to Ktilpi See- opened for traffic on the 1st April lb '6. 
tion, 4.5 miles. ^ practically complete. e\('C])t 

the fencing, the material for which has h^en ordered from England hut has nf't 
vet arrived. The perman..nt-way is of the latest East Indian Bail nay typ", 
v/s., 71 Ihs. steel double headed rails laid on Denham-Olphert’s sleepers and 
fished tv ith the new pattern six-bolt plates. The bridging is I’ght, t’i.e two 
larger bridges being those over the Bind and Singah rivers each of 2 spans of 
40 feet and 3 of GO feet. 


The plans and complete estimates of the Jhansi- Gwalior Section, CO] miles, 

, have just been submitted and tenders for 

Jhansi-Gwalior Branch, 60i mi es. construction are being adt ertis' d for. 

There are numerous heavy banks and rock cutting in this length, and the 
bridge tv ork is also heavy, the bridge over the Sind river with 10 spans of 
100 feet being the most important. 


This Section was partly constructed by Government officers, but h is now 
. . been handed over to the Company. The 

Jhansi-Manikpur Branch, 182i miles. 

the works are as follows : — 


The Betwa 13 spaas of 150 feet, masomy half finished. 

„ Dhasan 1 5 „ 100 feet, „ one-thud finished. 

„ Kane 1 of 250 feet and 13 of 100 feet, masonry one quarter finished, 
„ Bagain b ‘■iwns of 100 feet, masonry one-thud finished. 


Tlio Surtoys and Eo'i otics for this Section have been prepared hy Govern- 

„ / „ ^ , ment officer-., but construccion has not yet 

uKawa-Sauaor Branoh, 471 luilea. i , i ■' 

l)Ci.n alaiieJ. 


NOB i’ll WBuTLilX 


7. On h" 1st Januar’' 1 SC 3, ihc T icc Bahwajj lornrrly ’ n wu is ihc 
Sird, runiih and D Ihl d ’ay, the ladtis Y-ffiLy otatG L 'il ■o.y ai d the 
Puujih Kovihera Is E dli ay ,.oaj amnlgimatod iuto oio j l Jiotl 
the Xur.h Wchem Bffib.ry. 


At Kiamari, the extoii'iou 
Lato SiEd, Punj ib anl Bo’hi. 


Oi tuC 
civmc' 


u rr.i I 

have 


w.io Gompl u 
been erected 


-d, 

oa 


cul scenm 
ib by the 

II u’h >ur Bond. Additional ddiucs and 

Iso 
the 


platforms for the use of Iroopa an I the Co nmisjariat Beparument hivoa! 
been provided. At Saharunp-iir, Amri.sar, and Baowind, ejtnnnois of t 
juuction airangeraents for the Oudhand Eohilkhand Bail way, lor the Amiitsar- 
Pathankot Bailway, ani for the I'eroreporo branch respectively, were ir 


progress. 


New crossing stations have been completed at Bashida, and Ilamh’a, and 
begun at Talamba Eoad, Yusafwala, and Pattoki. 

A temporary 2-feet gauge tramway has been opened between Ganda Siugh 

Gnnda Singh-Ferozepore Tramway. Bandai and P erozepore. The bridge of 

^ • T. boats at Ecrozepore was taken over from 

the 1 unjab Government under a special agreement, and the tramwaycom- 
meuced running over it on the 21st April 1885. During the flood season the 
nvOT is crossed by a steamer, but throughout the remainder of the year the 
teffic 18 earned over the bridge of boats, and has been maintained with very 
temporary interru^ions. The cost of the tramway has been debited to the 
U erozepore Bridge Works, and it will bo remoTed on completion of t.bi> bridge. 
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ifo work of any importance has been comiienccd dminw {he year. The 
, ^ „ Indus hr'clye at Snlkur i' nremsoly in 

ate n us a ey. the same condition as it was this time la •.t 

year, bat some of the ironwork for the lavi^e span and some of tlio timber 
reijuirod for its erection are shortly expected from England. Eivo additional 
crossing stations on the PLuk-B-indli se^dion of the Koilnay havo been arranged 
for and are ready to he brought into use when required. 

The conversion of the Salt Branch between LtilaMiisa and kfalakwdl from 

metre to broud gango (nith th*^ exception 
of the fencing and portion of the bal- 
lasting) was completed on 10th Eehruary ] 880. A re-suivoy of the line from 
Jhelum to Bawalpindi, with a view to rcducins the present heavy gradients, 
has been put in hand. The substitution of iron rolled joists for the teak longi- 
tudinals, and the rolaving with 02 lbs. steel rails, on transverse vooden sleepers, 
on 40 spans of the Chenah bridge, has been completed. The removal of some 
more of the spans on the south side of this bridge as soon as the training 
works have been completed is contemplated. 


Late Punjab Hortbern. 


EASTERN BENGAL. 

8. The doubling of the line to Naihati was practically completed during 
the year, and goods trains have been run on the new line between Shamnagar 
and Dnra-Dum since the commencement of 1886. The double line will be 
opened for passenger traffic early in 1886-87. 

The Branch to the Kidderpore Docks was commenced, and the earthwork 
nearly finished, but want of funds prevented active progress on the pro- 
ject. 

The alterations at Sidldah Station wore practically completed, and the 
station is now well adapted to meet the require amts of tho public and 
of the Railway ; the remodelling of the yard and the fitting of interlocking 
points are still in progress. A great improvemont was effected in the light- 
ing of the station and approaches. 

Tho engine-shed at Narculdanga was enlarged and improved and the 
adlitions to the Kanohrapara workshops have mxde consider xblc progress. 
Th^y ! re expected to be finished in 1886-87. 

The necessary remodelling of tho Chilporo yard is still under consideration. 


SIND-PISIIIN. 


9. The following extracts from an unofficial report by Gio Eneinecr-in- 
Chief detail the works executed in the several Divifious up to Eelxruary la>t, and 
give some idea of the difficulties encountered. At the end of klai 011*^1 he girder 
erection had been completed up to the Euchali Bridge, mile GO. The pbtolaying 
to Zindag-i-ab, mile 83, and the Kuchali tunnel had loen lined thiou.ghout and 
finished. Ilcavy floods, as at the same time last year, someu hat delayed work, 
hut on the 9th April I was able to travel by train from Nari for 30 miles, passing 
over only two diversions, the train crossing all tho Nari bridges aiicl those 
over tho Zindag-i-ah. 


"We havo made some temporary workshops and a storoyard at Quetta. 
- . The earthwork between Quetta and Gur- 

Quetta Division. ^ ^ khai is practically completed throughout. 

It has turned out a heavier job than I expected, being a continuous bank, 
averaging 5 to 6 feet high for nearly 33 miles, a tiresome piece of work. 


“ Erom Bostan towards Sheho, the first two miles are very heavy hanks ; 
in one case 35 feet high, and about 12 chains long. Beyond those two miles 
the earthwork is lighter ; and the earthwork is going on now for about 10 miles 
beyond Bostan. I think it very possible the whole earthwork of tho 21 miles 
between Bostan and Shebo (Saiad Ahmed ?) may he completed by the Ist 
April. 
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“ The masonry of thebiidgcs between Quetta and Bostan is nearly complet- 
ed. The heaviest bridge is the oae otci* tlio Quetta Lora (1 span of 120 feet 
and 2 spans of 10 foci) nitli good higli piers. This masonry, however, is (^uite 
ilnLhod, anl pracHcally it the Bolan llailway had reached Quetta, wo uould 
be now quits ready ior plat slaying right up to Bostan. Of course we cannot 
got girdors or permanent- a ay till the engine reaches Quetta; but we are practi- 
cally ready lor them as lar as Bostan. 

“Botwpon Boatan and Gurhhai there are a number of 20-fcot cnl-vcrls 
many of them in \r 02 r 0 bs; but there is really nothing to stop the rails from 
Quetta when they do come. 

“The ballast (broken stone) has been collected for considerable part 
(say 2ths) of the distance between Quetta and Gurkhai. 

" The tunnel, 123 feet long, tbrongh the limestone spur at Balalee (8 miles 
oat of Qnstt i) is practically" completed ; as ah-o the limestone cuttings right 
and left of the tunnel. 


“ There has been a great deal of brick biuniing ; and a numl/cr of bricks 
(about G lafs altogelheid have been made and burnt, and we arc in full swing 
for going ahv'ad with brick burning when the snow allows it. 


“ Duii eg summer and autumn wo could scarcely get any labour at all on 

this division. [Ion over, the 32ud Pioneers 
ao ivision. commciiccd and completed some very 

heavy rook cuttings near the Gurkhai end ; and since winter we got some 
Pa^han labour (about 3,000 me^i), which I hope vi ill complete all the earlli- 
u ode on the division, except the enormous cutting at Hud Gorge. This cut- 
ting is very troublesome and dang.-rous ; and I think will he the last work 
fiu-slv'd on the u bole line. dYe are doing our be-it to push it, but I expect 
that ulim done ue shall have to make a tunnel through it and cover it up 
again, as the sides will not stand veil enough for sate running. It is a 
giiiesome piece of uork. 


“The big 120-fcefc bank near Mud Gorge is getting on very well and will 
not delay ns, though it is a slow job. 

“1 have not been able to finish the masonry on this dhiston (according 
to ord ‘ 1 “), but the lugli le\ el bridge, some time mi'' s south oi Xaeh (1 span 
of 160 feet 1 spans of 10 tcet), has about onc-ihitd of its masouiy finished. 
This biidge has been stopped by frost. 

" Beyond this no masonry has been built, but a good deal of stone lias been 
collected, &c. 


“ The car Jia ork cf litc 

Divinon 


0 miles rbovo Muigi is practieally all finished. 
The h.id^e work has not been pushei, 
bill there L no vary hea-'v w^rk, except 
the bridge at Mangi itsdf (2 spans 100 feet and 1 span of 130 hot) for which 
Soone has been c dice led. 


“The tunrols and knro'3'’S of tho Cliupper BiCt will, I hope, bo completely 
opmed omto full Gze froinind to end about the 1st Apiil, peihaps earlier. 
"XYo have managed to keep ahoat 3,500 men on them throughout the winter. 

“ The earthwork (cnltings) in the holly of the rift have been fini'^hed 
several limes, but constantly slip in. We shall have to have them secured by 
tunnels built n|) first and then covered in. 

“ The two main raafonry piers of the high level bridge over the chasm at 
Cliupper have 1 cen cominciu'ed and built up about 8 feet and the foundations 
cf piers for 40 feet spans cut out of tho rock. Brest has, however, stopped 
this bridge, as also the high viaduct at the end of the Karoz, where the 
masonry piers are about 12 and 13 feet high. They wHl he started again 
about 1st Mrreh. 

“Broin tlie lower Xaroz of the Ghupper Eift to within 6 miles of Shariah 
the earthwork is practically completed, except a great 82 feet cutting n4r 
the lower Xarez, which is very troublesome and constantly slipping. 
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“The majority of the bridges and culverts from Dargai to within 5 miles 
of Shangh haveeither been commenced, completed, or are well in hand 
They have been stopped by frost. Two major bridges, however one oP 4 
spans of 100 feet near Kost, and one of 100 feet span, have not been commenc^ 
ed, (a) because of frost and cold, (5) because of the difficulty anticipated in 
m water foundations which it would be unadvisable to 4gin in winter 
Hovvever, neither of these are very heavy works and they will be take- in 
Imnd as soon as the cold subsides. The pumps and engines are at site. 

“ Prom* 5 miles beyond Sharigh to Nasik the earthwork, except the filling 
Sharigii Bivision. ^ banks near the high level bridges at 

^ Poongi, is practically completed. The 
baUastmg is going on very fast, and should all be completed about 1st April 
if not beloie. The bridging, which is Tery heayy indeed, the stone bLig 
Tery hard and far distant, has begun to show up; and I hare eyery reSo? 
to belieye that, unless anything unforeseen happens, the whole of the bridire 
masomy between Nasi to 6 imles beyond Sbarigh will be completed Sd 
ready for girders by the 1st March. ^ 

“The mounds on which the quarters for station staff, drivers, guards, &c 
at the changing station at Sharigh are to be built haye all been cSt down and 
h'velled , the station platforms, troop siding, station walls, and most of the 
bangalows have heen commenced, and are matin rapid proo*ress 

endSi^aett^r the rails end gWers'from end to 

“ This division is practically completed, except the rails and girders. The 
Harnai Division. ballast is all collected, and all the masonry 

,. , , , . ... earthwork done. There is still 

something to he done in sidings and m roadside station buildings: hut no 
work of importance remams to he done. 


“ The ballasting should he nearly completed by the 1st March. All the 
Spintangi Division. masonry except ^ side drains is finished 

• _ i 1 . ready for girders ; a few more rail 

openings and some catch-water drams may still be needed; hut othei-wise the 
whole divismn will he quite ready for rails and girders as soon as they once 
come up. The hig cutting at Dulojal needs sloping down, but need not inter- 
rupt the line. The masonry_ of the Zindag-i-ab and Gurmai bridges is quite 
ready, hut as diversions are impossible at those bridge sites, I fear the nlate 
laying may he slopped (say) 12 days at each of these bridges, whilst the 150 
feet spans arc being pnt up for the engines to cross. 


The whole of the bridge masonry of this division, except a few side drains 

GundaMn Division. openings which may hereafter bo 

. , , , .. ,, required, is completed and ready for 

girders. The whole earthwork, except a little side sloping, is also finished 

“ The Gundakin tunnel will ho completely finished and lined with masonry 
tbroughout in another two days. The roof gave immense trouble by falling in 
and was most dangerous, crushing in timber shoring like an eo-g-shell hn+ nil 

danger is now'ovor, and the tunnel is ready for rails. ’ 

“The tunnel near Kuchali has proved a most difficult job. The soil 
is so rotten that the roof is utterly unreliable and falls in from above, forming 
a high arch above the timbering from which enormous pieces of rock come 
down from 60 to CO feet in height, and crush everything it is possible to put 
up ; a high arch forms above the framing from which tons of rock como 
down and smash the framing. "Work was stopped for some time owino' to the 
impossibility of getting any workmen to go into such danger; hut charges 
of dynamite were put in from the hill above on to the roof and the explosion 
blew out a cra,ter down into the tunnel ; this is now being taken out from 
above, and it is hoped the 75 feet of tunnel between the two masonry faces 
may he secured and lined with masonry arching before the sides come in. 
There is about 76 feet more of lining to do, which with good luck may he 
secured before long; and for the last three months work has been going on 

5 
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day and night with eloetric lights, hut with vpry slow progress, the earth 
squeezing in to the made parts of the tunnel as fast as taken out through the 
tuunel ends. Howeror, I hope our troubles are now over and wo may get the 
arch lined before the 1st March. 

“ The earth is so rotten that the cuttings in the tunnel approaches have had 
to ho arched over along way back, thus making the ^vhole tunnel nearly twice 
as long, GdO feet, Ihe proper course would certainly have been to make the 
cutting first, and arch it over afterwards; hut it was impossible to foresee that 
we would bare to blow doun the roof from abo\e. As this tunnel must delay 
the plaiolaying, a diver'' inn is being made from just south of Kucliali tunnel, 
along the river bed to the Kncbali Station to take the line along past tlie 
tunu(*l. This diversion u ill bring up staging and girders for the bridge [S spans 
of 100 feet) at the Kuchali Station. 

“ The bridge north of Gundakin tunnel (1 span of 160 feet one of 100 feet) 
has got the staging of both spans erected ready for the girders, as soon as the 
rails get over the high level bridge soufb of Gundakin tunnel. The girders 
are all up to the tunuol an I only an ait the completion of the high level bridge. 
The stagings have been carried round by carts, hut the girder booms are too 
hea^y to be so handled. 

“ But for the recent floods the high level bridge girders at Gundakin south 
of the tunnel would by this time ha^e all been up. The bridge is composed of 
2 spans of 15 'J feet and 0 ■'pius of 40 feet. One span of 150 feet, is completely 
rivetted and erected, but not decked. The other span of 150 feet is being put 
together and may be service-bolted in another three days, but the vibration of 
a staging nearly 72 feet high requires the girder to be put together very care- 
fully on such light stiging. I shall be glad when it is safe. 

“ The floods in the Nari cut us olf completely for nearly 15 days, and prevent- 
ed the girders coming up ; otherwise both bridges, north and south of Guudakiu 
tunnel, might by this time have been erected. The girders of both bridges 
should be up by the lltli February. 

“ Bails and permanent- way are being sent round by road on camels and 
carts, and are being laid out beyond Gundakin tunnel on the permanent line and 
on the diversion ton ards Kuchali. 


"T may mcnlion that two out of the three 40-feGt spans at Gundakin high 
level bridge arc now up and ready for rails. 

"Tim loc )motiro row comes up to the blglr level Gundakin b.idge over the 
bi,b L )u..s and h.g.i iO-fcat ridge just north of Gundakin. 


ih"' I I 


runover dm p'^'-airncut line from Gundakin to Baber Each, 

I . • .7 II 1 j 1 


vbieh is all laid and c mapkd d. 

" The 1 Limit'l at Baber Ivach lias given us a deal of trouble. Tt was Laid out 

Ba'oorEaohiavr,ion. on Lindscay’s and Moksnorlh’s old lino; 

but evpeiacneo lias shown that it has been 
thrown too nrueb forward. 7 hai protection 1 made of chamed ban-els uas 
caught rrlicm unfinished, hut has merely been buried, not broken. It has com- 
plcldy diiren the river out ( i its old course and direct on the bridge below, 
ioriui' g a i-roat siringlo slioal uliere there uas deep water before,— a great 
impro^cjirent. ® 

“ I curre to the conclusion, however, after seeing last vends and last sum- 
mer’s floods, that the uata uas too deep there (22 feet) to be efficientlv 
clucked, by anything Uke ha.rel protection, from tearing any railway bank to 
pieces high up, even if its tue u as properly protected as it was by the barrel 
pitching. So I am_ nraking a viaduct of 3 spans of 40 feet 'just outside the 
tuunc], aud widening the tunnel so as to throw the whole line further lu 
There is a tronrendous swirl here, so I propose going over it with 3 spans of 40 
feet, beyond ulnch the hank is quite safe, I think, owing to .the shingle shoal 
thrown up by the chained barrels, 

“ Wc have almost finished widening out the tunnel, and are busy Hnino- it, 
as we find the conglomerate weathers on exposure to air aud comes down in 
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ereat clinnlcs. "We hare Ind a "real doal o£ trouble from water in the found- 
ations of the three 40-feet spin viaduct, hut we are working night and day, 
and hope to get some foun.lations in a day or two. It is a very troublesome 
job, as we had to remove enormous quantities of shingle before we could get 
foundations ; but tlie viaduct is not a high one ; and as we have plenty of con- 
crete blocks ready we ought to run it up sharp once the foundations are in. 
Ilowever, it is a great nuisance as it obliges us to take the line down into the 
river bed and on to a temporary line exposed to floods. 

“We now come to the great girder erecting question over the six big Nari 
bridges which aggregate non — 

4 spans o£ 40 feet. 

6 spans of 100 feet. 

23 spans of 150 feet. 

“ The locomotive is running now over Tuudori and Kilat-i-killa No. 1. 
■‘'Kilat-i-killa No. 2 has the rails laid over it, and is all decked. The central has 
one span of 130 fe('t still to be deek('d. The Bhcji bridge has one span of 100 
feet still to be decked. The Baber Jxacb bridge is nowhere decked, and has 
one span of 100 feet still to be rivetted up and lioisted. So I hope when this 
reaches you the whole ot the Nari bridge girvler erection nill have been com- 
pleted. In fact, there is only one span more of 100 feet to be hoisted out of 
the whole, as whilst I nrite the derricks are being put up to hoist the last span 
of the scries of Nari biidges. 

“ The floods all but brought us to dire grief, as they came down some 7 feet 
deep, but fortunately not so suddenly as usual ; we had a number of girders 
half completed over the stagings, but the weather gave us sufficient notice to 
allow of our seiwioe-bolting the girders by working day and night ; and then 
down came the water and knocked all our staging into a cocked-hat. Fortu- 
nately no girders were dropped into the river for wiuoh I am very thankful; and 
take it all round, our staging has not suffered much, though it was somewhat 
knocked abi.ut. Before you get this I hope to have telegr iphed to you to tell 
you the whole of the naked girders of the fi Nari bridges are up. 

“ Had you not given me carte hlanche to get as much staging as I required 
and urgently, we would not have put up these Nari bridge spans in three times 
the time ; they would not have been up till hfay at the earliest. 

“ Below Kilat-i-lvilla No. 1 bridge, there is not much to bo said ; we have 
rebuilt all our banks, and put in two high spans of 40 feet which were found 
neccs.sary. The lino between the Nari slat’on and the Nari tunnel running 
under the cliffs, an I a number of other exposed parts of the line were so knocked 
about by the floods in summer, that it has become necessary lo make immense 
retaining walls, from 25 to 3U feet high, four (led deep dowm on the clay, to protect 
the line fro n iload aoiion. They are expensive work'., but absolutely necessary 
and are now appioaching completion. 

“ Wo have been grievously (hdayod by the floods, as of course our temporary 
bridges, enormous cribs filled w itb boulders, w ent off 1 ike chaff in a 7 — foot flood. 
The river did not go down sufficiently to ailosv of avork for nearly a wmek ; and 
replacing those cubs was hard work in such cold aveathcr and colder w'ater. 
However, we arc right again now and running o material trains a day' from 
Nari.” 


SIND-PISIIIN— NORTH WESTERN EXTENSION SURVEY. 

10. Instructions for the survey were issued by the Government of India at 
the end of May 1885. These instructions were to the effect that the whole Amran 
range, from the Khojak to the Gw'aja, should ho fully examined, in view to the 
selection of the best route for the extension of the Sind-Pishin Bailway through 
or round the Khwaja- Amran range, and the settlement of the point to which 
should be carried the extension of the Sind-Pishin Railway from Sheho, to the 
foot of the range, recently sanctioned by the Secretary of State. 
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In aecoi’dance witli these instructions, three survey parties were organized 
by the Engineer-in-Chief of the Sind-Pishin E,ailway, and the results of the 
enquiry, so far as it has been ascertained, are briefly :~ 

Is#— That to turn the Amran range, the line must run from near Quetta 
vid Nushld to Aigutai; 

2n,d — That the range may probably be crossed near the Gwaja Pass ; 

Thatit might be tunnelled through the Khojak or the Sanzal Pass. 

In December, instructions were issued by the Government of India regard- 
ing the f urthur prosecution of the surveys, the submission of estimates for cer- 
tain alternative lines crossing the range in the vicinity of the Gwaja Pass and 
emerging on the westward slope of the range near Argutai, and for alternative 
lines piercing the range in the vicinity of the Khojak and emerging near 
Chaman. 

A Committee appointed by the Government of India is now considering thc_ 
result of the preliminary surveys that have been carried out under the above 
instructions. 


FEROZEPORE BRIDGE WORKS AND APPROACHES. 


11. In October 1883, foundation work on the piers of this bridge was com- 

menced. At the end of March 1886, all 
Su lej ridge. except three piers were in progress. 1,327 

lineal feet of sinking, equivalent to the full sinking on 17-1 wells out of 28, had 
been executed, and 1,170 lineal feet, equal to 21 complete wells of well steining, 
built. All wells will, it is expected, be at a safe depth before the rains of 1886. 

Twelve of the girders, 150-feet span, are to be supplied between July and 
September 1886, and the remainder (15) by January 1887, and hopes are enter- 
tained that the bridge may bo completed before the rainy season of 1887. 


BELLARY-KISTNA 


12. The w'ork on this railway was much impedc'd by the financial pressure 
and had to be restricted mainly to the Guutakal-N undial section, which has 
not, moreover, made as much progress as was anticipated. 


The platclaying is in progress and at the end of March 61 miles were laid. 

r. + 1 1 TVT j , c, 4 , -1 A portion of the permanent-wuy material 

Guntakal-Kundial Section, 90 miles. ,^1 ii-*- i 

has been sent by canal toNundial, and 

platelaying is in progress from Nundial westward. The delivery of sleepers, 

which are coming from Burma, was unfortunately amongst the works stopjped. 


The water-supply is a matter of difficulty on this section ; at Guntakal the 
supply has to ho brought from some wells 5 miles off ; the water has first to ho 
pumped up into a high level reservoir one mile from the wmlls and about 
50 feet above tbcm, from which it flows down in pipes to Guntakal, where the 
rail level is 90 feet below the rcserv oir. The scheme is still incomplete, which 
is to be regretted, as there is a great need of w'ater for the junction station works. 

Kearly all the culverts and bridges on this section are ready for girders, 
which are all on the line ready to be led out. Some of the heavy earthwork 
betw’een miles 60 and 78 is still incomplete, hut it is hoped that the rails will 
be laid through to Nundial by the end of June, and that it maybe possible to 
open out this portion of the line after the next monsoon. 


The work on the tunnel, 413 yards in length, on the 118th mile in the pass 

Wandicanama Division, 36 miles. through the Eastern G hats has been carried 

, on, hut the climate in the pass is terribly 

deadly and progress is slow. It is anticipated that it will take two more seasons 
to complete. Bails have now been laid from Nundial, 15 miles, to the hills, and 
the workmen are now railed out to the work every morning and brought back 
in the evening, and by this means it is hoped that the work will be completed. 
without,rarther seriou^lossin life. . 
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Work OH tliG Otim.1 urn and Guntoor didsions, up to the Kistna end of 
CtimTDuiD and G-untoor Divisions, the IhiPj ■whei'cvor heavy works are 
168 miles. involved is now being put in hand, so 

that this portion of the line may ho ready for platelajing as soon as the tunnel 
and GhU uork^ arc completed. 


CUD D APAII-KELLORE. 

13. Work had to ho suspcudod on this line in May 1885, and orders for 
resuming operations n ero not able to he issued until the follon ing hi ovember ; the 
progress, tlnweforc, has not been great. The most important bridge, the Eala- 
yeroo, 9 spins of lO'J tcct, has six out of the ten foundations completed, and the 
remainder arc now progressing, and it is anticipated that the earthwork and minor 
bridges will ho fiuuihed throughout in the coutiG of the next six months. All 
girders and permanent-way are now in the country. It nas now been defi- 
nitely decided to place the Tirupati station to the west of Iho toun. 

NAGPUR-BENGAL. 


14. On ing to the negotiations for the formation of a company to construct 
and work this line not having been completed, and the financial pressure, 
work had to be suspan led daring the year; the small staff still loft were employed 
in the preparation of complete estimates for the conversion of the Nagpur- 
Ohhatii'sgarh Railway to the standard guago, and for the construction of the 
portion of the project between Raj-NanJgaon and Bilaspur. Land acquisition 
has also been in progress on the Mauhhuom and ISinghhoom districts in Bengal 
and in the Bilaspur district and Native States within the Central Provinces. 

In May 1885 the Nagpur-Chhattisgarh State Railway was placed under 

the Engineer-in-Ghief*of the Nagpur-Ben- 
gal Railway. Considerable work has been 
The new badges at Panoli 
and Chilode have been completed and good progress made with the new Kanhan 
bridge (tu 0 spans of GO feet and six spans of 170 feet), about two-thirds of 
the masonry being completed. The 61-feet girders should arrive about June, 
the 170-feot spans hcttieen May and August next. 


K'ag pur-ChhattiFgarh 

done on the rebuilding and widening of culverts. 


BILASPaa-ETlWA 

lo. The progress made on tno KatuL-Umarla Sooiion which, including the 
^ , colliery branch, is 38i miles long, has not 

DGOii as rapid as was antieipated^ sickness 
gieitiy retarding operations durmg the hot weather of 1885. The earthwork 
and bridging, with the exception of the Simrar, one span of GO and taa o of 4.0 feet, 
and the Mahanadi, four spans of 100 feec and one span of SOfeot, is practically 
complete, and iho masonry of those being well advanced, and the girders on the 
ground, it is anticipated they n ill both he finished by May. 

Permanent-way has hoen laid for 28 miles, and about 80 per cent, of the 
ballast collected. Sfcuion buildings anl station machinery are in progress, and 
the lino will parobably he ready for coal trafiie by J uno and for passenger crafiie 
after ihe monsoon. 

The project for the complete line Bilaspur to Etawa has been submitted 

to Governmeut after undergoing careful 
urveys. revision. The Etaava-Saugor section has 

now become part of the Midland llaihvay, and the Saugor-Katni section will 
also probably he constructed by that Company. The couslruction of the eastern 
section IJmaria to Bilasimr is not at present contemplated. 


SIND-SAUAR. 

16. In addition to the prosecution of the works on the main line and 
branches, as described in kst year’s report, iho following additional Surveys were 
ordered during the year : — 

(1) A branch from Kundian to Mianwali and an extension thence to 
the Isa-Klieyl ferry— 16^ miles in length — ordered in July 1885. 

a 
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(2) A Suvvoy to connect Miann'ali on this fl) hrancli Tvith Langar or 
Gagau Stations on the Klrasalgarh branch of tho Punjab Northern 
State Jiaiiway ordered in September 1885. 

The Mianwali-Isa-Kheyl ferry branch Survey has been completed and the 
estimate submitted, and the field work of the Mianwali-Khusalgarh Surveys, 
in all 149 miles, including alternative lines, has been completed. 

On the main line, Malakwal to Mozaffargarh, 295 miles, with the throe 
branches, to Khewra salt mines, 9 miles ; to Ismail Khan ferry, 9 miles, and to 
Dera Ghazi Khan ferry, 8 miles, the earthwork has been practically completed. 

The Jhelum Bridge, 17 spans of 160 feet, on single wells has 9 sunk to a 
depth of 76 feet each and 9 to a depth of 55 feet each, out of a total depth to be 
reached of 82 feet. The other large bridges are in hand and half approaching 
completion. The small bridges and culverts are, Avilh few exceptions, complete. 
None of the girders have yet arrived, but all with the exception of the Jhelum 
bridge girders (due bctu*een Juno 1886 and January 1887) should arrive in May • 
and June, by which time all the bridges are expected to bo ready for them. 
The permanent- way 75-lb. steel flat-footod rails with transverse steel sleepers 
has been laid out 4G miles from the southern end and between Malakwdl and 
Ohak Nizam at the northern, and a start has just been made to link in from 
the north bank of tho Jhelum river. IT ells, ash-pits, platforms and stations 
were not begun until Pobruary, but are now making good progress. 

The telegraph lines on old rail standards have been erected 84 miles from 
the Southern and 60 miles from the Northern end. 

BOLAN. 

17. Sanction to the extension of the Bindli Branch of the Sind-Pishin Eail- 
way by a temporary line up tho Bolan pass was given at tlie end of March 18S6. A 
staff was at once collected and per manent-way material purchased from the East 
Indian and Sind Punjab and Delhi E lilways. Interference with the road traffic 
up the Bolan being inadmissible, and time not admitting of heavy works being 
undertaken, the only course that was open was to lay the lino up the bed of the 
Bolan river, which, except at the Ktiudilani, Bibinairi and Mach gorges, and in 
times of extraordinary fiood, only occupies a portiou of its bed. 

Tho staff arrived at Eiudli on the 23rd April, and some material having 
pir ciiowisi-Hirok Section hccn reccii cd u Oik u as at once star’ted. 

Up to tho end of May good progress was 
made, hut with'the intense heat tliat then came on, cholera brnico "^out and, 
combined wdth sun fever and dysentery, brought tho work to a complete stand 
still towards the middle of Juno, only 8 miles of tho line having been completed. 
The staff, both engineering and subordinate, snifered severely, and tho laborers 
became completely demoralised and deserted the work. By the end of July, 
some new staff having boon supplied and fresb gangs having been collected, 
work was resumed, and the railway progressed up to Mach, which was reached 
by the 28th of October, and the end of the broad gauge at Mirok, six miles 
beyond, on the 19th November, a total distance from Pir Chowki of 47 miles. 

Above Hirok to the plateau at Darnaza rhe narrow icrtuous gorge which 
forms the upper part of the pass is im])raeticahlo for a temporary broad gauge 
railway. Through this, for a distance often miles, a metre gauge line has had to 
he laid with frequent curves of 200 feet radius; even this line can only he 
worked with double bogie engines and bogie wagons. Before making a start 
on platelaying on this portion, a considerable amount of preliminary work had 
to be got through. Materials had first to be collected as well as engines and 
rolling stock, and although all necessary works up to formation level had been 
eompletod by the end of November, it was late in December before many rails 
were laid. Again, the climate proved an enemy. On the lower section ex- 
treme beat and cholera retarded work; on this latter, called the Gh&t Section, 
for two months extreme cold with its accompanying sickness pneumonia! 
coupled with short days, reduced Ihe working tinge by fully fibs, and thus it 
happened that this latter section was not finished until the 7th March 1886. 
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Considerable difficulty regarding Tvater -was met with in the Ghat Section, it 
being only procurable at the Dozan springs up a side valley two nailcs from the 
line. Pipes and pumps have been received from England, and the arrange- 
ments for the supply along the Ghht Section and at the Kotul will, it is 
expected, be completed during May. 

The whole of the temporary line, including the Gh^t (metre gauge) Section, 
has been laid with permanent-way intended for the 6' G" gauge — Kills doublc- 
hcaded steel, mostly 75 lbs. to the yard ; sleepers for aboixt 40 miles “ Denham- 
Olphert’s cast-iron,” and for the remaimng 17 miles (which includes the Ghht 
Section) “ deodar.” The spans of the temporary bridges on crib piers are 
about 10 feet in the clear, and the roadway is carried on rail girders. 

The ruling gradient of the temporary line between llindli and the o2nd 
mile is 1 in 50, this gradient being used sparingly. Prom this to Abignm 
there are some short lengths of 1 in 36. Between Abignm and Hirok there 
are 2 miles of 1 in 26, and nearly 11 miles of 1 in 30. On the Ghat (metre 
%auge) Section, between Hirok and Dozan, the ruling gradient is 1 in 23-|, 
and above Dozan 1 in 30. The minimum radius of curves between Pir Chowki 
and Hirok is 800 feet, and on the Ghat Section between Jlirok and the Kotul, 
200 feet. 


The earthwork on this section which is being constructed as a perma- 
^ ^ _ _ T, nent line is complete, and a com- 

mencement has been made with culverts, 
but owing to want of good lime only Portland cement can be used; 
diversions have, therefore, been prepared for all waterways until cement can be 
delivered by rad. Sanction for the site of the station at Quetta was received 
on 29th January 1886, and work is in progress on it. 

Directly a few sidings were got in at Hirok, the line was made over to be 

worked by the Staff of the North 'Western 
Bailway, and, in addition to about 4,000 
tons of material wanted for the Gh^t Section, 17,000 tons of permanent-way 
for the line from Durwaza to Quetta and onwards towards Pishin had by the 
end of March been stacked at that station, and is being taken onwards by the 
metre gauge line to Durwaza. 

The following is a list of the stations between Pir Ohowki and Quetta 


Kundilani 



• • « 

at 7 til 

Kirta 



* • • 

,, 15th 

Bibiaani 




„ 27th 

Abignm 




„ 31th 

Macli 




„ list 

Hirok 




„ 47th 

Dozan 



••• 

„ 50th 

Kolepur 




„ 54th 

Kotul 



. . . 

„ 57th 

Sir-i-ab 




„ 75th 

Quetta 




„ 85th 


?> 

3? 

33 

V 

33 

33 

33 

33 

33 




6" ffaiiffe. 


J 

1 


metre gauge. 


j- 5' G" gauge. 


BOLAN SURVEYS. 

18. In addition to the work on the temporary line described in the forego- 
ifettg paragraphs, the Engineer-in-Chief in Septem'ber last was directed to recon- 
noitre the Pass with a view to determining the possibility of the construction of 
a permanent line at a reasonable outlay. In January last, sanction for a 
regular survey was issued, and this is now in progress. An alignment with a 
ruling gradient of 1 in 40 between the Kotul and Hirok has been found, but 
very heavy works will be necessary. The trial section shews 3 tunnels aggre- 
gating over 1,200 yards in length and 3 viaducts varying in heights from 60 to 
140 feet, besides heavy rock cuttings. A favorable line has also been surveyed 
between the Nari bank at the lower end up the Muskaf valley to the Panir- 
band pass dividing the Muskaf from the Bolan valley ; a tunnel of some mag- 
nitude roughly estimated at 960 yards in length will be required here, and 
between this and Hirok heavy works will be needed. It is too soon as yet 
to form an opinion of the feasibility of the route within a cost that would not 
he pro|uhitory- 
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TIRHOOT. 

19. Five out of seven piers of the bridge over the Gunduck have been 

founded, and the masonry brought up to 
Gunduck Bridge, 8 spans of 250 feet, girder bed stones. The abutments 

are at the same height. The viaduct about i a mile long at Sonepore is 
completed, uitkthe exception of part of the p irapet ; the earthu ork in the 
approaches is finished. It the girders, which are promised for delivery in 
Engluid between March and June 1886, arrive in good time, this bridge may 
be ready for traffic before the rains of 1887. 

On the Kosi extension of the Eastern Branch, the line has been extended 

to Nirmali, 66 miles from Somastipur 
Kosi Extension. junction and the new section, 20 miles, 

will bi.. opened early in April 1886. 

The project for a line from Mozufierpore to Sitamarhi, 37 miles, is in 
abeyance. * 


NORTHERN BENGAL. 


20. The project for the construction of an extension from Kaunia to the 

Brahmaputra has been under consideration 
Kanma Dkubri Section. during the year. In October 1881 revised 

estimates of the cost of const ruethig a laihvay from the Teesta river to Dhubri 
were suhmi ted by the Govoinmcnt of Bengal, and in February 1885 a 
further invv.^>tigation of tho route was ordered by the Government of India, 
the results bdiig reported in April 1885. Those may he considered as showing 
that the river^j intervening boLwcen Kaunia and Dhubri are not so formidable 
as had lately been reported, and that it is practicable to connect Kaunia and 
Dhubii by a metre gauge rulway, including the cost of the 4 laige bridges, 
for about 03] lahhs oi lupccs. 

In November 1885, a further investigation of an alternative proposal foi 
, , an exteuaion to Bhagua was called for, 

and the report on this was submitted in 
Icbrucuy last. Tho report is considered to prove conclusively the impossi- 


bili 




oi CatiLlIshilig 


1 ievmiaua ut Bhigwa, owing to tho ever 


ditiou oi the liver bed at that poition ol its course, and the 
extensio i nhen carried out -whoukl be lo Dhubri is confirmed. 


varjing con- 
opinion ;ba,t the 


DACCA 

21. The soctloi. 01 the lino between Dacca andMymensing was opened for 
goods tmfiio on 1st Au.,ast 1883, and the section between Mymensing and 
Gaiarg mn for passenger trafiic on 29th August 1885. The entire line 
was opened through for ell tialEc by Ilis Honor the Lieutenant-Governor of 
Bengal on l8tU lebruary 1886, and it has been decided to change the ua-mrt of 
this laiinay lo the “Dacca State RaDway.” 

ASSAM-BEIIAR 

22. The progress on this line was unfortunately much impeded owing to 
the financial pressure. Tho operations w^ere confined to that portion of the line 
in the Purneah Districts between Manihari and Kushha on the west, and 
between Dinagopore and Ptaigunge on the east. On the centre length (37 
miles) between “Raigunge and Kalliagnnge nothing has been attempted since 
July 1885. 

During the exceptionally high floods of August 1885, the 9 miles 

Manihari-Kushba Section. north of Manih^i suffered very much, 

o small bridges having been swept out, 
m all cases owmgto the want of pitching. The smallest of the openings 
along this length, which was fortunately pitched before the floods, was sav& 
by a, coat of boulders not more than one foot thick, the ground beyond the 
pitching having been scoured to a depth of 30 foet. On this length increase 
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o£ Mater-May witliin any reasonable limit does not mean reduced velocity 
between the abutments, as during lieavy floods at one side of tbe line 
there are hundreds of square miles covered with water from 6 to 20 feet 
deep and somewhat higher than a similar sea on the other side of the 
Railway. One of the bridges, on wells sunk in hard clay, stood the 
rush for three weeks and then went, the flood scouring a hole ninety feet 
deep. The repairs on these nine miles took up most of the time this season, in- 
volving considerable temporary diversions and a great quantity of earthwork 
in filling the deep breaolies. After seeing the result of the floods it was 
thought better to reduce the number of points of danger by closing four 
of the bridges altogether, increasing the spans of the others, using screw 
piles instead of wells, and protecting the works thoroughly with stone pitch- 
ing. The use of piles would expedite the work, but even these could not 
be procured before March. None of the bridges or culverts between the 
94th mile and Pumeah having been injured, the platelaying, erection of girders, 
completion of stations, wells, platforms, store-sheds, permanent staff quarters, 
&c., was pushed on, so that by the end of March the line was in good running 
order to within half a mile of Kushba, an important mart 6 miles beyond 
Purneah. 


Construction work was well started at the beginning of the year from 
^ ^ Dinagepore to Raigunge, and manufacture 

magepore- aigange ec ion. bricks and collection of materials was 

being pushed throughout the Division. In July, work wus interrupted and not 
again started until December. I'air progress is now being made on the major 
bridges. The minor bridges are finished to Kalliagunge, 19 miles from Dinage- 
pore, and the works are in such a state that, if funds permit, this section of 30 
miles may probably be completed by the end of the year. 


CAWNPOEE-ACHNEEA. 


23. The works on tbe new workshops at Patehgarh were suspended in 
, , T, X. September 1885 for w^ant of funds. All 

ew or s ops, a e gar . quarters and offices are completed. 

Eoundations for erecting shops and oMmney laid. Traverser nearly com- 
pleted and some lines of rail laid. The water tank is completed, and pumping- 
engine put up and at work. The work of the line is being carried on in tem- 
porary shops. 


The permanent bridges over the Kalanadi, damaged in July 1885, are now 
being enlarged at mile 70 by 4 spans of 60 feet each, at mile 154 by 6 spans of 
60 feet each. They will be completed by 30th J une. 


This branch, which was 
Bithur Braneh Line. 


opened for traffic on the 9th November 1885, 
was practicafly complete at the end of 
March 1886. 


LUCKNOW-SITAPUE-SIHEAMxlU. 


24. During the year the bridges and formation as far as Sitapur were 
completed ready for the girders and permanent- way. The earthwork as far as 
Kheri had also been finished, and the earthwork from Kheri to Gola Gokaran Nath 
was well in hand. Bricks for the bridges between Sitapur and Gola Gokaran Nath 
had been burnt. Bails, sleepers and fastenings, sufficient to complete the line as 
far as Gola Gokaran Nath, were either in hand or in process of delivery, and only 
rolling-stock and a few minor stores were required to adnait of the line from 
Lucknow to Gola Gokaran Nath, a distance of 105 miles, being opened at the close 
of the ensuing rains. 


A small survey party took 

Piliblieet-Siliramau SurTey. 


the field in November to connect the metre 
gauge line from Bareilly to Pilibheet with 
the line under construction from Lucknow 
to Sihramdu. 


7 
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The field work had been completed at the end of the year, and the plans 
and estimates are now nnder preparation. There are no works of any magni- 
tude on the line, which could be made at a yery moderate cost. 


BURMA. 


25. The substitution of brick and iron structures for the original timber 

bridges and culverts was continued. Six- 
Bangoon and Irrawaddy. timber minor bridges varying in 

span from 10 to 40 feet were rebuilt, and all the major bridges that required 
renewal were completed. The new Eailway offices at llangoon were completed 
and occupied in August. 

At the commencement of the year the line was opened to traffic as far as 
„ „ Nyaunglebin (93rd mile), and the reniain- 

Bangoon and Sittang al ey. portion to Toungoo, 73 miles, was 

opened in July. Much remains to be done, the line beuig opened with the 
minimum requirements needed for safe working. 

The field work was completed at the close of 1884-85, and the estimate for 
Bassein-Henzada Survey. the project is under preparation. 


Orders were received in February 1886 for the commencement of a survey 

from Toungoo to Ningvan, a distance of 
Toungoo- ingyan urvey. about 62 miles, and this is now in hand, 

and it is hoped the field w ork will he completed before the monsoon. 


JORHAT. 

26. The entire length of the line (23 miles) from Dhali to Baraghop the 
cold weather river terminus and the branch line from Chenimara j iinotion to 
Mariani (7 miles) were open for goods traffic during the cuirent year. The 
section between Jorhat and the river terminus was opened to coaching traffic on 
the 17th October 1885. The remainder of the line, that is from Joihat to Dhali, 
and the branch line from Chenimara to Mariani will be inspected early in April 
1886, with a view to passing it for coaching traffic. Two miles of line from 
Dhali, the present temporary terminus, to Titahar are under construction. 
These two miles w’ill be opened for tiaffic at the commencement of the cold 
weather of 1886, when it is hoped the bridge over the Dhali E-iver (35' span) 
will he completed. 


CHERRA POONJEE MOUNTAIN. 

27. During the year under report the earth and rockwork of the mountain 
Inclines weie completed, also that on the upper Locomotive line from the top 
of the Inclines into Cherra Poonjee, 3^ miles. 

_A very high flood in September did much damage to about 2 miles of the 
line in the plains, and it was found necessary to raise the formation level, w hich 
has been done during tbe working season ; *the permanent-w'ay has been laid 
(7 miles) in the plains and on the mountain Inclines. Two locomotives and 
sixty wagons weie received in July, also the iron work for 4 passenger 
carriages. ° 

Three sets of drums for ware rope haulage have been completed, and the 
remaining four are being erected. The girder bridge over the Tharia river 
has been finished during the season ; station buildings, &o., are well forward 
and also station machinery, staff quarters, &c., &c. ’ 

An extension of about 8 miles from Company Qunj to Cbhatak (on the 
hurmah river, and the terminus of the regular Steamer service) was surveyed 
and tbe wmrk is being plotted and ^timated. ’ 


MADRAS. 


28. The extension to Calicut as the Western terminus is 
gross and will, it is hoped, he ready for traffic by June 1887. 


making good pro- 
The extension is 
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9 miles in length and will cost about 13 lakhs of rupees, of which lacs 
will be payable by the Local Authorities in consideration of the large bridges 
being made available for ordinary traflBic. 

The project for the Palghat town branch is still under discussion. The 
road bridge has been restored and made suitable for Eailway traffic. 

An agreement has been entered into with the Nilgiri Railway Company 

for the construction of a line from Met- 
tupalaiyam to the Nilgiris, the Govern- 


Mettupalaiyam-Ootacamund. 


ment providing the land and guaranteeing 3 per cent, interest during construc- 
tion. After opening, the provincial government agrees to make the gross earn- 
ings up to 2 lacs per annum. Under orders of the Secretary of State, arrange- 
ments for raising the money are to be made in India, where the Company is 
domiciled. The agreement contemplated a line from Mettnpalaiyam to Coonoor, 
of which the hill portion would be on the rack s\ stem, but a proposal has recently 
been made to construct a line from Mettupalaiyam to Ootacamund similar to 
the Darjeeling-Himalayan Railway on a gauge of 2 feet with ruling gradient 
of 1 in 30 worked by ordinary adhesion. This point is still under consideration. 

The Bellary branch of the Madras Railway from Guntakal to Bellary has 
_ „ „ . , 1 been sold to the Southern Mahratta Rail- 

way for Ea. 80,00,000, aorl wiU be 
made over on the 1st July to that Company, nho will adapt it for 
metre gauge traffic. The broad gauge will be retained to meet emergencies, 
but ordinarily metre gauge trains only will be run. The new junction station 
at Guntakal, now under construction by the Bellary- Kistna Railway, is 2 miles 
from the site of the present Guntakal Station, which will be ultimately 
abandoned. 


To meet the increase in weight of engines during recent years, it has been 
found necessary to strengthen the girders of many of the bridges. This work 
is now nearly completed, and with the exception of 3 large bridges on the north- 
west and one on the south-west line which have to be re-built, they are now 
fully up to requirements. Of the above bridges, that over the Benner river 
is at present in hand. 

The arrangements for the introduction of the Block system are now prac- 
tically completed, and a large portion of the line is now being worked on that 
principle. 

The buildings undertaken during the year have been the improvements of 
stations, especially Arkonam junction, and the provision of quarters for the 
staff. 


SOUTH INDIAN. 

29. The principal works on the South Indian Railway are those in connec- 
tion with the restoration of the flood damages described in last year’s report and 
enlargement of water-ways. The only two bridges which have not yet been 
re-opened for traffic are those over the Vikravandi river and Gingee river 
(Pondicherry branch). Additional water-way is being given at many points, 
but this work will not be completed for about 2 years. The chief additions now 
in progress are eleven 40-feet spans to the Karunguli bridge, one 120-feet 
and one 30-feet spans to the Vikravandi bridge, raising the piers of the 
Gingee bridge 7 feet, and the provision of a new bridge of ten 30-feet openings 
in the 98th mile. In some places the line has been lowered to the level of 
the surrounding country in order to allovi' extraordinary floods to pass over it 
without doing serious damage. 

The improvement of the alignment of the beach extension, Madras, is 
nearly completed. 

The general offices at Trichinopoly are almost finished and will he occupied 
shortly. The new Engineering workshops at the same station are practically 
completed, and the extension of the Locomotive workshops at Negapatam is 
in hand. 
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Tlie 40-lbs. permanent- way with which the line was originally laid being 
considered too light, renewals are now being made with 50-lbs. bull-headed 
rails on cast-iron pot sleepers. 

No further action has been taken with regard to the extension of the line 

from Tinnevelly to Quilon, but the Tra- 
Tinneveiiy-Quiion Extension. vancore Government are still in favor of 

the Northern and more expensive route. 

The South Indian Eailway have declined to construct the projected line 
, ^ ^ from Mayavaram to Mutupet as part of 

Mayavaram-Mutupet Branc . are prepared to form a 

separate Company for the purpose. The terms proposed by them are a 4 per cent, 
guarantee oy the Tanjore District board, and one-half of the net profits. The 
matter is stfil under consideration. 


STATE EAILWAY SURVEYS IN MADRAS. 


iMPEEiAii Surveys. 


30. The pro j ected sy stem of metre gauge famine protection lines includes— 

(1) A lino from Guntakal junction to Hindupur, to be eventually 
extended to join the Tumkur branch of the Mysore State Railway. 

(2) An extension of the Cuddapah-Nellore Line from Tirupati via Kadiri 
to join No. (1) at Dharmavaram. 

(3) A line from Yillnpuram on the South Indian Railway to Vellore on 
the Madras Railway, and thence Ohittoor to join No. (2) near Damalchern. 


The working survey and estimates for the Guntakal-Hindupur extension, 
« i • 111 miles in length, have been completed, 

Erton-om. earthwork for about 60 mL of 

line was executed during the dry season of last year as a famine relief work. 


OntheTirupati-Dharmavaramline, 166 miles, the staking out is completed 

Tirup.t.-DWrm.v.r«lEa«n.i<... an, I the working pKJKt is expected to be 

ready by June 1886, and although the 
final estimates will occupy some time longer, work could be begun on comple- 
tion of the project. A preliminary estimate has been forwaided to the Gov- 
ernment of India. 


The line between Villupuram and Vellore was originally surveyed vid 

VillTipuram-VeUore Extension. Arnee and Arcot, but it has now been 

decided to adopt a more direct line, by 
which the length will be reduced by 10 miles. The necessary surveys for this 
purpose have been made and the greater part of this line is staked out as well 
as the whole length between Vellore and Damalchern. 

The total distance from Vellore to Damalchern will be 137 miles. The 

Vellore to Damalchern. wolking project is expected to be ready 

by September 1886. 


Provincial Surveys. 


31. These include — 

0 ^ from Palghat on the Madras Railway to Dindigul on the 

South Indian Railway. & 

1 file South Indian Railway through Kalli- 

kurclu to Salem on the Madras Railway. jvdiu- 

Apreliminaiy rar»ey for the Pfigiat-Dindignl line has been completed 

Palghat- Dindigui. prel^inary estimates will be 

he ahoRt 107 miles vid Dharapuram oriOO^Siles 


I 
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A preliminary surrey of the Porto-Novo-Salem line was begun in Forem- 
■o * HT T^er 1886, and the preliminary proieot is 

rorto.H»vo-B»lem. ^ expected to be read/by June 1886. Tha 

preliminary estimate will be submitted before the end of the year. The length 
of this line will be about 110 miles. 


GREAT INDIAN PENINSULA. 

32. The new offices at Bombay are so nearly completed that the Chief 
Administrative offices have been moved into the building. The new Bycnlla 
overbridge at Bombay was completed and handed over to the Municipality at 
the end of 1885, and the Nesbit Lane overbridge has been vigorously com- 
menced ; on the completion of this work the quadrupling of the line from 
Bombay to Parel may be taken in hand. 

The work on the doubling between Bhusdwal and Khandwa and Bhus^wal 
and Shegaon has made satisfactory progress during the year. The new station 
at Hotgi, which is the junction of the East Deccan line of the Southern 
Mahratta system, has been completed and is in use. 


BOMBAY, BARODA AND CENTRAL INDIA. 


33. The extension of the double portion of the Bombay, Baroda and Cen- 
tral India Railway between Andheri and Virar was opened for traffic during 
the year, and some progress was made in the work of doubling the portions 
between Kdnkra Khddi and Sachin and between Ahmedabad and Barejadi. 


Godhra-Butlaiu. 
Butlam Extension. 


Nothing further has been done dur- 
ing the year in the matter of the Godhra- 


OUDH AND ROHILKHAND. 


84 The whole of the superstructure masonry of piers and abutments, with 

. trifling exception, has been finished off. 

Benares Bridge. ^ ^ ^ 

have been erected and the serew piled staging at No. 5 span has been practically 
completed ready for a commencement of the erection of the main girders early 
in April. Pour out of the 7 large spans will therefore almost certainly be com- 
pleted before the rains of 1886. The remaining 3 spans, viz.. Nos. 2, 3 and 4, 
being those where the deepest v ater occurs, will involve somewhat increased 
difficulties, but the completion of the largo spans may be looked for at the end 
of the working season of 1887, and of the whole bridge early in the cold 
weather of the same year. 


On the 1st January 1886, the whole length of the Northern Extension to 
Northern Extension and Hardwar Saharanpur, together with a portion of 
Branch. the Hardwar branch from Lhaksar Junc- 

tion to the Ganges Canal near Jawalapur, was opened for traffic with diver- 
sions at the sites of* unfinished bridges, and a temporary bridge across the 
Ganges at Balawala ; this bridge will be removed before the rains, and the 
traffic will be worked by a ferry. 


At the end of March all bridges 
except the foUowmg 

were completed 

and 

opened 

for traffic, 

Main Zine^^ 





Ganges bridge at Balawala 

* > % • « » 

11 

spans of 

256' 

Bangunga Bridge 


14 

9 > 

100' 

Solani bridge 

• • • • • • 

11 

9 > 

150' 

Chain 1468 

• « • • • • 

3 

9 > 

40' 

Sardwaf Branch^ 





Pathri Bridge 

• « • «*« 

5 

99 

60' 

Ganges Canal \ 


1 


256' 

Jawalapur } 


X 

99 


With the exception of the Ganges at Balawala there should be no difficul- 
, ty in completing aU the above bridges before the rains of 1886. 


8 
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The Gariffes Bridge at B£la\rala has made good progress during the year. 

With the exception of No. 1 pier, which 
Ganges Bridge at Balawala. ^^ly. commenced after the rains of 

1885, and a trifling amount of sinking still to he done on piers 7, 9, 10 and the 
right abutment, foundation work is completed. It is probable that the greater part 
of the superstructure brickwork will be finished this season and possibly girder 
erection commenced, so that the completion and opening of the bridge may be 
expected at the end of the working season of 1887. 

As soon as the questions still pending nith regard to compensations are 

settled, this branch could bo opened with- 
Ajodiiya Brancii. ^ Tery short period. 

The important work of re-pinting the line throughout with heavier and 

improved fish-plates was completed in 
Open lane. July, with the exception of the Bahram- 

ghat Branch, on which it was not important to increase the speed dm’ing 
the rains. The re-jointing of this branch was completed in December. 
The great advantage derived by the Company from having carried out this 
improvement before the opening of their through route to Saharanpur, by 
enabling them to adopt faster speeds than -would otWwise have been possible, 
is apparent. 

The only other important works in hand during the year were the 
Lucknow Station water-supply from the Goomtee, now practically complete, 
and the construction of additional Locomotive accommodation at Goshainganj, 
Lucknow, and Chandausi. 


BENGAL CENTEAL. 

86. A survey has been made for a siding from the Dum-Dum Cantonment 
Station to the Small Arms Ammunition Bactory, and the estimate is before Gov- 
ernment This siding vould give direct railway communication to the factory, 
and would be of importance on completion of tbe bridge over the Hooghly. 
The only other vorks of importance have been in connection with flood damages 
alluded to further on in this report. 


BENGAL AND NORTH WESTERN. 


36. The Rap ti bridge is now well advanced towards completion, and it is hop- 
■RT.^rio-o Q 1 <?n fimshed and opened for trafldc 

A3)ptl SnQ.§@^ 9 Sp3>n.S 150 1 • T a j. j.1 t I* li r i ji 

early m J une. At the end of March the 
masonry of eight piers had been completed and that of the remaining two piers 
had been built well above water level and would he finished in about 16 days. 
Two spans of girders have been erected and two others are in progress. 


The timber spurs erected before last rains to train the river were very 
effective, and prevented furtl er erosion of the east bank. These spnrs are now 
being strengthened with block kunkor. The training works are very heavy and 
very expensive, and it will take some years before they are thoroughly estab- 
lished. 


The traffic across tho river was worked by a ferry during the rains. For 
the dry weather a temporary line has boon laid down and the river spanned by 
a temporary bridge. 

The Uska branch line will connect the important trading markets of Dhani 

Uska Branok, 89-252 miles. Uska with the main line at Gorakh- 

pur. 

The survey was begun in April 1885, and consfaruction in tbe beginning’ of 
November 1883. Up to date the earthwork, -with the exception of°the 
high hanks at the Chillua Tal and the Rohine river, is practically completed 
the minor bridges are finished, and all the large bridges are in hnr.fi and 
have made good progress, flhe^ station offices and permanent staff quarters 
are all in hand. The collection of ballast is well advanced. 11 Tn-jlAi^ of 
permanenb-w ay have been laid, and had sleepers been obtainable the whole 
fine might Lave been ready to open for traffic by the beginning of this month- • 
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Sleepers are norr commg in fast, and the permanent-way should he completed 
by the end of this month or heginniog of May. It is proposed to open the 
branch for trafOLo immediately after the rains. 

This extension will connect Nanpara and the important mart of Naipalganj 

, ... ., with the main line at JBahraicb. It should 

Haxpalganj extension, SB’S miles. , 1 1 xi -r. -i x xi i 

also enable the Railway to secure the large 

traffic that now passes through Nanpara to llhairi Bazar, to be exported % 

the Gogra river. 

The survey was begun in April 1885, and construction in the end of 
November 1885. Tip to date the earthwork has been practically completed, 
the minor bridging between Bahraich and Nanpara is finished, and that between 
Nanpara and IS aipdlganj is well in hand. Platelaying has been begun, and 
should be finished early in May. 

It is proposed to open the extension for traffic immediately after the rains. 


HIS HIGHNESS THE NIZxAM^S. 


37. The principal work on His Highness the Nizam’s Guaranteed State 
_ , T, X Railway Company, Limited, has been the 

construction of the section of a Railway 
from l’2o miles beyond the Secunderabad station to Warangul, a distance of 87 
miles. The permanent- way began to arrive from England in April 1886, all 
works were completed and the line laid by the end of March 1886, when the 
Consulting Engineer for Railways, Madras, inspected the Railway prior to 
opening to public traffic. The country traversed by the new line between 
Secunderabad and Warangul required no large bridges. 

The line is laid with steel rails 61|-lbs. per yard on steel sleepers weighing 
about 120 lbs. each. 

Survey operations have been extended to Bezvada on the left hank of the 
^ x • Kistna; about 21i miles of this section 

ezva a <x ension. between the frontier of the dominions of 

His Highness the Nizam and Bezvada, being in British territory. 

The estimates for the second section of this Railway from Hanamkonda 
(Kazipett) to Dornakul with a mineral branch to Singareni coalfields, 69| 
miles, have been sanctioned, and work will be commenced as soon as possible. 


MYSORE. 

38. Ontbeopenlineno worksof importancewere in progress during the year. 

The plans and estimates for the extension to Harihar have been completed. 
„ , The estimate amounts to Rs. 49,29,939, or 

Tiptar-HanHar Extension, 124i miles. 

The plans and estimates for the extension from the Mysore terminus to 

the towm of Nunjengode are completed. 

Mysore to Knnjengode Extension, 14i The total estimate is Rs. o,60, / 35, or Rs. 
miles. 38,378 per mile if the existing road 

bridge is used, but if a special bridge over 
the Kataui river is built for the Railway the estimate is Rs. 6,52,661, or Rs. 
45,481 per mile. The population of Nunjengode in 1881 was 6,208, hut there 
are temples of great repute there which a large number of pilgrims visit. 

Surveys are now being carried out for a Railway to connect Bangalore City 

with the Guntakal-Hindupur Branch of 
Bangalore to Hindupur, the Bellary- Kistna Railway, at the 

Mysore Erontier; from Bangalore to the 
Frontier is about 60 miles, and from the Frontier to Hindupur, 8 miles. 


JODIIPORB. 

39. The Pachpadra Branch, 69f miles long, was commenced in August. 

The earthwork except the last 3 miles is 
Baohpadra Branoli. finished. Bottom ballast is laid over 

about 45 miles, and top ballast is collected 
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in stacks alongside tke line for about 30 miles. Culrerts are in hand. Stations 
and staff quarters at Balotra and Sumduri are ready for roofing. Permanent- 
■way materials have been ordered from England. 

BENARES-CUTTACK-PURI SURVEYS. 

dO. The -working plans and estimate of the line from Moghal Sarai to Puri 

were completed and submitted to Govem- 
Moghai Sarai-Pun. ment at the end of September 1886. 

Orders for a location survey with working plans and estimates for a line 

from Pachpara (a proposed station on the 
Pachpara-Cuttaek. Nagpur-Bengal Kailway) to Cuttack 

having been issued by Government of India, three survey parties were sent 
out early in November. 

The located line is approximately 175 miles in length, in addition to 
which 7 miles of branch line to serve Cuttack may be added, total 182. The 
line passes thiough the civil station of Sumbulpur, through the Taleher coal- 
field, and is connected with the located line of last season between Cuttack and 
Puri, crossing the Mahanadi river at Naraj, 8 miles west of Cuttack. 

This line was suggested as an alternative pilgrim line instead of that 
portion of the Benares-Cuttack Kailway which started from the Ndgpur- 
Bengal Kailway North of Chyebassa and passed through Singhbhoom and 
Keonghur. 

As regards cost of constiuction, prospects of traffic, gradients and curves 
the Paohpara-Cuttack line is considered vastly superior to that mentioned in 
last paragraph, and is said to be very favourably thought of by civil officers 
who know the country. 

As this proposed line would afford facilities for travelling to Puri only to 

pilgrims from Central Provinces and 

Beconnaissanee of Line from Pachpara Wpsstprn Turlia n IJnp bn<s "hPATi -nTnipp+prl 
to suthhurwa on Benares-Cuttack Line, vv ©Stern inuia, a line uas oeen piojecceu 

which would connect Pachpara with the 
located line of Benares-Cuttack Kailway at Suthburwa, 16 miles east of 
Daltongunj. 

Such a line, it is believed, can be constructed at a cost not exceeding the 
Benares-Cuttack Kailway ma'n line. The length from Pachpara to Suth- 
burwa would be about 185 miles. 

The only serious difficulties to be encountered are the ascent and descent 
of the Lohardugga plateau which is 1,200 feet higher than both Pachpara and 
Suthburwa. On the south side a gradual rise can be obtained from Paebpara 
to the foot of the plateau at the south-west corner of Lohardugga near the 
village of Dumardib, 76 miles from Pachpara. Here there is a much fre- 
quented Ghat, having 700 ieet rise in 8 miles, by which all the traffic of Western 
Uoha.rdugga is conveyed southwards to Gangpur and Sumbulpur. A gradient 
of 1 in 60 is certainly practicable and possibly on further survey this may be 
improved. 

The line on the plateau would run out by the valley of the South 
Eoel river into the valley of the North Koel, descending gradually as far as 
Kookoo, 18 miles from Suthburwa, with gradients not exceeding 1 in 100, but at 
this point a range of hills jut out from east to west into the valley of the 
Eoel, which turns off due west, and this portion of the alignment is still doubtful. 

BENGAL ASSAM SURVEYS. 

. ^1- . The year has been employed in completing the surveys and estimates of 
this project, which are expected to be submitted entire in September 1886. The 
total length of line from Chittagong to Makum junction on the alignments 
recommended will be about 690 miles, and of the surveyed branches another 
160 miles. 

^ JJe ruling gradient adopted so far in the hills is 1 in 70 and in the plains 

1 m 150. ^ 
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KATTYWAR. 


BMvnagar- 


42. Tbo survey of tlie Junagarh-Yeraval Jiailway, wMcli is proposed by 
_ / . „ , tbe Juaagarb. Barbar, to connect "Dboraii 

Jm^s«h.v«raw.l ^ Bhavnagar-Gondsl RalTOyirifli 

the port of Veiwal tid Junagarb, has been commenced, the work being under 
tbe supervision of tbo Manager and Engineer-in-Ohief of tbe 
Gondal Pmilway. 

Tbe first section of tbe Wadhwan-Morvi Jfiailway, a light railway on the 
rxr^^-u^' n/r 2' 6" gaugo, was opened for passenger 

tralfic from Wadhwan to Dholia on the 
llth March. The length is 23^ miles ; the steepest gradient 1 in 100. The 
permanent-way is of steel rails 19fbs. to the yard with transverse steel sleepers 
3'6" long by 5" wide spaced 10 to the 2Jj-feet rail. The engines are of two classes, 
the heaviest with sis wheels coupled, weighs iO tons, with a load of 3^ tons 
on a pair of driving wheels. The upper class passenger vehicles seat 12, the 
lower class 21. The goods stock varies in capacity from bogie wagons carrying 
5 tons to small covered wagons to carry 3 tons. The line is single with three 
intermediate crossing stations ; it is at present worked on the staff and ticket 
system, but the question of providing it with a telegraph is under consideration. 
The estimated cost at present stands at Es. 13,410 per mile. 


KALKA-SIMLA SURVEY. 

43. The main portion of the field work, vis., preliminary surveys, pegging 
out the centre line and longitudinal section will probably bo completed by the 
end of June, the detailed survey and cross sections requiring some time 
longer. 


44. The statement on pages 32 and 33 shows the mileage of permanent- 
way on Indian Eailways laid with timber, iron and steel sleepers respectively. 
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statement showing the annual progress made in the lengt 


STATU tMPErJAL 


1853 . ] 

1851 . 1855 ] 

L 833 . j 

Miles. 3 

Jiles. Miles. I 

liles. 


3721 1201 

1201 


LrNGTJ 

E£ OB I 

jINE 0 ] 

1803 . 

18 G 1 . 18 C 3 . 

ISOG. 

1867 . 

Aliles. ; 

Miles. Miles. 

Miles. 

Miles. 

U 33 

1,104 1,1271 

1»1271 

11,353 


lAITiL-MALWA* 


)-Maiocai> . . 
uair MAUBAm 
t WrsTr.EN ... 

BIT BeIiOAL... 

nACoAXi 

JlB Nobtheek 

3YAI.I.ET ... 

.Pi&nis', SoETEESN Section 

Total State Impeeial 
STATE PEOYINCIAL. 

ETTA AND SoUTH-EaSTLEN (ii!) 

ri-GNA 

>AEirACAE-GHAZIPUB 

MLLY-l*lLlEHrBT 

UATI 

Eloor ... ... ••• ••• 

.thlen Bengal ... ... ••• ••• 

lOA • . •.» **• ••• 

rarPOEir Acie& ^.EA 

CTTSIB'PaTDINKOT 
GPUB-CnnAII GAE 11 
!«Mi 

I.KA'*' ... ... 

TOH.L Stitb PrOVINCUL 
GliABAXTEED COMPANIES. 

.DBia 

iurtoi^N 

I'lT iNDI'N PiMVScl i .. 

I IB vYj BiEOD t iJSD CMC’.U. iNDtl .. 

1 ‘ESr I 5 xAGj,E ... 

DC AND aIoHIIAHMSD 
Jt D, IM *Mt DlLCI . 

Ou'LEvNrrED Coaipanies 
AS bl^TED CtniPAXTES. 

UMl J LlMr-lll’'i:ALAYMM ... 

. VG’i. CCNTEAL . 
ft-OGLUB 

'NGALi AND Noetc Wn ri.EW 

... ... ... ... 

OJiILAEAKL-IV' MMTN .. ... 

aATON-DlTilN/UK 
'>SATA 

Tuii.h Av'ii'srLi) CoMPiMi..«i 

OTilEU COMPANIES. 

O-CrDlCBEEE-y 

Total Otcee Companies 
NATIVE STATES. 

nAMGVoir 

KBVUTl 

nOPAL-lTABSI ... 

IB Highnbss THE Nizam’s 

IS HlGOTBSS THE GaEKWAB’S 
aiVNAGAB-GONDAL 

SfSOBB 

JDHPOBE 

ajpoba-PatiIu.*. 

ADHirjbr*Ho»tx ... 


120 i 120 ^ 120 ’ 139 ’ C 7 U 4 5 G 0 i b 77 i 033 1,101 1 . 1 . j l,u 53 

I . ... 15 2 S 2 S 28 28 23 


27 ;! 271 


201 33i 


. ... ! ... 


55i 

ftioj t>0*| 

5^;| 

4171 

1 

670 6091 

6132 

82 

82 100; 

1151 

652:: 

5S:; 7011 

8151 

188 

30o^ SOo^ 

305; 

1092 

loo: 100: 

1092 

15il 

1512 302; 

nco 

1,531: 

; 1,8U71 2,100 

j 2,CbG 


Total Nattvti Statee 
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Statement showing the mileage of trade, including sidings, on Open Lines of Bailway in 
India, laid with the different hinds of sleepers. 



Miles of track (including sidings) 

LAID WITH 

Timber 

and 



Eailway. 

1 

Timber 

sloepcrb. 

Cast iron 
sleepers. 

Stool 

sleepers. 

iron bowl 
or 

plate ^ 
■«lecperis in- 
termixed. 

Total. 

Kemarks. 

STATE IMPEEIAL. ' 







East Indian 

1, 402-29 

533-3C 

... 

332-25 

2,357-84 


Bajputina-Malwa, INCLDDINQ EE' 
WAlil-PrROZDFUEE. 

1,474 S3 

(a) 13G-4t| 

... 

... 

1,610-78 

(a) Inolndoa 23*80 miles 
wrongbt-iron. 

Patri .. 

23-83 

... 

... 

... 

23-83 


S INDIA 

82-82 

... 

... 

... 

82-82 


Dhond-ManmXd 

5-30 

154-40 

... 

... 

159-70 


Bout hern Maheatpa 

150-19 

... 

187-39 

... 

337*88 


Eastern Bengal 

234-01 

(5) 57-91 

... 

... 

291-92 

(Z>) Includes wronght-iron 
sleepers 0’09 mil os. 

TTaedha CovL 

5G-43 

1 

... 

... 

... 

56*43 


PONJABXORTnERN 

498-48 

0*98 

0-45 

... 

499-91 


Indus Valley 

714-08 

20-oU 

... 

... 

735-18 


Total Sfcato Imperial ... 

4,732-71 

903-49 

187-81 

332-25 

6,156-29 


STATE PBOVEI^CTAL. 







Patm-G'ia 


8-81 


5t20 

63-04 


I) 1 i.-n \v.y.x , , AU- G IT \ r t R 

13 9 a 

1 

... 

... 

... 

13 95 


TiAlIEILLi-I^if Il.ffEi 1 

30 00 

1 

... 

! 

36-00 


Nvrnvr: 

27- rr 

j 1'0<' 

... 

! 

23*75 


Tiehco^ 

1G9-0(J 

^ 87-00 

... 

... 

256 00 

il 

EoirinERN Bengaii 

KAUAri-BiTARLlA 

2G1-40 

39-53 

1 11-43 

(c) 8‘50 

... 

2S1-33 

39-53 

(c) Incl ides wrouglit-iron 
sleepers 4*41 miles. 

Dacca 

9S-9G 

... 

... 

... 

98-96 


Cawnpore-Acenera 

274-07 

... 

! 

... 

274-07 


AMrJTSAPv-PAinvVKCjP 

73-89 

... 

... 

... 

73 89 


HXgPUR- CnHATTXSG aeh 

1G3-8G 

... 

... 

... j 

163-86 


Buema 

375-03 

... 

... 

1 

375-93 


^0!R1XXT |»» l|«« 

• 

25-00 


• .* 

... 

25*00 

1 

There is also a “variable 
length of about miles from 
! Gosiigaon to cold weather 
ghAt at Baraghop. 

Uotal State ProTinoial . . . 

V 

1,559-34 

108-27 

8-60 

E4‘20 

1,730-31 
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, statement showing the mileage of Imch, including sidings, on Open Lines of Bailway in Indi 

laid with the different kinds of sleepers— conidi. 



Miles op track (ikcl tiding sidings 

LAID WITH 

^ Timber 
and 



Bailway. 

Timber 

sloepers. 

Cast iron 
faloupors. 

Steel 

sloexjora 

Iron bow 
or 

plate 
'blooper', ii 
termisec] 

1 

Total. 

2 - 

Bemarks. 

GUARAI^TEED COMPANIES 

Madras 

53*5 

5 951-1 

8 ... 


1,004-7 

r> 

South Indian 

680'2 

134-3 

0 6*9 

5 ... 

721-5( 

3 

Great Indian Peninsula 

762-8 

l,009-7( 

3 ... 

... 

l,832-5( 

) 

Bombay, Baroda and Central In- 
dia. 

Oddh and Rohilnhand 

327-?( 

(e) 243-8f 



571-6( 

) ('’) Inclndes 15*53 miles 

9'0] 

(/) 690-0£ 

102-0j 


701-12 

wrougbt-iron. 

Miles. 

( f ) Includes wrought- 

Sind, Punjab and Delhi 

443 2c 

393-53 



836-82 

iron saddle sleepers ... 84-79 

Conmgated wrought- 
iron pressure plate 
sleepers . . IT* 58 

102*37 

Total Guaranteed Companies... 

2,176 6] 

3,382-08 

109-OC 


5,668-29 

• 

ASSISTED COMPANIES. 

Darjeelino-Himalatan 

Bengal Central 

51-OC 

144i'9S 

• t* 

• •• 

... 

(?) 61-00 

144-98 

( ff ) Excluding sidings. 

Deoghur 

4-76 



••• 

4-76 


Bengal and North Western ... 

S34.-00 

... 



334-00 


TIraeeshwar 

0-87 

24-13 



26-00 


B/OHILKHAND-KuMAUN 

57-00 



... 

67-00 


That6n-D utinzaik 

1-38 

GO c-02 



8-00 

(/i) Patent wroughl-iron traos 

Assam ... 

79-25 

... 

... 

, , , 

79-25 

verbO sleepers. 

Total Assisted Companies ... 

673-24 

30*75 

... 

... 

703-99 


otheb companies. 

Pondicherry 

9*60 




9-60 


Total Other Companies ... 

9 60 

... 

... 

... 

9-60 


NATIVE states. 

Beear Lines 

1-70 

12-00 



13-70 


Bhopal-Itarsi 

41-20 

... 

24-05 


65-25 


His Highness the Nizam’s 

42-60 

83’97 

6-00 

.»• 

(*) 132-47 { 

G Excluding Trimalghem 
troop siding. 

His Highness the Gaekwar’s ... 

64-29 


**• 

m •* 

64-29 

BhIynagar-Gondal ... 

216-45 

• 00 

... 


216-45 


Mysore 

*«* 

160-38 

«»« 

... 

*«« 

iso-sa? 


JODHPOEE 

64-00 


... 


64-00 


aijPlIEA.PATl£l,A ... 

18-06 


... 

... 

18-06 


Total Native States 

698-68 

95-97 

30-05 


724-60 


Gbahd Toxae 

9,750-08 ~ 

4,621-16 ~ 

336-39 ~ 

386-45 

14,993-08 



in 



OHAPTEH III. 

FUEL CONSUMPTION AND SUPPLY- 

Tho total fuel consumed on the Indian Eailways during the year 183 com- 

ptXrcs as noted below witb tbat oi loo4i . 


Fuel consumption. 


Coal. 


Year. 


Eusulisli. 


1885 

188-4 


Tons. 

197, 3ia 


Country. 


Tons. 

470,277 

436,804 


Coke. 

Patent fuel. 

Wood. 

Tons. 

Tons. 

Tons. 

10,439 

•33,117 

255,178 

12,805 

18,657 

316,443 


pr JpaHinS»var^"e coX per ton, and consumption per tram-rmle are given 

in the folloTving table : — 




STATE IMPEEvIAL. 


kative states. 


His Highness the Nik ah's 
Bis Highness the Gaekwab s 

BkIiVNAGAE-GoNDAJE* 

JiSYSOHB 

JOJ)EEOB» 


Gauge. 


Somre and description of fuel used. 


Total 

coufaumed. 


I Average 
cost per 
ton. 


East Indian 
Eajputan v-Malw a 

SOUTHEEN MaHEATTA 

EtSTEEN BrNGAL 
Wald HA Covl 
Hunjal Ij^ulthlen 

Indus Valley 

state provincial. 

Baeeilly-Pilidhel p 

Halh"\ti 
Tn HOOT 

InOHTKIEN T?rNO\L 
K AUN I A- DH Alt LL A 

Dacca 

Cavtnpoee- Achncea 
ISI PUlv Cltiui 1 ISO ABH 
BUItMA 

JOEHAT 

guak-vxteed companies. 

MADliA;> 

SouiAi Indian 
G SEAT Indian Penin » ula 

Bombay, Bauoda and Centbal India 

OUDH AND PiOITinvll VND 

Sind, Punjab and Delhi 

assisted companies. 

Deoghue 

Bengat and Kobth Western 

KOHILAHAND-lvUJMAUN 

Assam 


5' 0 " 

3 y/' 

3 / rt'f II 

5' C" 

y 6'' 

a' C" 


6^' 


31'' 

0 " 

s:" 

3*" 

C" 

3^" 

3/' 


2 ' 0 " 


5 G" 


5' 6" 


Bengal Coal 

Eiiahsh ami Bciigal Coal, priii'* 
dually the latter. 

English Coal and wood, prm- 
cijully the former. 

Bengal Coil 

WaiuraCoal 

English, Bensfal and Salt range 
Coal and wood. 

Englisn Ct»nl, Patent Fuel and 
w ood, prliieipallj the latter. 


Wood 

Bong il Coal 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 

Wiioiaeoal 

Patnir 1 utl and wood, princi- 
]) thi f uiUer. 

MuLuia Coal 


Pee 'teain-mile. 


Consutnption.l Cost 


Tons. 

203,350 

80,064 


22,122 

3,225 

17,295 

(^^)122,915 


747 

308 

6511 

10,3f39 

305 

87S 

6,7^3 

9,555 

6,783 


Bs. 

2*13 
20 10 

2S'01 

8*01 
3 00 
i23*28 

5-68 


3 14 

6 97 
8 98 
10 78 
16 02 
12 12 
15 62 
8 00 
19 71 


6 " 

6 " 

6 " 


3' 3i" 

3' 2r 
3' 3g" 
3' Zt 


5 ' 6 " 
2' 6" 
3' sr' 
3' zr 
3' sr 


Wood and Pile’ t F .el, priii- 
thoioimor. 

English aid A str>h*m CoJ, 
primipaily tl»o Lniinr. 

English, Waioia, Idu])ini, Ben< 
gal and Lhuaria Coal and 
w < od, hntin-inupally Eiij^liih 
(Nj.d 

Engnsh CoU and wood, a very 
hii'.dl percentage of the latter 

Bei sral Coal . . 

Encrhhli and Bengal Coal, Pa- 
tent Fuel and wood. 


Bengal Coal 

Ditto 

Wood 

Makum Coal 


Wood (ohtained locally) 
English Coal and wood 
English Coal 

Wood (Pwesfc Department) . 
Bengal Coal 


Ihs. 

47-56 

33*95 

27*36 

46*13 

92*00 

3i*77 

(ff)ll7*13 


57*00 

10*76 
32 62 
32*30 
25*38 
26*01 
31*16 
61 00 
21 30 

54*00 


Consumption 
per 1,1 00 gross 
ton-miles 
dui mg the first 
hiltfi ldS5. 


As. 

0*72 

4 87 

5*47 

2 66 
* 2*00 

5 78 

4*76 


1*40 

0*08 
2 00 
2 49 
2 90 

2 33 

3 17 
3*00 
2*99 

8*00 


lbs. 

137*89 

189*53 

202 98 

190-34 

383*05 

149*59 

(a)304*01 


Information not 
available. 
317*73 
219*70 
212 80 
612*57 
] 43*35 
247*66 
266*74 
121*44 

898-37 


X*t» 





(0)105,201 

5*53 

(«)02*71 

3*C6 

(<?)431*84 

21,416 

1G-S3 

26 74 

3*12 

184*26 

186,103 

12-00 

47*24 

4*05 

173*62 

43,837 

16-08 

44*53 

5-12 

126*41 

81,053 

57,805 

II'W 

17’35 

35*96 

38*63 

2*95 

4-79 

144*98 

142*49 

198 

7,561 

{<r]|1.721 

1.26S 

6-12 

12 00 
8‘76 
7*12 

81*00 

29 68 
(g) 53*72 
32*10 

1*12 

2*66 

1*41 

1*63 

Infonnation not 
available. 

218*00 
(<r)415*16 
Information not 
available. 

(a)I3,4I8 

590 

3,284 

{a56,493 

694i 

8-54 

20-97 

20-66 

4-66 

28*89 

(a)85*94 

21*14 

22*80 

(<?)l(K)-57 

24*60 

2-17 

3*17 

3*37 

3*35 

6*25 

(a)410*29 
896*64 
159*60 
W715-09 
Information not 
. available. 


(tt) In tanofi of wood# 
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3. The East Indian ILailiray collieries at Kurhnrbaree and Serampore 

„ . supplied 1,79,977 tons of steam coal for 

Kurhurbaree and Serampore o lenes. Undertaking, the issue price for 

the June half-year being Rs. 2-3 per ton, for the December half-year Rs. 2-8 
per ton. 

4. At the Warora Colliery the out-put of coal for the year ending 31st 

„ ^ March 18S0 was 96,258 tons, being 1,197 

warora Collxery. previous year. 

The reduced out-put is due to an outbreak during March 1886 of gas in some of 
the pillar workings known as the “ South-East Broken,” which retarded the work 
for about ten days, and the breakage in the same month of one of the winding 
Engine crank shafts, which for some days completely stopped work at No. 4 pit. 
A new shaft for ventilating the ivhole mine was commenced, and nearly 
finished diudng the year. The “ Waddle fan,” which is to be fitted to it, 
has arrived. 

5. At the Umaria Colliery during the year ending 31st December 1885, 

. 6,272 tons of coal were put out, of which 

maiia o leiy. 2,921 tons were sold, and 3,361 tons stacked. 

The rates at present paid to the contractors for cutting and raising coal 
amount to its. 3 per ton at the shaft, and Es. 2-8-0 at the inclines. The winding 
engine-house and chimney and boiler-house at No. 3 pit, which will be the 
principal winding shaft, are in course of ooustruetion, also Hues for the accom- 
modation of the coolies. The necessary sidings are also being laid on. 

6. On the 31st March 1885, the experimental boring alluded to in last 

_ . , „ . i .c-x, 4 . year’s report bad reached a depth of 300 

feet, xn spite ot many difhculties and 
obstacles. The veins of oil struck at the depths 28 feet and 66 feet had been 
tested, and a rich supply was found. The boring was continued during April, 
May, and June ; but during July, August, and September the work was stopped 
owing to the intense heat. 

By the end of Jxxne the boring had reached a depth of 524 feet. 
A test of tins boring was made at 390 feet, and resulted in an outturn of 160 
barrels in b6 houi’s, a barrel being taken equal to 35 gallons. A further test of 
the first boring at 524 feet was made, and this test established the yield of the 
well at 400 gallons per day at that depth. These tests were both made with a 
2-inoh pump. 

During the cessation of work in the months of July, August, and Septem- 
ber, floods and storms occurred at Kbatun which swept away the oil which had 
been stored in an impromptu tank, and overthrew the derrick. 


A second bo'iag was commenced in November last. 


Progress lias been 


difficult not only owing to the nature of the shale soil, but also to the fact that the 
veins struck filled up the bore bole with a viscous oil, thus impeding the fall of 
the tools, and mmessitating much work in casing, &c. 


The different veins struck were at 62 feet, 92 feet, 115 feet, 126 feet, and 
133 feet. The oil obtained is very thick and of a brown-black colour. It has a 
sulpliuroxxs odour, and is very viscous. It is used as fuel in the boiler at Kbatun, 
and a supply has been sent to the Sukkur Pmilway shops for trials in the boilers, 
both stationary and locomotive. 

The second boring was carried to a depth of 235 feet, and oil was struck six 
or seven times, rising each time to within 15 feet of the sui'face. The borings 
are now suspended, and efforts are being made to raise sufficient oil for a six 
months’ trial of its use as locomotive fuel. 


7. The first trials of the oil as locomotive fuel were made at Sukkur on 

the 30th March, with an engine fitted up 
Petroleum fuel experiments on North, for the purpose, and were, as far as they 
Western Railway. Went, most satisfactory. In a subse- 

quent expei'iment favorable results were 
obtained with the engine pulling a full loaded train, and the important question 
that now remains to be settled is what supply can be counted on, and at what 
cost ? Trials are also being made as regards the use of the oil as a lubricant. 
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8. The following extracts from a report by Dr. TTarth, Ihe officer in charge 
^ . r. of the Coal Explorations in the Pmiiab 

coal Explorations, Punjab SaltEange. 

a resume of the whole work of exploraiion up lo date, and the resLilts so far 
attained : — 


The two plateaax which were specially exa mined are Dandot with Pid of about 8 square 
Biiles area, and Lakiiach with Chittidand of about 2 square miles : total 5 square miles. 
The plateaux are capped by nummuhtic limestone of about 25U feet thickness, and underneath 
are shales and sands with eoah 


Some coal crops out on the scarps, and in most cases it is possible lo examine the coal 
by drifts from the outside in the scarp. The length of drifts made in the scaip is 5,070 feet, 
including 542 feet made last year. These diiCts, about 40 in number, exposed the coal 
strata over an aggregatelength of 2,05G feet. About four-fifths of the coal strata thus exposed 
weie shown to & pure coal with a mean thickness of 10 inches. 

In addition to the drifts in the scaip, three inclined shafts were also sunk on the plateaux 
through the covering of limestone, but not yet deep enough to reach the coal The shaft on 
the Dandot plateau reached a depth of 241 feet without getting quite through the lime- 
stone. 


Two bore holes were sunk on the Dandot plateau 2,000 feet apart. One came to a seam 
of good coal 18 inches thick at a depth of 840 feet. This bore hole is now 360 feet deep, 
and will he continued to ascertain if the water will drain ofE through the underlying sand- 
stones. The other bore hole showed a truce of coal at 800 feet depith, and is being continued 
in coal shale (depth reached 381 feet). 

Coal was also excavated for the use <>f the railway and stored at Kliewra station. The 
outlurn was raised fi-om 40 ions a month to 300 tons, the total outturn for the budget year 
being ],S00 tons. The excavated portions of the seam were on an average 24 inches thick, 
in one case at Pid, 60 inches. Twelve inches would still be workable. 

^ 'jf 

The specific gravity of the coal was determined by Dr. ^Murray Thomson of P/Oorkee, and 
found 1’29. Ilis analysis of two selected pieces of coal — {a) from Chittidand, [b) from Dandot 
—are as follows : — 


Volatile and water 

... 

{a) 

... 45*76 

(b) 

42-12 

Afch 

... 

... 0*75 

3-36 

Pixed carbon 

9 *. 

... 17-49 

54-.)2 


Total 

... 100-00 

100-00 


Including all coal 10 inches thick and more, the quantity available at Dandot plateau 
would be about L million tons, and at Lakiiach and Chittiiland \ million tons : total million 
tons. 

y. A concession has been granted to Jilessrs, Watson and bStewart of 

Singareni Coal Fields. London, hy the Government of His High- 

ness the Nizam, giving the right to carry 
on mining operations vithin the territories of Ilis Uighness, and active measures 
are now being taken to organize means of sinking a trial shaft in the best posi- 
tion that can be selected in the coal fields of Singareni. 

10. The Makum Coal is used on the Assam Railway Company’s line and on 

Mataim (Assam) Coal. the Jorhat Railway hut has not yet been 

Drought into use for Locomotive pur- 
poses on any other line. 



OHAPTER 11 . 

STOEES-ROLLING STOCK. 

The total expenditure on State Railway stores purchased in England 
Expenditure in England. through the agency of the India Office 

during the twelve months ended the Slst 

December 1886 has been — 


£ 


A. — Iron bridge work 


... 034,410 

B. — Engineer's plant 

** * 

8,503 

C . — W orkshop machinery 


17,604 

D. — Permanent- way 


... 1,129,457 

E. — Locomotive and rolling stock 


443,017 

P. — Station materials and fencing 


30,002 

G. — Tools and stores 


32,360 


Total 

... 1,895,778 


2. The total expenditure by the Port Storekeepers for State Railway 

. ^ Stores purchased locally during 1886-86 

Expenditure in India. been— 


Bs. 



Calcutta 

*«• 


14,09,000 


Bombay 



10,58,830 


Kurrachee 

• •• •*«! 

• • « 

15,18,000 



Total 

• • • 

40,00,830 

3. 

The cost of the several 

Port Store establishments for the official 

Cost of establishment at ports. 

year 1885-86 has been— 






Es. 


Calcutta 



... 03,053 


Bombay 

•** ••• 


... 07,693 


Kurrachee 

... 


... 17,929 



Total 


... 68,675 

4. 

The number of ships employed in bringing out 

State Railway stores 


Ships employed. 

during the calendar year 1886 was— 




No. 

Tons. 


To Calcutta •*. 

. •«« i«« 

113 

47,085 


„ Bombay 

««• 

93 

17,298 


„ Kurrachee 


86 

102,925 


,, Madras 

. ••• «*• 

29 

19,084 


„ Eangoon 

»• •«. 

11 

1,094 


Insurance. 

6, There were no losses of stores at 


sea during 1886-86. 




11 
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c. 


During tlie calendar year 1886 tlie reserve stores at the three ports 


Beserve stores. 


were reduced to the extent shown below : 



Stoie*' depot at 


Bal meo oia 
1st Jauuiiy 
l&bu. 

^ Bilance on 
dUt Deotm- 
bci 1885. 

Decrease. 

Incicaso. 

Remarks. 

Calcutta 

Boiuliay 

Kuiiaciieo 

••• * 

• «* 

• •• 

£ 

30,173 

21,112 

15,710 

£ 

30,300 

18,365 

10,071 

£ 

7,747 

5,63D 

£ 

127 

The convcision of “Indian ’* 
into “English** euiitncy 
his heio hoen mxde on the 
h Sis of Kb. 10 being equal 
to£l 


Total 

1 

72,905 

j 59,730 

j 

13,386 

127 



Net decrease 


*«• 

! 

! 

I 

! 

• •• 

13,259 




7. The most important feature in the stores working of the year has been 
the landing and fon^arding from EuiTachec of the large qiiantity of supplies 
required for llie prosecution of tlie frontier railways, and for the reserve of 
inatorial ordered to be collected in the Pishin TaFey. This, though at times 
severely taxing the arrangements at that port, has in the main been successfully 
caniod out by the Department. 



Table shotoing the mmber of Locomotives and Vehicles on the various Lines. 


• 

Locomoiivls. 

CoiCHTN-a Vlhi- 

Goods Vihi- 
CMS. 

Bevjee-vans. 

Toi a Ndmuee ojf 
Vliticm b. 

Nu iil)ci 
on <51 st 
Dtccm- 
hci Ibbl 

Knmlui 
on JKt 
Dcocm- 
ba 1 bS 

Numbd 
on 31st 
Occiui" 
ba Idbl 

Numbei 

on 

Ottem- 
b£i Ibbj 

Nmnbei 
on Jlst 
I)t < t m- 
bu lobl 

Niinbci 
oil 1st 
Ou£ ja- 
bci l'*85 

N nmbci 
on JKfc 

I)t( flU- 
bti IbbI 

Nnmbti 
on ilst 
De(im- 
bti lbS5 

Nuinbo 
on Hfai 
T>( ccni- 
bti Jbbi 

Nnrabei 
on ,Usi 
U( c f m 
ber 18bo 

5' 6" GAUGE. 











STATE IMPERIAL. 











E^st 

55S 

576 

l,i7s 

1,318 

8,351 

8,951 

341 

841 

10,070 

10,510 

EAhiLiiN Bi:>gal 

n 

82 

305 

30i 

1,571 

1,639 

48 

48 

1,921 

1,991 

\\ \iiDH4. Coal 

7 

7 

11 

11 

2SS 

525 

10 

10 

312 

319 

Pf>^jab Nortjilen 

82 

82 

260 

201 

1,252 

1,252 

IIS 

ii> 

1,610 

1,625 

IiNDDS Valley 

167 

180 

301 

330 

2,879 

3 052 

112 

107 

3,292 

3,409 

STATE PEOVISCIAL. 











AMEITSAB- PATEAITEOr 

5 

6 

21 

21 

40 

130 

6 

5 

69 

159 

GUARANTEED COMPANIES. 











AIadeas 

157 

319 

465 

4S3 

2,S10 

O 0.90 

13S 

338 

3,143 

3,4 If) 

Oeeat Iutdian Ptktasula 

499 

512 

910 

(«)979 

7,778 

7,7h3 

560 

53S 

9,251 

9,300 

B0A]JCAT, BiEODA ajnl Ceitteal 











Iadji 

103 

123 

350 

356 

3,030 

3 25S 

63 

68 

3,419 

3,()S2 

OlDll AND RontLKnUE 

325 

111 

330 

357 

8,107 

3 ''S / 

75 

90 

3,572 

3 SOJ 

SlAD, Pin JAB AAB Dllhi 

159 

159 

6ti3 

593 

3,39o 

3,t.93 

117 

127 

1,093 

1,113 

ASSISTED COMPANIES. 











Beng-al Centeal 



Includcil 

\uili tliL 

Uastcj 11 

Bengal 

Sfcato R«i 

ihvay. 
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His Highness the Nizam’s 

9 

13 

59 

59 

136 

135 

15 

16 

210 

200 

RAJBUEA-PArilLA 


WoiLcd 

witli Sloe 

k piovuk 

d b) tbo 

S’lul, Pn 

i]<ib anil 

Delhi lU 

ilway Co 

uipaiij. 

Total 5' 6" Gauge 

1.913 

2,068 

4,785 

4,058 

34,925 

■ 

1,608 

1,599 

41,318 

42,660 

METRE AND SMALLER GAUGE 











STATE IMPERIAL. 











Rajput \n a-Mat w a 

373 

360 

995 

1,070 

5,881 

f,8in 

230 

257 

7,115 

7,646 

SOUIHLEN MaHRATTA 

31 

69 

62 

122 

577 

757 

17 

27 

C56 

906 

Sxnu-Sagae Easpi rn Section 

12 

14 

33 

33 

221 

224 

10 

10 

267 

267 

STATE PROVINCIAL. 











Bareilly-Pilibhbet ... 


Worked 

-vitli Sf nc 

k provide 

d by tbo 

Roliilkl'? 

idJCama i 

iiji Railv 

iv Corap 

^ry. 

NalhIti 

4 

1 

12 

12 

24 

21 

2 

2 


fC 

Tirhoot 

8i 

37 

]u3 

102 

£07 

5S 1 

20 

20 

6J7 

cro 

NoEJ HERN Br^ GAL .. 

38 

19 

132 

138 

8o0 

969 

2s 

30 

3,020 

1,1 7 

Kauma-Dhaella 

6 

5 

16 

21 

07 

67 

4 

3 

t7 

01 

Dacca 


11 


21 


L05 


5 


161 1 

OAWN^oEF-Ac^^^EA ... 

' *35 

35 

150 

101 

*517 

517 

* 11 

26 

rs] 

707 

NAGrrB-CHHArriiGAEH 

25 

27 

52 

66 

726 

/ o2 

18 

21 

7Jti 

S«IJ 

BuBArA 

47 

52 

233 

305 

1,432 

1,507 

30 

41 

1,097 

19b 

JorhXt 

3 

3 

... 

2 

34 

54 

2 

3 

36 

59 

GUARANTEED COMPANIES. 











South Indian 

122 

126 

419 

4G2 

1,563 

1,805 

85 

87 

2,097 

2,334 

ASSISTED COMPANIES. 











Dabjeeling-Himalayan 

13 


35 


81 




116 


Deoghub 

2 

2 

10 

‘"lO 

6 

6 

if** 


16 

*’ 16 

Bengal and North Western ... 

11 

40 

37 

153 

175 

7H 

7 

*”32 

219 

920 

Rohilkhand-Kumaun 

... 

8 


43 


112 


12 


197 

Assam 

*12 

12 

"l3 

11 

283 

380 

”*13 

13 

**309 

407 

NATIVE STATES. 











His Highness THE Gaekwar's ... 

6 

6 

27 

27 

1S7 

187 

6 

6 

220 

220 

Bhavnagar-Gondal ... 

20. 

20 

111 

115 

649 

589 

22 

22 

682 

726 

Mysobb 

15 

10 

100 

100 

218 

261 

9 

9 

S27 

370 

JODKPOBB ... 

i 

3 

4 

16 

16 

50 

61 

3 

3 

69 

70 

%UJi Narrow Gauge 

811 

906 

2,585 

2,998 

13,964 

16,114 

526 

682 

17,075 

10,715 

^**^1 •Iiiin mil ^ J 1 J III .,1.. 

- 



, 








f ^ 
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StatsuiBiit showing the mutihsT of JSncfinos ctud V chicles usod 6onv6yw,0 tToffio and 


Railway 


KUMIJSa or ENGINES A\D VEHICLES USED IN CONVEYING 

Ungmea 

CAiiBij^aiis 

Tirst Clasg 

Second 

Class 

Thud 01 inter 
luf hate class 

rouith or 
lowest class 

Composite 

Total 

number 

SI APE IMPEJiliL 









EAsr IsTBiAir 

k*« •* 

576 

91 

103 

61 

745 

26 

1,032 

FAJEBTA^A-MAIW4 

«■* 

S60 

95 

82 

30 

636 

53 

896 

faOPinEEN TtfAHRAirA 

» • •* 

69 

8 

2 


88 

7 

105 

Fisn US Bengal 


82 

32 

10 

50 

153 

39 

284 

Wardha Coai 

« 

7 

1 

1 

5 

6 

1 

14 

Punjab Nobtulbii 

<• 

06 

22 

31 

176 

« 

14 

243 

Inuus Valles 

m 

ISO 

2b 

• 

38 

15 

177 

10 

261 

loTYT Sivir lArrruuL 

1, 7) 

273 

203 

337 

1,805 

150 

2,835 

SI VIE PEOMNClAIi 









I*Ani.tLi r-PrriBiiiEi 



M 

ill eel wil 

h stock provid 

cd hy the Roll 

ilkhand Rum 

aun Ballot ay. 

Naliuh 


4 

2 

f 

1 

6 


2 

11 

Tiuuuot 

*« 

37 

15 

6 

6 

52 

4 

88 

RouiaEE> Bingai 


49 

22 

9 

10 

61 

13 

110 

KAtJMU-DUAEirA ... 

• 

5 

1 



19 

4 

24 

Dacca 


11 

1 

1 


17 

2 

21 

CA’IANPOEI Aohmua 

. 

Go 

7 

6 


12i 

21 

158 

A'EuiXbAa Paihaseoi 


5 

2 

2 


20 

• • 

24 

N ‘aPOR-CnuAiiioOti u 


27 

1 

2 

38 

• 

18 

69 

BitnuA 


54 

T) 

2) 


222 

20 

282 

JoUXiAl 


3 





2 

2 

InjM SrAii PiuniMiAi 

2)1 

07 

52 

00 

518 

86 

783 

GUARiMBLD OOMPAME^ 










HO 

3S 

61 

271 


28 

898 

boriu Indian 

1 

120 

23 

26 

21 

320 

30 

420 

(llU Ai iNiniN rLNiN'atrr \ 


512 

S3 

150 

4 

493 

73 

799 

Boaiiiai, Baroda 4NU Ci Iseia 

•« 

123 

22 

42 

210 


18 

S22 

ObDU and lloniLRHAND 


14J 

52 

4 

20 

232 

2 

330 

biNP, Punjab and Di liii 


150 

44 

30 

23 

363 

30 

492 

1 01 IL 0 IIAKANI 1 1 D CoATI AN H 3 

1,210 

262 

31o 

577 

1,428 

181 

2,761 

ASSISI El) COMPANIES 








B] SGAL ClNIBAI 

• 



In 

eluded with t 

he EiAtcin Be 

ngal Railway 


DtObETTB «. 


2 


, 

8 


2 

10 

Bl NOAL AND NoBIB WlbllSH 

. 

40 

8 


4 

317 

13 

142 

RoniL£KABD>KimAUN 


8 

12 



SO 


42 

Aabam . ... 

• t »«• 

12 

1 


7 


6 

13 

Total Assist: d Coutanibs 

62 

21 

• 

19 

147 

20 

207 

NATIVE STATES. 









Ills Hiohndsb the Nizam's ... 

•#• * 

13 

8 

7 

31 

«• 

. 

46 

His HiGHNaas teb Qaeewab's 

«*• t«« 

6 

2 

3 

18 

4 


27 

BHiTTfAGAB-GoNDAl ... 

*« 

20 

15 

10 

74 

• • 

6 

105 

atXBOBB 

»*» 

19 

14 

6 

?«• 

71 

1 

92 

JODSETOBB 


4 

2 

‘ 1 

10 


* 1 

14 

fil^yimiUPAaaiia, 

A 

AH 



Workad 

with stock pro 

vidfidhy Sind 

Rnojal) and D 

jlhi BaSwNiy' 

, SCctow %3nw 

/ ^ f f 

60 

41 


' i?8 ' 

^Vs 

8 

, " ' V' 



066 



- S,97S 

ilk 




AD3jmSTrtATI0N EEPOUT, 


41 


the nuniber of miles h'^melled hij imins chiridj the year ending Jlst Dceeniben l&^o. 


?B\rric 


NlUBTE 01 rJUIIt HIT I 3 


RT.ihsay 

MiscelUncous 
(oicliint. 
%ihul s 
(e\i lufling 

1)1 kcs) 

Goods VC 
hides of ill 
dcscuidio i 
(cvcliulini^ 

1)1 likes) 

111 il e- 

AELU,! 

Passeiisjei 

Goodd 

1 

’Vliud 

1 

T(W 

p iptl 

tud Uu(d 

rf 

ti vm Dili s 
iLioi uiiik 









STATU IXirEPvlAL 

180 

8,951 

311 

3,076,103 

5,002,133 

2,858,420 

8,57s,295 

5,697 13 

Il\sr Im)i\n. 

174 

6,319 

257 

1,892,910 

3,781,919 

2,138 607 

5,077,850 

4,023 IS 

RAJStre \yi-MAiwA. 

17 

757 

27 

135,908 

250,020 

210,071. 

! 386,507 

1 

1,^58 0. 

SopinEBN MA.nnAiTA. 

20 

1,039 

48 

585,779 

48. 10 1 

178,960 

l,G0^2i3 

4,5G0SB 

IjAbiAKir Bi1.0AIi. 

*« 

825 

10 

25,173 

52,953 

65,700 

78,120 

1,730 13 

Wasdua Coaii. 

61 

1,<17G 

122 

581,122 

63C,0SI 

760,079 

3,111,203 

2,191 02 

PrajAB JSforxHEiar. 

49 

3,052 

107 

409,4 >5 

l,9't],135 

963,500 

1 

i 2,350,500 

3,563 81 

liDUft Vaiiet 

4S)7 

22,619 

912 

7,306,510 

12,910313 

7,36 j, 100 

..0,252, bSS 

4,220 70 

loxAE State Impehiae 









STATE PBOYIITCIAL. 



« ■ 

12,151 

10,901 

20,380 

29,368 

815 50 

B VEEniT’-PiMBHEET, 

1 

24 

2 

26,512 

15,133 

39,785 

41,675 

1,539 36 

Saieaxi. 

19 

531 

20 

214,123 

226,202 

343,740 

409,385 

2,076 02 

Tiehoot 

19 

9G9 

80 

206,671 

4,o0>338 

418,096 

717,012 

2.87608 

Koethebe BEKfoAir, 


67 

3 

14,366 

12,500 

26,872 

20,872 

725 C8 

Kaubia-DhaeUjA. 

ft 

135 

5 

19,602 

63,430 

28,619 

73,032 

1,74968 

Daooa. 

6 

517 

26 

217,710 

229 819 

407,070 

487,559 

1,95697 

CA'^BBOBE AcailfEEA. 

• ti 

130 

5 

78,779 

23,902 

96,921 

102,741 

1,51684 

Awx? ie-Path Inkot. 

7 

762 

24 

91,895 

302,307 

226,020 

397,202 

2,066 19 

KiOPBE CjllIAlTlSOAEn. 

2B 

1,597 

41 

130,232 

275,771 

210,910 

715,003 

2,15874 

BTOaiA. 


54 

3 

4,831 

21,952 

616 

?9,7R6 

1,215 75 

JOBHAX 

75 

4,779 

159 

1,410,211 

1 - - 

1,610,171 

3,819,962 

3,089,685 

2 21145 

Totae State PEOTnroiiE 









GTJAEAHrEED COMPANIES. 

85 

2,828 

138 

927,919 

1,301,341 

722,868 

2,229200 

2,589 51 

Mvbbvs. 

42 

1,805 

87 

766,245 

1,030,010 

806,835 

3,796,801 

2,71129 

SOTJTH I-SDIAB. 

180 

7,783 

538 

2,841,839 

5,090,801 

702,122 

8,833,613 

6,887 61 

Geeai Iedian Peotst&bea. 

84 

3,258 

CS 

028,620 

3,270,330 

336,103 

2,201,066 

4,78298 

Bo'ttBAT, Eieodv and Centeae India. 

27 

8,857 

90 

581,419 

911,538 

912,180 

1,495,987 

2,47175 

OUDH AND BOHIEKnAND. 

101 

3 303 

127 

1,212,808 

2,108,905 

803,431 

, 3,351,803 

4,76338 

Sind, PiTNa-AB and Delhi. 

469 

23,421 

1,048 

7,291,880 

12,623,021 

1,373,865 

10,917,610 

1,15533 

ToXiE GDtnANTErD CoAn?ANIBS. 

i 








ASSISTED COMPANIES 

f ! 

1 

*!■ 

« 

203,651 

68,238 

219,871 

261,880 

2,083 63 

BingaeCenteai 

1 

Mt 

6 

• 14 

• • 


11,231 

14,231 

2,91G'38 

Deo&hce. 

11 

744 

82 

206,488 

364,120 

286,411 

570,603 

1,91083 

BENOAE and NoETH WE<3TBIdJ. 

1 

142 

12 

85,291 

86,474 

61,021 

71,765 

1,07112 

ROHIEKHAND-KDltArN. 

1 

SSO 

13 

37,602 

1 

60,600 

66,102 

88,262 

1,181 56 

A%ah. 

13 

1,272 

67 

483,027 

609,102 

627,939 

l,0u6,750 

1,783 44 

Totae Assisted Coubanies. 






i 



NATIVE STATES. 

13 

135 

15 

173,293 

176,401 

177,114 

840,697 

2,803 49 

His Hishness the Nizam:*b. 


187 

6 

84,626 

27,879 

43,268 

62,605 

1/D630X 

His Highness thd Gaehfae’s, 

10 

689 

22 

178,613 

143,269 

118,234 

321,882 

1,66597 

BHlTNAaAE-QONDAE. 

8 

261 

9 

73,641 

70,985 

194,178 

144,626 

1,034 89 

Mtsobe. 

2 

6 

8 

801,676 

21,826 

44,168 

62,601 

870-28 

JODHPpBH. 

y 

t** 

* * 

19,891 

6,073 

23,200 

24,463 

l,64fi‘29 

RtoTOA’-PAXlIlA, 


1,223 

66 

610,^9 

445,486 

[**140,197 

956.674 

1,624-88 

Tosae NAxrra States. 

2 

1 Allot 

2^281 

17^040,908 



45,22^502 

8,740‘XO 

Totae o» aei Baidwatts, ^ 
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ADMIUISTBATION REPOBT. 


8. The following statement gives the average numher of Locomotives 
employed on the principal raihvays and the average work obtained from each 
during the two halves of 1885 : 


OB 

Locouoiiitbs. 


Tot\l Bngihb AvKiaaB Mii.EA.aE A^eeaqe Mileage 

Mileage. fee Engine. fee Engine fee dibit. 


BailNEj. 


Half-year Half-year Half-rear 
ending ending endiug 

SObh 3lRt 30th 

Juno December Juno 

18SS. 1885. 1833. 


Half-year Half-year Half-year Half-year Half-year 

ending ending ending ending ending 

51st 30th 31st .30th 31st 

December Juno December June December 

1885. 1885. 1885. 1885. 1885. 


5' 6''Gatob. 


STATE IMPERIAL. 


East Ihdiak 


648 660 6,418,709 6,226,812 9,879 9,834 64-68 60-73 


EASTEBH BEKGAli 


82 82 760,866 834,346 9,279 I 10,175 51-26 65*29 


Punjab Nobteubh ... 

Indus Vaiibit 

GUARANTEED COMPANIES. 


86 96 673,903 569,430 8,424 6,827 46-64 31*66 

161 166 1,328,764 1,334,043 8,253 8,036 45*60 43*68 


Madbas 


149 149 1,260,653 1,290,336 8,394 8,660 46*37 47*07 


Geeat Indian Peninsula 


620 542 6,629,969 4^082,654 10,827 7,532 59*82 40*93 


Bombay, Baboda AND Centbal In- 108 123 1,302,726 1,131,204 12,062 9,197 66*64 49*98 

DIA. 


OUDH AND Rohilkhand 


136 141 985,995 948,158 7,685 6,972 41*90 37*89 


Sind, Punjab and Deihi 


164 164 2,065,296 1,825,335 12,632 11,180 69*24 60*49 


NATIVE STATES. 

Eis Highness lira Nizam’S ... 13 13 181,061 188,576 13,928 14,506 76*95 78*83 


Metbe Gauqe. 


STATE IMPERIAL. 


BA.TDUTANA"MA1WA ... 


863 (a) 3,103,152 (a) 8,961 (a) 49*61 (a) 


STATE PROVINCIAL. 


Tikhoot 

Nobteeen Bengal ... 
Ca\wpoeb-Achneea ... 
NAGPUE-CnHATIISGABE 


Bubka ... 


315,239 260,838 9,272 7,049 

484,186 887,711 9,439 7,912 

315,428 247,890 9,277 7,082 

280,480 150,766 10,888 6,684 

418,183 430,983 11,616 10,775 


68 * 6 & 


tlUARANTEED COMPANIES. 
South Indian* 

NATIVE STATES*. 


120 .124 1,020,7386 1,063,818 8,566 8,679 47*26 *46*62 


His Highness thb GABK:wij(t’a .(2' . .8 

, . gauge). ' ' 


i^:^i%AGAH.OQNDAL 




(») . 6,858 (a) . 82*86 (<0., 

. \ 


SO 20 1,93,421 , 338,401 9,671. .. 6,924 63*48 ^ S 

' ' ^ ' ' * ' ^ ^ “i * *' ' 





CHAPTER V. 

CAPITAI,. 

ber ^ *’*® ^Ist Decern- 

may be aUocated aa follovrs :— amounted to £166,14,6,651, which 


East Indian 

Eastern Bengal 

Ouaranteed 

Assisted Companies 

State, Imperial and Provincial 

■Native States 


• 

« « » 

« • V 
• «« 


Total 


£ 

... 35,451,689 
... 4,803,143 
.*• 67,&95,696 
... 3,808,282 
... 49,031,702 
5,156,239 > 

...166,146^ 


rri,« T r ...166,146,651 

tt. SiSlSiZS* “St* i'"!- '• .1 

«*•*• «“» 11.. fatal taS Ji?i ss.'“* " “"fa' 

Awistcd Rwlffay Oompata lii Gnaran^ Md 

- h».A »».*t th. sfati^Krfa 

Guamntebd Railways. 


£ 

64,423,509 

1,169,624 

500.000 
3,131,300 
4,481,800 

425.000 
3,086,150 

157,394 

Total ... 6^374,777 


Consists of share Capital raised at 5 per cent. 


^9 

99 

99 

,99 


99 

99 


T\ 1_ 4^ 

l/^bentures raised at 4 
Debenture stock raised at 4 ^ 


Capital not bearing Interest* 


99 

99 

99 

99 

99 

99 


Siarecaj,{(alrai>.^at4pJ^T~ 

S outliern Mabratta o q 4 7 m 

Indian Midland - - 

2,262,564 

J)6i61lttiT€S TOLISBA ttt 3\p$T 
Southern Mahratta 




Share capital raised at 4 per cent. — 
Bengal Central 
Eohilkhand-Kumaun 


Assisted Railways. 


Total 
£ 

770,000 

„ ™ ^ — 180,000 

3. The Capital not hearing interest is made up thus 

Premium on share Capital and Debentures ^ 

TUseount on Dehenture Stoci-^ 

Stock represented, as shewn above 
Cash received ... 




£ 

4.610.484 

1^700,000 

6.310.484 

950,000^ 


£ 

434,303 




'Miscount on Meieniures-^ 

Amonnt of Debentures, as ^ewn above 
Cash received 


3,511,150 

3,255,148 


266,002 


i ** 


7,613,100 

7,692,198 


Total Discount 
Balance, excess premium 

.j '■■ ?- : - .A 1- : 


20,907 


276,909 


,, . ^ ^ 

— - ■ I , . . ^ 1 ■■ . . 167 394 


'I’SL^ f.l 







ADlIIXISTnATION r.ErOET. 

4. The followiii" tables contain, the infonnaiion regarding the Capital 
transactions of State and Guaranteed Hallways ^vliicll has usually hcen given 
ill the annual reports : 

StiitCihcnf' of Dt'bcAiii'Yc LoniiS Od SlU DccGinhe'f ISSo. 


Uiiiliivay. 


Auiount. 


Ilih' 
1)1 in- 

tL'l’t'St. 


Date on wliicli 
luttu expires* V 


Be marks. 


Madras 


• «» 


110,000 
07, SOI) 
00,000 
103,:200 


0{i olf't Deceinbrr 1S?G. 
0.1 oOth June lSb7. 
o ^ 13 1 «t December 1888. 

J) 3! Sit December 1890. 


400,000 


South Iridum 


4:70, BOO 
713,700 
80,100 


3?r 3. si July 1887. 

3’. L4Julyl8S0. 
I'jl 1st July 1891. 


7 : 10,000 


Great Indiau reninsida ,,, 


r\ 818,200 
) 1,008,800 
■‘200 
2,100 


SI- ] st January 1887. 
4i Isi July 1888. 

3.t Di Jijuniiry 18S9. 
31 l»t Jumiaiy 1891, 


1,880,300 


Bombay, Baroda and Ceu- f! 100,000 

tral India. hj 88,000 


3.\ i .71 h IBay 1880. 

3*; 1 1,4 AuiTList. 1891. 


iss,::oo I 


Oudh and UohilkiiaLsd . . . 


.^ 00,000 

1.5.0,000 

C15,30(f 

.5.29,000 

700.000 
.300,000 

345.000 
.500,000 

740.000 

500.000 
31,000 


1 744 h January 18S7. 
3.V UUh May 1887. 

4 J4b June 1887. 
o .|t 1 0 111 August 1 SS7. 

4 1st October 1887. 

4 1st May 1888. 

4 loth May 18S8. 

4' 1st June 1888. 

3 \ 1st August 1888. 

3 1 1st December 1390. 
3.V 10th August 1891. 


4,415,300 ! 


Eastern Bengal 


409,700 


I.7th July 1883. 


409,700 


Southern Mahratta 


/ 1,445,000 
X 255,000 


3| 1st October 1891. 
3| 1st October 1894. 


1,700,000 


0,722,800 




%ent of Eo^penditure in Eitglmd and India on Indian State Mailways appropriated 
to the mrious TJndertahings to Blst December 1885, 
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ABirTNISTUATION RErOUT. 


Statement of E.^iemUUtre in Englaml and India on Indian State 


U \ pnTf TUTL' K K A 1' PK 0 i* RTA T B 


Excluding the East Indian 


Slat'* RaiSwayH. 




?r»4iTiunary 


Con*?! ruction Rallast and 

o£ line. permanent-way. 


Railways cov^tv^vcheu ajsd itndlu 

iMPTlIilAL. 


Rajpritiinu-MaLlvva * 

Siiidiu 

Dlioiid unil Mauinatl 

. , / I/ilKkro-ItruvuI- 

Section. 

iNoiHifan ., 

Iiiilus V.illfy f . 

( Kti'U‘r» S*'t'|i'-ri) ... 
S'ltil- i Nfirthcni Soi'linn 

I l)nr\vav.a.-<,ini,tl;t Soctii'n 
SuUfj Uriil;'!* (Fero/:* [Mti'ij) 
ISulisiyy-Ki.'lii'i 

liihispur" Kuiwiili (Kalni-Uu»ai-i£4 

ti'iii) 

Sin (Wt'Htprn Hoction) 

Bubu 


2 ,T 3 ,.> 7 ,^G 0 
1-1 (WvM 

'taj.'s'in? 

na/F) 171 
37 /^ 1,000 


8,117,1 in,7n!) ii,on,73,r.nf» 
7!,S(M}2 HO.nl.Mtll 
!j'.V!7,3lI l,0-i,fl;{,li78 


1 , 37,781 

4.1(5,357 

1 , 81,358 


2,(13, 00, 1)28 

(5,8 1', 01(5 
1,10, 00,5-10 
1, (*.0,233 
1I,85.:U2 
70,77.233 
27,53,8ll3 
13,38.(5! 1(5 
2(5,(10,008 

13 . 77.218 

43,17,185 


00,(53 7 5 !• 
1,7 ( , 32,(522 

2 .( 50 , 30,090 
8 , 77 , '.( 2 , 7(51 
o,‘! 9 ,( 5::9 
1 , 78 , 1 2 ,-l 5 J. 
1 ,( 50,238 
11 , 85,312 
7 ('. 77,285 

27.35,sor, 

13,38,(500 

27 , 38,089 

17 , 03,773 

45.ui,bll 


22 . 00,038 
2 .( 11,850 
1 . 2 , 8,008 
91,(512 
8 , 77 , lit 

2 , 13,237 

13 , 33 . 8 ( 5-1 

0 

43,133 

4(51 

• 11 . 3 G 8 

2 , 21 , 7(51 

48,007 

3 , 33,073 

20,:5tJU 

70,095 

2 ,G 78 


8 ,( 55,053 2 , 81 , 41,358 3 , 21 , 79,156 

2 ( 1.5551 5 ((, 0 S, 2 o 8 21 , 73,397 

0 (!..sns 32 , 57,782 50 , 18,175 

4 , 72(5 15 , 71,018 20 , 76,875 

5 , 1 . 3 ,:j 01 . 2 , 0 (j, 33 , 84 S 1 , 05 , 91,896 


,3,1(5.51 2 
4,20,151 

63,113 

250 

42,183 
53 , 2-13 
57,8 |.S 
7,517 

21,473 


1 , 06 , 51,968 
2 , 67 , 91,068 
1 ,U 9 , 7 H 9 
98 , 31 , 51.2 
66,816 
3 , 71,963 
2 1 , 56,519 
0 , 57,290 
7 , 63,633 
0 , 11 , 93 -i 

6 , 86.071 

8 , 48,830 


71 , 03,086 

2 , 06 , 30,112 

7 , 11,074 

7 , 07,266 

1,000 

1 , 78,459 

9 , 82,417 

1 , 14,591 

6,197 

6 , 09,909 

1 , 47,603 

6 , 40,092 


PiioriN'CiAii. 


rjitiin-dyri 

NiiHiiili 

'i'lrliiiot. ... ... 

NuriluTti F>on;r.il 
Kniinia anil Dharlla 
Dnecit, 

Av'.aiii- ( Hclmr Si'clion 

iJnliar i TirlinoL Si’cti.m 

finviipovi'-Aclnii'ni 
Iin«‘kuiia'-8i(, tjnir iiii'l Kluvi .. 
A(nril.-i;tr anil I’ai lia’ik.ifc 
(Hill Fliliul.ti itr ll•^( 
Uuni'iion and In iiv.'rul.ly Valley 
Jiiiij.i'in .’iiiil I'nlli'y ... 

, 5 <’rii tl 

iJlii.'r.nmi.>iiji‘(j Mount lin 


8,50,318 ! 

i 

J.CO.t^O I 

;5,V',2((7 ! 

.l.j.j-.t ,/ 1 8 

Go, 1 "3, Os I 
l2.i:S,030 

r>.i> 2 ,ooo 

2,.-0,n7.S 

t*,o:5,su5 


2 !, 5.8,208 
2T,l:!,!i72 
32,0.), 755 


OT 

I 

.7S,-183 


40,37 

,S3} 

'/ . 

.o'j.sriU 


7,1 (5 

,S59 

]?. 

.IS, ns 


ll',17 

,-53S 

— 4a,a5(3 


3,16 

.9'.! 

1,(1!'. 

n:i7 

1 

.41, 17 

,915 

1 ,5^ 

S ,TnI 

^ : 

,17,5:*. 

,135 

9 

(•.l,r,:s9 


9.i:i 

. 5:19 

■VA 

S'l 2(ll 


76,5 !■ 

,231 

r.i' 

1(1,101 


o — I . 1 

,0!)l 

«Nl( • 

0-',i '91' 



,172 


16,032 

1 

.12,3!' 

,9,^7 

li 

:'S,( '29 


n.2s 

,029 

55 

83, 6; 1 


r.5,s:i 

,671 

S;t 

10,752 

1 

,07,69 

,1*20 

1.13 

:!6,703 

1 

, UV.n 

','1-1 ><5 


25,1:;} 

1 

,32,3 1 

.S7s 

5 

1,611 


.5,11 

.611 


6 , 00 - 1 . 
2.2 is 
50,019 

72.011 
06,7 >58 
01 (( 
1.30.010 
02, 13 1. 
90,109 
71,150 
77,010 
4I,:;73 
2,17.79.8 
56.589 
2 , 3 isr 9 ,) 
388 


61 , 5,57 
9,106 
38 , 07 1 > 

5,17,629 

8 ,t 7 ,!).‘Sl. 

11, 131 
,3,0l.9!ll 
2,20,933 
9S,S.50 
2,29,105 
.57,12(5 
1 , 81,078 
41,2i'3 
2,27,0.-. 1 
4 1 . 601 - 
3 , 0 S 6 


4, Si, (5(55 


4,8 1 ,665 


7 . 02,932 
1 , 32,029 
2 , 98,6 13 
21,690 
27 , 09,260 
57 , 3 . 0.829 
8 S. 4 10 
12 ,- 13,306 
13 , 33 , 91.8 
6 , 70,019 
22 , 05,149 
2 , 68 , 51' 5 
11 , 10,829 
37 , 32,175 
3 .S,(i!Mi 8 -l. 
52 , 70,229 
1 , 02,792 
1 , 31,573 


23 , 13,860 
3 , 86,899 
6 , 93,329 
1 , 90,420 
57 , 33,547 
5 ( 5 , 13,105 
4 , 96,018 
15 , 03,129 
4 , 46,717 
3 , 65,057 
44 , 68,177 
73,133 
28 , 79,148 
26 , 20,135 
451 , 11,612 
33 , 21,308 
2 , 59,701 
1 , 50,429 


Tim I. 


9 , 4 ( 5 . 18,353 : 15 , 71 , 11,965 15 , 17 , 60.318 71 , 81,575 54 , 88,677 ll,l-l-, 73,085 12 , 55 , 81,909 


II maria CwUier/ 


2 , 27,931 


2 , 27,951 58,917 


SiriiVEVS ATifJ) Raii.ways rN abefance. 


16 , 20,228 16 , 20,228 8 ,- 13,934 


90,216 


90,529 


Native States. 


Ilhfim^wn 

Amranii ... ... 

IMioji.il lAt )*"> 

KIkaiu’h ... 

Blisivai^ar-Oniid;;! ... 

Bjiiusibiv- I Mftre gauga ... 

, %»uro ( liiml » ... 


TOTAIi 





4 , 90,739 

4 , 11,730 

60 . 21,375 

£. 18 , 05,123 

01,89,345 

mjm 


4 , 90 , 7:19 
4 , 11,730 
60 , 21,375 
2 18 , 0 . 5,123 
96 , 25,031 
G 4 ,SU, 3*3 
62,882 


369 
ai, 7 v .*9 
— Ctj 
2,a5,S4,752 
51,3 7 
’ i, 27 ,sai' 
328 


1,116 

3 ,ir.() 

13,333 


68 ,P 66 

10,277 


I, 10.-157 

95.283 

33,80.327 

6 , 1 U ,691 

32 , 48,224 

16 , 42,312 

40,107 


2 , 78,600 

2.41,571 

17.74,958 

10.97,977 

27,78.416 

28,45.430 

7,844 


4,79,39,524 4,79,39,524 2,07,70,151 85,631 91,36,700 85.24,291 


2,87,61.860 66,04,41^1 ] l$.07.t0,31f 18*41,06,206 


administration repobt, 


Railways appropriated to the various Underlaid, igs to Slst Reeeoiher 188B. 

and EastBi'ii Statfl Rsiilvvays. 


CtAaSIFICATlRfr 0» lixlT.SDITUHK. 


Station'! atifl 
builUiiitT'^. 


:Jto!im-ferri((s. 


Rs. 


l,51,06.S7n 
t!,G8,t525 
7,KlU7l 
4,0:iJSG 
2y,39,G 18 

St. 29 709 
68,r>7,2:i7 
7:j,:tS7 
2,01, u;i8 
1 1,9 i5 
7,001. 
4,2.1,829 
1,13,973 
70,108 
41,250 

0,790 

58,029 


Rs. 


Coll lories. 


Plant. 


lis. 


6,14,781 


4,03,700 
1,08,558 
2,37,190 
2."), 000 
20,09,509 
20,82,070 
2],1-J3 
9,0]., 994 
1,88,9.80 
79,000 
12,83,225 
23,451 
6,4.1,109 
12,43,221 
I9,27..32n 
10,07,701. 

39,791 

1,01,184 


4,98,-82 1. 
4,11,197 
1,21,193 


4,43,10,531 


15,81,995 


40,380 
43,298 
3,19,161' 
1,49,919 
11576,047 
. 6,18,246 


82 , 53,051 


6,1.1., 723 


P « • 

9 99 


6,44,723 


(i) 20,904 


20,904 


4,66,69,582 


13;I}2;^99 




Rs. 


25,89,070 

21,o.‘>5 

1.87,833 

4,02,298 

18,27,712 

13,81,334 
20,011,033 
5,4»18 
7,11,0 i,r 
10,315 
01,89S 
4,31,391 
l,lfl,S5!. 

81, tin 
1,91,807 

1,05,023 

47,313 


67,972 
7,353 
13,.S50 
7, .500 
3,08,207 
9,17.5-10 
8,782 
2,10,519 
1,1.|,.S.S6 
1,.50,021 
2,87,079 
1 1 ,55 4 
40,9.51 
4,8.1,928 
4,05,9.87 

3,1 9,3 J 3 
12,002 
5,011 


1,42,75,177! 


1.11,827 


41,725 


3,503 

.3,016 

9,551 

1,2.1,721 

1V12,.521 

1,61,203 

500 


6,84,016 


6 , 44 , 783 ' 


li49,60*eir: 


Ilolliug-stock 


Rs. 


1,20,557 

'30,713 


1,12,1.55 


40,916 
1 1,82,957 
28,10, 1 2 1 
1,08,395 
6,18,S17 
91,296 
57,373 
10,73,194 

2,39,9 1 1 
6,31,503 
1.3,79,4.53 
21,7 1,910 
13,.S7,790 
67.81.0 
61,890 


5,21,41,716 


11,669 

8,G-il 

3,52,306 

12,8.t,993 

9,80,348 


24,4%014 


6,48,81,730 






Estalilish- 

Sii-^ponsfi 

IJwMjitf; oil 
Oitpitul 

muut. 

aec'uimtij 

Hcaoriiit 

deducted. 

Rs. 

Es, 

Ra. 

1 76,70,047 
5,89,9*90 

4.1,05,128 

30.723 

1,08,322 

7,73,393 

9,739 

15,719 

<5,10,952 

1.12,130 

8,S75 

48,2-1,052 

10,41,602 

1,17,009 

n,1o,.30S 

-6,365 

10, ,397 

73,50,718 

26,;»8,009 

1,00,270 

7,ir>7 

93,I0."> 


7,0ii,Out> 

53,7,'),S73 

8,081 


30.631 

51,738 

4,6»l,9ii6 

'*’S02 

5,93,989 

17,59,368 

7,251 

2,59,116 

13,81,93 t 

2,618 

2,37,328 

313 

2,687 

1,26,215 

8,20,917 

480 

1,03,706 

6,31,2,83 

638 

1,47,178 

20,38,827 

352 

2,39,866 

34,519 


58,351 



SS,92U 

163 

3,203 

30,<j00 

23,988 

4,1 U3 

9,72,233 

• • t 

6,:{ 12 

31,98,733 

4,78,777 

43,314 

8,291 

30,937 


3,39,998 

2,59,907 

7,416 

2,07,682 

7, 58, ‘191 

2,142 

1,14,718 

9,30,773 

1,414 

6,07,295 

3,2*i,e8o 

873 ( 

69,022 

3,07,093 

47 ; 

1,62,581 

65yS09 

73,710 . 

7,89,141 

2,61,636 

6,.3<!3 ; 

10,83,139 

■ « • 

6,239 1 

9,30,180 

7,53,251 

10,587 1 

23,630 

2.7S1 

60 , 

41,275 

... 

( 

3,33, 10,.309 

2,60,35,016 

5,50,395 1 

C’v 

CO 

15,04 1 

48 1 

5,31,114 

25,058 

2,348 $l 

30,720 

8,169 

244 K 

28,609 

10,064 

... 

8,51,109 

3.6.5,00.3 

n 

2,30,541 

18,2-5,0,58 

466 N 

fi,04,535 

2,4 4, '588 

7,628 H 

4,47,117 

2.38,442 

20,285 11 

.4^026 ■ 



16,0^57 

24,92,224 

82,014 T 

1 

5,64,80,380 2 

!,S5,32,29S 

3.85,337 G 


State ftaihvaj/s. 


IlAIlWArS CO.VSTnTTOTED AKD TOD 
COKSUJUCTIOX* 

Imperial. 

Rajputana-SraUva. • 

Uliaii'l and Xlanniad. 

IVsirdlia Coal, 

I Piiii jab C 

Xorfcbfera j Section. 

, „ V. Section. 

Indus Valley, f 

Sind Siij'.irt Kastern Section). 

^nd- f Nortliurn Section. 

8„flr • n Section. 

Siitk] l»ridf»e‘(bcro 2 epoa’e), 

Hellaiy-Kistna. 

CiiilUapiih - iSi cllore. 

Nafrpiu-Hcngal. 

(Katni-TTmaria Set 

Stiid-Sjigar (Western Section). 

ISulao. 


PaOVlWClAL. 


P.ntna-Gy.a. 

1 dldariia {.'ar-Glmzipur. 
Rareiliy - Piliblieeb, 

Naliiati, 

Tii'lmot. 

Northern l5enj]fal. 
Kauniaand liharlla. 
l)acca. 

AFsain* f Rehnr Section, 
Beliav \ Tirlidot Section’. 


Total. 


Umaria Colliery. 


SmiTEys AITD EAttWAYS IK ABEVANOB. 


Native States. 


r-r 

Mysom 


Total. 


T- J Mi'tre g; 
I. ( Broad 


fHgfl. 

99 


Geakd Total. 


i»;^S6<ttiunn8e0tiinK 



GUA.R4NTECD AND ASSISTED RAILWAYS. 
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DTE Fultliei infoiraation legaidmg the Bengal Central and RohilLhand Kamaan KaiU\ays not available 
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OTTAHANTEEP AND ASSISTED RAILWAYS. 

Statement showing the amount received from, a?id loithdraivn by, each Company during the year ended 31st December 1885, 
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ADMINISTRATION REPORT. 


Statement of mthdrawah oitt of Capital for expenditure^ showing the amount withdrawn in 
JEngland and in India Ip all the Guaranteed, the Bengal Central^ and the ItohillihaiuUKumann 
Bailway Companies, during each financial year from the commencement to 81st March 1886 • 




Tear. 



England. 

India. 

Total. 

1849-50 

• • • 

• •• 

• •• 

ft ft ft 

£ 

69,211 

£ 

6,682 

£ 

75,893 

1850-51 

• « * 

ftft ft 


• • ■ 

61,164 

154,212 

38,099 

197,111 

99,263 

1851-5^ 

• • • 

ft* ft 


• • « 

351,323 

1852-53 


• ft * 

ft « ft 

ft • « 

174,920 

252,6-10 

427,560 

1853-54 

■ « 

ft • ft 

ft • ft 

ft ft ft 

252,484 

960,878 

418,165 

670,649 

1854-55 


ft • « 

ft ft ft 

• ft ft 

769,278 

1,730,156 

1855-56 


• •ft 

ft ft ft 

ft ft ft 

1,935,074 

],4.31,337 

3,866,411 

1856-57 


ft ft • 

ft • ft 

ft 4 ft 

1,752,818 

1,762,287 

3,515,100 

1857-58 


«« • 

*«• 

ft ft ft 

1,328,243 

1,941,033 

2,09-1,825 

3,423,068 

1858-59 

« •« 

ft • ft 

■ ft f 

ft 4 ft 

3,551,075 

5,492,108 

1859-60 

• 9« 

ft ft ft 


ft 4 ft 

2,508,668 

4,662,798 

7,171,464 

1860-61 




ft ft • 

2,388,815 

1,597,430 

5,190,400 

7,578,715 

1861-62 

• • « 

ft ■ • 

ft ft ft 

• ft ft 

5,004,782 

6,602,212 

1862-63 


• •• 

• ft ft 

ft ft « 

1,852,393 

4,010,951 

5,863,344 

1863-64 

!•« 

• •« 

ft •■ 

• ft ft 

1,415,146 

3,840,507 

4,755,653 

1864-66 


• • • 

ft ft ft 

•ft 

1,390,821 

2,725,419 

4,122,240 

1865-66 

• •• 

• ft ft 

• • • 

y 

2,222,679 

3,958,357 

3,414,187 

6,636,866 

1866-67 

• • • 

• • • 

ft ft ft 

ft • ft 

3,339,346 

7,297,703 

1867-68 


• ft • 

ft •« 

ft ft ft 

3,924,490 

3,195,591 

7,120,081 

1868.69- 


• •• 

ft ft 4 

ft ft ft 

1,702,452 

2,165,475 

3,867,927 

1869-70 

t« • 

ft ft • 

• •• 

ft • ft 

2,298,680 

2,444,171 

4,742,851 

1870-71 

■ « • 

• •■ 

ft ft 4 

ft ft • 

1,899,054 

1,877,216 

3,776,270 

1871-72 

« * ■ 

• ft • 

• •• 

ft « ft 

886,996 

1,009,732 

2,496,723 

1872-73 

• * 1 

ft «• 

• ft ft 

ft ft * 

822,995 

34o,7o0^ 

477,245 

1873-74 

ft* • 

ft ft ft 

• • ft 

• • ft 

1,028,032 

334,979* 

693,068 

1874-75 

*• ft 

ft ft ft 

• ft • 

ft ft ■ j 

1,174,893 

86,982* 

1,087,911 

1875-76 

ft • ft 

ft * ft 

■ • ft 


1,151,585 

200,779* 

950,806 

1876-77 

ft • ft 

• •• 

ft*ft 

ft • ft 

1,222,846 

507,387* 

715,459 

1877-78 

ft • ft 

• •• 

ft •• 

ft ft ft 

1,793,662 

469,678* 

1,323,984 

1878-79 

ftft* 

ft ft ft 

ft • ft 

ft ft * 

1,786,234 

773,611* 

1,012,623 

1879-80 

• ft ft 

■ ft a 

ft ft * 

■ « ft 

1,256,417 

906,857* 

349,560 

1880-81 

• ft ft 

■ ft ft 

* vr 

ft ft f 

941,782 

506,992* 

434,790 

1881-82 

ft ft ft 

• •• 

ft •• 

ft a ft 

1,211,022 

368,587* 

842,435 

1882-83 

• ft ft 

• •ft 

ft • ft 

i 

1,236,087 

486,944* 

749,143 

1883-84 


• ft ft 

ft ft ft 


1,699,138 

5,833* 

1,693,805 

1884-85 

• •ft 

• •• 

ft • ft 


1,477,115 

256,211* 

1,220,904 


Total expenditure 

to end of 1884-85 

« ft ft 

53,488,321 

48,251,982 

101,735^ 

deduct-" 

-Withdrawals by East Indian Railway Company , 

12,276,504 1 

1 

18,620,297 

30,896,801 


Total expenditnie to end of 1884-85 

• •• 

41,208,817 

29,631,685 

70,838,502 


Expenditure during 1885-86 (Partly estimated) 

i 

■1,638,000 

159,900f^ 

1,478,100 

Jltfifw^-^WithdraTFals by Eastera Bengal Railway 
Company 

ft 4 ft 

12,844,817 

1,771,767 

29,4)71,785 

1,474,100 

72,316,602 

3,245,857' 


'T a* 


Total 

a 4 ft 

41,073,060 

27^997,685 

69,070,745 


M CwW ' 


'7 ' Ir 'A ^ 




vp . 




'l' ■* f'l, 
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SiaUment of Capital mtMrawaU in England and in India hy the Southern Mahratta and 
Indian Midland S.ailway Companies during eaek fmarmal year from, the commencement 
to the 31st March 1886. 


Tear. 

1 

Engkad. 

ludia. 

Total. 




£ 

£ 

£ 

1882-83 ••• 

•f 



130,973 

579,995 

710,968 

1888-84 ••• 

i •# 

• • • 1 

j 

335,205 

407,810 

643,015 

1884-85 

• *« 

1 

375,532 

737,607 

1,003,139 

Total expenditure to end of 1884-85 

« «* 

641,700 

1,715,413 

3,357,113 

1885-86 (Eevised Estimate) ... 

• •• 

*!■ 

318,100 

1,389,167 

1,707,267 


Total 


• * • 


959,800 8,104,879 4,064,379 










OHAPTEE VI. 

LINES OPEN FOR TRAFFIC. 

PERSONS EMPLOYED— ELOOD DAMAGES— ACCIDENTS. 

Peesons Employed. 

On pages 64 and 55, detailed information is given regarding the number 

of persons of all races on open lines of 
Numbers employed. railway in India. This may he summaris- 

ed thus : 



NtrjfBBR OB Empioxes. 

Nuinljer of 
miles 
open. 

^ 

N m'nTifir 

Year ending 

Europeans. 

East 

Indians. 

Natives, 

< 

Total. 

of 

stations. 

i 

80th September 1884 

4,069 

4,250 

189,429 ^ 

197,74-8 

*11,1301 

*1,526 

31st December 1885 

4,375 

4,598 

206,893 

215,860 

12,200^ 

1,716 


It will he seen that natives form 95 '84 per cent, of the entire body of servants. 
The increase in the number of employes is due mainly to the increased length 
of line open ; the percentage of increase in the total number was 9*16 against 
9*61 in the length of railways worked. Under Europeans there was an 
increase of 7*52 per cent.; under East Indians 8'19 per cent., and under Natives 
9' 22 per cent. 

2. The percentage of casualties amongst Europeans and East Indians 
... from various causes is given below for the 

asua les. ending SOth September 1884 and 

fifteen months ending Slst December 1885 : 




1884. 

1885. 


i 

Europeans. 

East Indians. 

Europeans. 

East Indians. 

Death 

... 

1'85 

1*07 

2*32 

1-22 

Resignation or discharge 

• • a 

13'05 

13*49 

18*11 

19*85 

Dismissal 

j 

6-06 

4*44 

6*01 

6*88 

Total 

• • • 

19*46 

19*00 

26*44 

27*95 ' 


♦ Includos the Hallway, and Branches, which were omitted from the B’nmerlcal Eeturn for SOth 

Sejptemhor 1884. 


' > 





Numencal Metnm of Servants of all J^aces employed^ on Open Lines of Mailway in India 

on the Blst Becemler 188 o, 





Numerical Betiirn of Bervanfs of all Maces emploijed t 


JUaTTAxa. 

GENEEiL AbT.TINTSTR^TION, TNCT,H1>I1«& j 
AfiB.vcy, Al'3»it, Accoomt, Pay- I 

MASTDli‘»S, IMedical, I 

BahHACK. PlUNTiKG, STA- I 

'rjONEHy .4ND I'OLICJB | 

iilblMlJj-IISIIMBNTS. j 

1 .... , .... L. 

TaAmC AND TELEaBAPH BlsrAHTltElTTS. 

EnG 1WEEH*S BErAHrMElffT. 

tft 

S 

o 

p 

«5 j 

a 

H 

tQ 

? 

•VH 

"S 

« 1 

1 

et 1 

4-1 1 

O 1 

H 1 

§ 

%< 

2 

s 

W 

East Indians. 

CJ 

ts 


Europeans. 

East Indians. 

m 

4J 

*3 

s-a 

0 

H 

STATE IMPERIAL. 






■ 



1 





East Indian 

* « 4 H 

77 

33 

2,776 

2,S85 



10,527 

11,152 

93 

05 



Rajputana-Malwa ... 

• « 4 

S5 

41 

1,423 

X,49S 


158 

3,807 

4,086 

49 

28 

8,131 

8,2i 

SODTHEEN MaHUATTA ... 

* • 1 

16 

CO 

423 

468 


25 

449 

434 

6 

13 

2,501 

2,5: 

Eastebn Bengal 

... 

11 

23 

402 

43G 

49 

66 

2,120 

2,235 

10 

4 


2,2 

WaedeaCoal 

... 

2 

4 

67 

73 

1 

2 

83 

So 

8 

10 

663 

G 

Punjab KoainEEN and Indus 
Valley. 

25 

1C 

1,547 

1,588 

76 

89 

2,435 

2,600 

40 

5 

4,715 
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STATE PROVINCIAL. 
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Naleati 

« • • 

... 

■ * * 

11 

11 

« » I 


22 

23 

... 

hum 

72 


Tjehoot 

l« 1 

5 

* 4 * 

255 

200 

9 

27 

533 

574 

6 

titt 

1,005 

i,c 

Noiitoebn Bengal and Kaunia- 
Dhaulla. 

5 

4 

200 

209 

9 

13 

679 

701 

0 

3 

1,928 

1,£ 

Dacca 


] 

1 

103 

103 

4 

11 

355 

370 

2 

5 

353 

G 

CAWNPORE-AcnNEE.V ... 


10 

8 

163 

181 

9 

9 

443 

46] 

6 

4 

1,215 

lA 

NAGPUii-CEirATnsGAKa: 

• pi 

4 

5 

135 

Ui 

9 

25 

305 

339 

6 

9 

828 

I 

BuEllA 


10 

23 

108 

fiijur 

13 

105 

472 

600 

9 

21 

2,182 

9 f 

JoiiffAT 

«» i 

1 

f «» 

8 

0 

»<!• 

v« t 

45 

45 


« • i 

49 


GUARANTEED COMPANIES. 













Madras 

« • • 

18 

47 

6'o3 

G30 

88 

449 

2;5 11 

8,078 

24 

77 

4,117 

4,J 

Sooth Indian 


0 

25 

304 

33S 

20 

70 

1,802 

1,898 

11 

32 

2,882 

2,{ 

Great Indian Peninsula 

« « • 

37 

20 

1,130 

1,19G 

337 

239 

5,913 

6,4S0 

68 

IS 

19,458 

19, 1 

CojiDAY, Baroda and Centeal In- 
dia. 

17 

<13 

755 

S15 j 

11 

28 

2,289 

2,331 

28 

3 

3,958 

2,! 

Oddii and UoniLKnAND 

*4, 

1 

27 

7S5 

834 

41 

28 

1,850 

1,923 

26 

13 

6,590 

6,' 

Sind, Punjab and Delhi 


33 

20 

998 

1,000 

123 

CD 

3;219 

3,411 

41 

11 

5,111 

0, 

ASSISTED COMPANIES. 














DaR JEELIKO-II IlIAL AYAN 

**« 

3 

»■ « 

30 
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3 
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5 
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Bengal Central 


3 

« * • 

26 

2S 

Worljcd 1 

by E. B. 

S. By. 


2 

3 

667 

1 


Bengal and North MTESTEaN 

• •• 

10 

9 
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201 

16 

: 22 

676 

614 

28 

3 

1,261, 
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Bohilehan d-Kuuaun 

*•* 
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• k * 

43 

45 

4 

5 
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NATIVE STATES. 
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His Highness the Nizam*.^ 

• •• 

13 

34 
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6 

32 
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2 
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His Highness the Gaekwak’s 

••t 

«4t 

«•« 

14 

14 ; 

***' 

1 

49 

60 

t*4 
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4 

6 
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. 2 ' 

6 
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868 

2 

2 
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, 5 

4 

67 

j 

.. ^ 

'6 

20 s 

217 


6 

419 


Jgdhpoee. . .»• 


1 

k 

45 

, ' 

*•* 


61 

\ 
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, ; Toial Indjian- Bai^wa^ 


$82' 

m 

13,001. 

. 13i803 

.1,327 


41,683': 

* ' ' ' ' 
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■j^4 

$i$ 
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.9^ 
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'i, "yi ■ '^1^’ 
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)j)en Lines of Lailteay in India on ilie Cist December lS8u, 


LoCOinTTVE AJT'D CaTHTTACT! AWT) 

D£rAii‘r.ni:NTHT in* luuing rfTUAAr- 
15oa 1‘ jSbTABLlfjliMKWXrf. 





2G-J, 11,809 12,537 ' 1,004 

315 5,729 G,2S1 422 

33 594 655 

30 2,343 2,4G5 


70 C,C09 6,915 | 377 


45, d 17 
19,089 


7.070 


15,300 15,803 


61 The retinn iTielndcs the figures for tl 
Jleiigiil CViitral Raihvay (exceptir 
Agency andUngr/s Depts.) and Cb 
eiiiia and Son 1h< Kastern State Riiilwa 
4 t’ollicry establihlnuent included wii 
Engineer’s Oepartmeut, 


33 1,046 1,096 


2,547 


2,390 


1,97S 


3,415 


2,G2D 


2,409 

2,153 


3,670 


(5) 53 I (ff) Not including Police, which is and' 
j the control of the Inspector Gener 
5 I of PoUee, British Burma. 

I (5) Includes eight Fick>op stations. 


417 3,40-1. 3,920 

223 2,671 2.937 

268 10,430 11,154 

45 2,3lG 2,452 


10,627 

7,059 


8G,031 


8,318 


11,8'IG 


8,093 


3S,3S3 

8,587 


85 34 3,999 4,118 

1C6 54 5,149 6,369 


13,200 13,509 


14,477 


15,003 


10 1 130 141 

Worked by E- B. S. Ey- 


2,303 


2.442 


19 42 436 


[1,423 


17 2 104 

8 43 210 


I.20S 


1,338 








Numerical Helurn of Ccisnalties, icliether hy deaili, resignaiion, and disclicirge or dismissal, a 
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AD2£INi:]TRATI0N ESPOET. 


the European and Hast Indian employ h on the Hallways open for irafJiG in India during ff teen 
])eeemhcr dS%. ■ 




SPATE IMPERIAL. 

3 13 121} iG7i‘Ct East Indian. 

31 210 1431-18 RaJPDTANA-MaIi'WA. 

19 C3 25l,-30 SOUTHEHN MaHHATTA. 

23 03 23S-75 EaSTKAN BeNGAL. 

3 45 WaEDHA COAl.' 

20 77 1000-76 Punjab Hobthern 

AND Indus Yallby, 


STATE PROYTNCIAI. 

Naihati. 

C so 22B TiBHOOT. 

•1 33 2S0-23 HoETEEBN EeNGAL 

AND K A U N I A - 

Bhablla. 

7 20 73 Dacca. 

If) 87 217-17 Cawnpob-Aechnbba. 

30 s2 71 110 Hagpuk-CiliiattIs- 

GAilH. 

11 42 233-20 BuP.MA. 

... ... 25 JoEHiT. 


I aUAP,AOTEED COM- 

PANIES. 

10 40 077-10 11 101 33 147 SOOTo MaDBAR. 

8 0 B30-33 4 20 27 07 002-73 SoUTH INDIAN. 

15 141 034 0 B» 0 104 J.IOC GbEAT InDIABI PENIN- 

SULA. 

^ 37 IIG 1 23 ... 24 401 PoNBAT, EaRODA AND 

Central India. 

17 43 00-72 ... IG 9 25 COS-01 OtTDH AND ROHIL- 

KDAND, 

25 SO 104-00 3 31 13 49 780 . PUNJAB AND 

Delhi. 

ASSISTED COM- 
PAlSflES. _ > 

10 3 *-1 1 51 Daejebling-Hiiulat- 

AN. 

3 4-13 ' ... 1 I 2 123-2,1 BeNOAL CENTRAL. 

35 lU 41-01) ... 23 12 35 294-13 puNOAL AND NoETH 

U'‘bcteen. 

9 3 12 01 E O n I L K H A N D - 

Kujuaun, 


■I'JATIYE STATES. 

|, .. Hf3 I’llCIUNESS , TEE 

1- 19 1-1 . 

55,.2g, Hi3 HiGESBSB TIES 
■ ■" "■ ■ CaENWAR^S. ■ 

8 1 .9 193-a BHivNAGAE-GONDAt. 

8 8 ' 11 IID . MysOBB. 

■ 67 '■ JODHPOBI. ■■ 

iaeo 13,032X6 Totai, . ■ Indian - Rajit ; 

: „WAX 3 ^', -"'i. . 
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ADMINISTRATION RErORT. 


O 

O. 


The following ahstracl gives a comparative stntement of the nnmher of 

natives cniploved as shunters and drivers 
■ native Dmers aad Shuntora. principal railways during the years 

1SS4 and 1885, showing an increase of 12-1 in the total niimhsr employed : 




Drivers. 

Shunt erg. 

Total* 

Railway* 


ISS-i. 

1835* 

1881. 

1SS5. 

1834. 

18S5. 

STATE IMPISIIIAL. 

East India:! ... ... 

• ■ ■ 

108 

110 

117 

117 

220 

^ 233 

EAJrUTANA'M'Al.WA 

• r« 

17 

23 

36 

4G 

53 

68 

SODTHEDN MaHEATT A 


Fil 

1 

1 

2 

1 

S 

Easturn Bengal 

« « » 

12 

10 

12 

18 

2-1 

23 

WaedhaCoae 

1 t « 

Fif. 

mi 

1 

1 

1 

1 

Ppnjab Noetheiiit ... ... 


20 

20 

G 

6 

2G 

26 

iNDUa VAILEr 

• * 1 

13 

13 

19 

2S 

S4 

46 

Total 


1G7 

1S7 

l'J2 

213 

350 

405 

STATE PROVINCIAL. 

NaleIti 

* t 1 

S 

2 

ml 

1 

8 

3 

Tiehoot 


G 

7 

7 

"7 

13 

14 

Noetiieen Bengal ... 

Kadnia-Dhaelia ... 


1 “ 

12 

7 

11 

23 

23 

Dacca 

■ ■ • 

« • t 

1 

... 

1 


2 

Caavneoee-Actineea 


13 

10 

8 

7 

21 

17 

NAGrcR-CuitATrfaaAEir 

€ * • 

4 

8 

5 

8 

9 

11 

Btjeaia 

« * « 

G 

14 

5 

G 

11 

20 

Joku.\t 

... 

1 

2 

mi 

Nil 

1 

2 

Total 

... 

40 

Cl 

32 

41 

SI 

93 

GUARANTEED COMPANIES. 
MADEJrii 

4 I * 

8 

7 

6 

3- 

8 

10 

Soui'u Indian 

* 4 * 

21 

20 

12 

13 

33 

83 

GXillAT InDIjVN Pe.vinsdla 

... 

87 

100 

mi 

Nil 

87 

100 

B03IBAT, Earoda and Centeal India 

... 

44 

70 

(d 

(«) 

44 

70 

Oddh and Rodtlk hand 

... 

84 

42 

41 

40 

75 

82 

SiNDj Punjab and Delhi 

... 

41 

40 

3G 

41 

77 

SO 

Totiil 

... 

230 

23S 

04 

07 

834 

385 

• ASSISTED COMPANIES. 








D atueeling-Himalat AN 


■ * • 

Return not 

rccc-yOd. 

*•• 



Dboghue, 

.4* 

2 

2 

*•« 

• « * 

2 

2 

Bengal and North Western... 

*«« 

■ * 4 


... 

3 


3 

ROIflLEnAND-KuMAUN 

... 

1 

1 

1 

1 

2 

2 

TflATON-DuriNTZAIA 

»«• 

**• 

Return not 

received. 

• >« 



Assam ... , 

1 •. 

... 

Return not 

received. 

« »• 

44« 


Total ■ 

» «« 

8 

8 

1 

4 

> 4 

. 7 

NATIVE STATES., 
Bhopal-Mesi 

(•t 

2 

2 

% 

flt* 

2 

2 

His Highness the Nizam’s ... 

tit 

3 

-4 

«•« 

2 

3 

6 

BllIVNAGfa*QONDAl, 

.«• 

mi. 

Nil ^ 

3 

3 

3 

3 

, Mnsoeh 

*«• 

mi 

' mi , 

Nil. 

Nil 

m 

. Nil 

JODHPOBE ... . . .. 

1 

■ i 

. . 1 

2 

*«« 


2 

f 2 

■Total 

1" 


. 7 

8 

3 

5 

10 

13 

, , , GbAND ToTAD ’ ’ 


' ' • -463 

&87 

322 

865 

778 . 

. 902 

, 


' («) ! laclodad wit]^ DriVets. 




ADXIINI^THATJOIT EEPOrvT, 


^9 


4. The following Str^tcmcnt giycs the nuinher ol depositors in the State 

_• I'ailway ProTidciit Institutions and the 

Provident Institutions. r,i- i 

sunis at their ereciit on the olst December 


1885. The revised rules intvodiiced 
pensionable servants subscribing to 


in 1835 havo been moditiecl so as to prohibit 
the Provident Institutions : 


State JlAii-mT. , 


ok 

iJliPOSllOitS. 

AilOUJiS AT CEIJliITO?r Tim aiyT Decismheji 

Ectnarks. 

Nnml)C‘i 

r.[ Si, Mir 

ICJMllit- 

ins- 

f? 

d 

■4.J 

§ 

i2 

& 

O 

JS 

'S 

Pi 

a 

o 

o 

t 

•4J 

§ 
p— t 

> 

i' 

s 

"S 

1 ' 

Donus. 

Total. 

STATE IMPERIAL. 





Es. 

Rs. 

Rs. 

Rs. 

* 

Eajbtttana-Maiwa 


3,077 

110 

3,037 

40,001 

2,78;a55 

2,04,669 

5,32,115 


EASTEHK BeNGAIi 


1,403 

4 

1,-103 

686 

65,327 

31,587 

97,600 


Waedha Coaii 

«•« 

07 

7 

C7 

776 

10,164 

4,366 
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2.85,698 

i 
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SO 
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19 


613 
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i 
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BHiTNAGAU-GONDAL 

• ■ t 
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24 
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■ 

MnSOBiE ... 

1 a . 

90 

4 

86 

43 
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1,566 

6,069 

« 

Total 

1 « * 

634 

1 63 
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5,524 

53,413 

18,842 

77,779 


Grand Total 

**• 

10,188 

> 698 

9,939 

1,31,328 

9,13,412 

4,67,702 

15,11,442 




60 


'lioy TtEPCET, 


6 Tlio foUo^in:^ absliact cs tli^ c^r''lbJ (Ii rnci tlie nuniLci.’ of 

efti i nts jn 11 o ^Cv ( r i 11 u I way VoluntGc/ 

Railway Volr^tcc,^ Coxya ^ j yo^ rji| ^ 

enrolled sticr^i’i 0 G 0 ro^; e^onb 77 p^r cent. Oi tlic l]ui’Jx)can and Ea^t Indian 
emplojca ol t iC E ih»ayo con-^-rncd . 




I 

Cl 

T 










a 





lA 



Coil i 

Ji 



a 


1} 

§ 

l-H 

^0 no-int 

n 1 

lu Ml -t d tl 

o 

(T 

n Tl 

12 ^ L 

Pin ail 



fi 


•4-1 

pj 


1 


K4 




o 


f— ■ 

o 


3 







: o 


o 

fi 






List lull u I U y 

1 07 

J 

10 

IS 

0 7 

1,1S1 

17 

13 


T 1 n Ipu 


M his Rulw y 

7 





73 

C (1 fc d s 't 

8 

Pi l 1 Ul 

Tl T mi 1 f 1) ^ 








1 

\ lo 

01 , 1 lit been 









1 


1 cl 

S nth luduiiT xiln ly 

GIO 

r 


151 

l-'C 

CoO 

7 


Nc c 1 


&i« lu Tull u Pc 1 1 111 







1 




1 uh ly 

1 C' 

o 

liO 

7x0 

87- 

1 

187 

9 

1 

! 1 1 J 


1} nihiy 13 111 i I'^cn 







C 3s d •) 




t il 111 li 1 1 il 1 y 

II 

1 

5( 

2_n 

20 

121 

]m\.2 -ul f 

L ' 3 


D tto 


Isl' Pun] b E uil II 










Comi 111 s 

1 r 


1" 

70 

80 

1/ 

J 1st IS 


T 1 

/ Il 3 

3iil Punj lb 

7c 

2 

n 

o 

Co 

G 9 

C7 

10 1 L cH o 


^ to 


li jptituu M lui 

07 

21 

7- 

ro 

C-.1 

57 

Q 

O 

p uc 


LiM 111 B u^ 1 &L L( 











h ulu ly 

2- 


1 

1 

1 


2 1 L 1 s 


1 1 


itl 111 I T 1 1 











Itulw y 1 Cu 1 ]^ 1 y 

301 


33 

7 

91 

7 

3 


i 


J 11 1 ol b< i c 1 1 y 

( 1 

o 

1C 

6 

( 

1 

1 1 fc (1 


11 ^ 


r nimi jl iti i 11/ 

O 

CJ 

1 

ft 

LK 

20 

Go 

5 1 t cl 


r 1 


N 1 ^ [ 1 rii ti 











falitcl lU y 

12H 

r 

^ 1 

0 

11 

1 

2 1 t 1 a 

1 

•> 

c 

ii 


Ills Hi J 1 n 










1 111 n> 1 ii 1 

\ h 1 t ’ 1 II 



i 

1 








v\ ly ( 0 1 1 y 

b 



C 

7- 

11 

1 3st diss, 


r 

] 


J 1 I i C 01 1 il T 1 1 









1 


' J 

r 


r 

4 

0 


1 

1 


HI t : 

1 

1 I r 

1 li- 

TliirlliiCil fife Pi I 









i 

ke l O 

w ly — I) 1 111 if 1 











Il C 111 1 1 \ I 1 i 
Voli uLcu ki Ic C nj s 

10 



17 

3^ 

1 

^ — 3^u d k&is 

( ^ 

^ =9^'* 

( )^ n I c )iiJ 









1 


ClI l) l^ l 6> 

L liillJ ml Ivii niuu ul 








cl 1 



B iinll I 1 1 he tl 1 1 
w ys — k 1 il 1 11 J 11 cl 
Auliuuui kiUcs 

7 



1 

J 

u 



Jj>U llj 


llV'-oK Pull }, — 



i 

I 





1 



Lin ibic Li k 

G" 

2 

fe 

4 

f"' 

b 

1 


B 1 foio 


Ottdii T oluiikci Rilli * 

-8 

3 

I 

1£ 

LI 

4 

1 


LucLiion 

Tl ni''-Gojrn, Pom 











pm toiipos 1 

cbullv < L t u- 











plo^ 3» BcUv, ll 

ml bioith Wcsti- 











< n I* iihi ly 

Mminfal Tionp fP) of 










lie d i{uiitcxs of 

ill (.ill 1 ipm 'V’oltu^ 1 1 
Ihidi lUttihon it <Ciu 










Compi ly jit 

B ilu 11 h 

i ihbpm f ^ 

4 

* 


1 

1 

3 

1 


(j’l ku 

inmi**! < uiso nob 










iuuslicd 

Gh i?ipm Voh nf'>ex Piflt 






I 





Cuipb, E Couip luy 

SO 

1 


2D 

2b 

i t 

[ 

■«« 


Gm khri 

a Rnlwiy mdr 
non li<uhiu} tiu- 

VOUlb 

Totnt , 










faiObO 

: loj 

i 

G1.0 

4,127 

i 

4,030 

i 

1,750 






* Bengsi flaid KoitU Wostcxu Itad^^aj. 




ADlIINtSrEA.lI05r EEPOUT, 


61 


« o 

i2 ^ 
a q 


<s» Q 

« ca 

r ^ 

o 


"B 

f-l 4^ 
»H rj 

s^s 

o S 
JTo^ 

- -S 

11 Wi 

cXW 

r P i« 

s a p 

O ET f*H 

O O 

CfH5 


y - “ s? 

P4 ^ ^ 

? 1 
2:5 

p. s 

C'^ 

CH 

4»J a* 

C r* j 


^-3 9 

»-71 


o C ^ 

o ^ 1*^ 
,a P S 
C o ag 


Jj* c * 
<u s o 
a fi ** 


$■*1 CT* 0 s 

•S S £ 2^ 

a p •§ 0 ti ^ 

S o «5 
3 ?i - 3 g 

^ Ooo C* 
CJ -H H |3 <3 i 

H 3 


P ^ ^ wD 

S Oj o 

'M e* V 

SJ wj £ "5 

0 « S ? 

ej,0 5 a, 

^-1 -w 

s ^ S I 

*1 "s ^ S 

O S ?. 

JV CJ 


M ^ W OT 

rv M rH 
ta 

5 » Pi 


O CH 4» 

tpo O 

S ^ " 
tl o 
s! s i:J 
P„5 
o 

O CL 

2 03 

S rP1 

{> ^ 

» 

•a *8 
s 

s ^ g 

rc: Pi d 
e 3 c- ‘J 

M r*« 

SIS 

M 4^ 

-li 


|g| 

gS,5^ 


§1 

^ ® 

O iH 

tU ^ 

60 

(n 

“S 2 

«Sx g 
|w'S 

^ll 



'‘w 'WS--^ ^W 

o ^ 

^ Ns 

O' o 

^ 



s.> 

lo H n or in ID CO 

CO n to 10 <*o i-'Mo 

too 

!>• ID 

CO O 

(M rH Ct- 0 TI* 0 

CO (M ni CM O sO 


n N 

cr 10 

r-» ■'1®’ ’’ CC® 

I- C 3 f'* ^ 

H 

CO ^ 

O XT< 

C50 rH XI 

CO -? 

w ’-T tn 00 n 

CM (M 


(M 

CO VO 
00 CD 


Q 2 Is 

Ij^ 0 

- tJ 

t5 0 g 

w o £1 

® +* 

tS*^ 2 

4s iv g 

fc‘2 g 
■“^=8 
S a S 

g| ^ 
^1 ig 

2 o'^ 
8|« 
-3 0, « 
A< o 4a 

'B Hd 
“B 2 ® 

e g-2 

^ “eS 

fcH 


y ED -^ •^ 

•+J ‘*-'^ 

ggfa 

P-i^ >- 

o ^ o 
u 



00 

CO CO 

00 O 

J>. OO Ci 

05 



05 

<N ^ 

O 

O Ol CO 

o 

O 

cn 

o 

rHO 

CO (M 

CMOO 

rH 

o 



o 

JN. 05 

10 rN 

00 o 

IQ 

CO tM 

If CO 

CD ] C) 

CD 

L’'p H 

CO ^ 

'sji <M 

ft 

1“ 

rJ • 

ft 

rH iH 


O n 

nc ^ 


GO (M 10 

l»% fM lO 


in ni \o 
ri oj 
;r a ni 


in 'rt f-« o 

(M Tf« rq OQ 

x^o w 

in w c^ 


W 

CO 00 O t'- Iv o 

05 ^ O IH e^ rH rH 

O IQ 

CO CD 

'T* 

rH 

CC D -4 

in cj 

00 X> iH 

t^ 

00 00 05 H '*H IQ 

CO to fl 00 05 00 00 

rH CO 

oc 00 

Oi 

CQ 

IQ »H H 

OJ> 

CO H H* 

l> 

GO CO x'H <M CM 

c CM r cr 00 05 H 

Ct 'ti 

O* -j< 

iH 

vfl 

pm -H 

Cj rH 

O xH 


00 to H M 00 

CO rH rH rH rH eg 

CM eg 

IQ (N 

xH 

iH 

CO hJ 4 00 

CM 



1^ 


H 



H 

rH 


H 


<M ID 05 OO rH lO 

IQ (M ^- fg r-t uO 

in rr< 

IQ 00 

CO 

O Q O CO iH t> 

c X> 00 r^ O 'T5 CM 

CM N 

Ci- n4 

O 

^ rg 05 CD CO 

1-4 -fH OJ^i CD IQ 

r- CO 

IQ t'* 

rH 

in 00 OO 00 

T-? CO rj? r-4 IQ 

00 rH 

05 

CO 

W H OO IQ iQ 


rH 

CO 


CO rM Q 
iH gj H 
t- to iH 

to 05 
CO CM to 


(M ^ 

c 

!-• C-)^ 

CO O 'tT 

tMi-l 


iQ 

m 

IQ 

00 eg nj 

05 

00 

mrs 


H 

CD 


O 

xH 

O CB 


O 

rH 


lO 

rH 

o 

CO 

n 

-"1 


05 

O 

■n c 

> 05 

r-l 


Jt>C0 

rH 

O 

^^5 

05 

CO 

IQ 

r-» CM 

05 


CO 

xH 


CO 

tH 

nj 

c- 

00 


IQ 

n 

CO tt 

? ^ 

00 

CO 


GC 

J> 

CD 

fM 

05 


in lx. 

05 

CM 

TH 

q 

00 

00 

i> 

rr 





<s 

to' 


O 


CO 



rH 


CO 

00 

IQ 

cd' 

<S 

XT 

4-^ 

CO 

rH 


CM 

o 

o 

00 

00 

rH 

CM 


rfi 









rH 

CM 


IQ 

CM 

rr 



CM 

H 


S || 
®gg| 

e-=£ 

<y 


TO^ fl JJ 
(U b U M 

E c 9 

'd'^ S 

(?«oO 



00 cc 

01 CO 


cq 10 

rH rH 




O o 0 CD 2 eg 

CD o CO CO 2 

CD r-< O r-i 

t"- CM H ..'J 


OO 00 
lO Q 00 
iH 00 O 

#i ft 

CO O CO 
CQ 


(M Oi O O CO 
1>X>OH20 OO 
10 rH CO CO 


CM CM H 00 00 ^ 

O <!;< lU^ 


Jhft 

C5 O 

IQ 

O 

CO 

TH O I-H 

lx. 

cs 


OM 

CD Dl 

IQ 

lO 

<0 

ni Q 00 

CO 

rH 

xt 4 

CM 

n 

€: 

CO rH 

ID 

ft 

rH 

QO 

IQ*' 

'q 

rH 

•H 

/-s 

S 3 

CO CO lx, 

CO eg riT 

fH 


i-H 

05 

•% 

fH 


O 


'H 

O 


CO 

1>* 

IQ 

O 

Cl 

o 

ID 

CD 

iC 

IH 

IQ 

od 

rH 

IQ 

ft 

IQ 



®iv 

1H 


rH H VO 00 iM H 
CO iN (M (M 

SS3S3 


CO 'H 

i-x o 

eg 


OCO CO 

-VI VQ 

rji o 

CD iH 

HI 

Q 

CO CO 

iH 

rH 


CM 

00 

CO CO < 



CO H \j ni 
H VO o 


CD O CO 
iH q CO CO 


iH-^CO 


3 

rWOj^g 


is f 

}H ' 

See 


® swftg*? 

jagig a^si§ 


s I g g sj g 


m 


gl § 
gi 


ill 

W A? 

moS 


^ Li K 

B H ^ O 

?l§“® 

‘Asi'li 

^ fv 





62 


ADMmSTrJi.TIOH PvTSPOUT. 


FLOOD DAMAGES. 

6. fhe following paragraphs detail the principal flood damages on open 
linesof IndianEailwaysinlb85. Abnormal floods in the Ganges Valley seriously 
damaged the Aligarh branch of the Ouclh and lioliilkhand Eailway and 
the Cawnpore-Aclmera Eailway, and in lower Bengal, the Eastern Bengal, 
and Bengal Central Hallways. I'ho injuries to the South Indian Bailway lines 
were also very heavy. 

7. On the Gth September ai break occurred at mile 256| between 

Luckccscrai and AInnaj)nr on the East 

East Indian. Indian liailw^ay caused by heavy rains and 

an unusual flood in the Keul rivers. The ivater extending some miles hack 
tow^ards the range of hills to the north, first topped the heavy bank and then 
burst through m two places. All traffic was stopped, the passenger and mail 
trains being diverted md the loop lino. Though traffic w^as resumed on the 9th. 

8. On the 9th September at mile 1()-| onthePatna-Gya line a double 30 

feet girder bridge was reported unsafe, the 
Patna- ya. wing-\rall and part of tlie south abutment 

having been washed away, and on the following day the bridge gave way. 
Passengers had to be transhipped and through traffic "was interrupted for 
some days. 

9. The Malwa Section of the Bajputana-Malwa Eailway was damaged by 

„ . ^ , flood on the l:ith July near Enssecrabad, 

the mixed tram being derailed and two 
passengers injured. A .relief train proceeding to the site was also derailed 
at another break near the same spot. Communication w'as restored on the Idsth. 

On the 12th September, tlio Sabi river rose in flood, and, combined with 
local heavy rain-fall, damaged the Eewari-Eerozepore section of the Eaj- 
putana-Malwa in several places hetween Bewari, Jatusana, and Kosli; also near 
Jataoli on the inaiii lliip, and on the Earacknagar branch. Passengers and mails 
had to ho transliijtpcd, and traflic was intcrniptecl. The breach on tlie main line 
was closed on tlie IGth, and tliroagh coaching traffic on the Eewari-Eerozepore 
resumed on tbc 3 7tb. The main line was again damaged atJataolion the 
30lh Soptomber, but repaired the npxt day. 

10. The floods, wTiicli occinaed iii September and October 1885, seriously 

Bengal Coatral. dnmiigeil tl-is |inf , ami intomiptcd traffic. 

i.fio ])V!ncipal. damage (tone was the 
W’-ashing away o!: a GO-foct iron g'rdcr bridge on tlio llanagbat-J^ongong 
Section. The wcigliing some 32 tons, was svc])t away, and completely 
turned over. The bicacli Irto li:?,s,l)ccn rcjiaii'cd, and a.fresh Iwidgc of 5 spans of 
dO fetd. is iu progress. b.veAcliGs also occuirt’d near t!\o dSth, 51st, and on 55tb 
mile (since repaired or i!_ hand) ; the latter lieing the most - severe, and aggre- 
gating shout 2,100 ie(d nf cm])ank;]iont. Several minor culverts were severely 
tried, aid the Codla budge, 3 spans of 80 feet, sull’ered considerably from con» 
verging currents, and one pier and abutnicnt were nearly scoured out. It is 
proposed to make substantial improvements to this ])ridgo, an:] meantime a 
tempora ’7 di^'ersion and bridge are being pre-'pared ; also to'add considerably to 
the flood openings in the lixioj o.spocially on the 55th mile. 

11. The same floods which damaged the Bengal Ceniral Eailway severely 

Eastern Bengal. «!«. Eastern JJengal. •tvliich was 

broanced in two places, just south and 
north of B^^goola station, at miles 57 and 58:|- ; the latter being a very foi'midablo 
breach, 200 yards wide and 30; feet deep. The west wing wall of a bridge over the 
Kissengiinge road also gave way owing to a largo hole being scoured in the 
front of the bridge. The breaches occurred on the 10th September, and goods 
traffic was not fully resumed until the 7th October. The floods were due to 
the bursting of some bunds on the Ifuddea rivers ; and although measures have, 
it is believedj been taken to repair the damage, it is considered desirable to 
provichj in future against the coiitingency of the bunds bursting by the supply 
of. additional wateiwvay. This line Avas also, tried on the Goalundo e:stensioH;i> 
jaioxo especially between miles 1I4| and 116 j but no breaches were made* 


'A ^ 
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Tlie Birer Termini at Goalundo and Bamutdia were a soiirce of consider- 
able anxiety during the year. At Goalundo in the rains the rxYer silted at 
the east face and cut at the north-east face, to such an extent as to render 
the handling of a heavy traffic almost impracticahlo, and operations were 
carried on with the utmost difficulty. At Bamukdia, on the other hand, the 
river silted up when it fell, and the goods working had to he remov- 
ed to Kooshtea in the middle of October, and worked there for two 
months ; various schemes have been put forth to obviate the inconvenience of 
a constantly changing station, hut there does not seem to bo any practical 
method of avoiding the difficulty. 


12. On the 17th July the bridges over the Kali Kaddi at miles 70 and 154s 

CawBpore-Aolmera. T'l carried away Ijy a very heavy 

flood caused by a fall ot 18 inches in 12 
hours over a portion of the drainage basin of this rlYer. At mile 70 the two abut- 
ments which were on shallow foundations were carried away, and at mile 154 
one abutment and about J mile of the earfcli approach wei^e destroyed. Several 
other breaches of minor importance were also made in the low hanks between 
Khasgunj and Hathras. 


Through traffic was suspended from July l7th to November 1st when 
diversions and temporary bridges were completed at both places. 


13. On the 14th September the Vikravandi diversion at mile 92 on the 
+T, rr,A‘ South Indian Puailway where the line had 

^ been seriously damaged by the floods of 

1884, was badly breached. Traffic was also interrupted at the Gingee river on 
the Pondicherry branch. Through traffic on the main line was resumed on the 
19th, and on the Pondicherry branch on tho 21st. The South Indian again 
suffered in Becemher 18S5, being breached on tho 17t}i of that month near 
Padalam, Pamenti and Alapakom stations, and at tha Yikravandi diversion, tho 
Pondicherry branch being also impassable. Traffic on the main line was re- 
sumed on the 20th, and on the Pondicherry branch on the 22nd> 


14. But little damage was done to the Bailways on Ibo Bombay side by the 

monsoon of 1885. Tho Grmt Indimi Pen- 
Great Indian Peninsula. insula had a slight breach at Ktflyan on 

Bombay, Bar oda and Central India, the 17tli July, but was repaired by the 

next day. Similarly, the Bombay, Baroda 
was breached near Tirar on the I8th July, but through trafiic was resumed on 
the 20th idem. Small broaches also occurred on the Southern Mahratta, 
Bhond-Manmad, and Bhopal- Itarsi lines, but without any serious damage or 
important interruption of traffic. 


15. The same flood that did so much injmy to the Cawnpore-iclinera 

OudbandHoMbband. Branch of the Oiulli 

and Bolulkhand Bailway between Bajghat and Atiauli Bead, and thiough 
traffic Aligarh was suspended from the 16th July to the 6tii AugUf;4. 


16. On tho Bengal and Northwestern Pi-ailway 100 feet of the west 
« , approaclito tho (jiungee Bridge was cut away 

Bengal and irorth Western Eailway. sudden rise of Sie Ganges on tho 28th 

August. The breach was repaired and through traffic resumed on the 1st 
September. 


17. On the Barjeeling-Himalayan Baihray 45 inches of rain are reported 
^ , to have fallen in the 10 days between the 

Darjaeling-i^malayan. 29th Juno and Sth July. Twenty slips of 

' various maguitude occurrod, and traffic was more or lesi interrupted during the 
time, hut considering the xaiafall the. damans were slight. 
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ACCIDENTS. 


18. Tlio folIoTrmg statement giyes the total number of persons killed and 

injured in connection with railway work- 
ing, during 1885 compared with 1884 : — 
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d7 
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1 

151 

Srjfj 

13 

1 

n 

192 

do 

1 

15 

12 

210 

06 

411 

700 


10. Particulars rcgar<'ling accidents to trains are given in the abstract on 
tlie nest page. 


Tlio nn, Tiber of train accidents per 1/000 tran-miles was 0'07 or precisely the 
samo as in 1884. Tliere were 4 passengers killed from causes beyond their own 
control iu connection with this class of accidents during 18S5, being an average of 
OTKi per 20-5 millions of passengers travelling ; 33 were injured or an average of 
one per 2|- millions. The total number of killed and injured, ms. 
gives an average of 98 millions of miles travelled for each casualty. 
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Bolau Tomporary. 


CHAPTEE VII. 

LI TIES OPEIJ POIJ TEAEITIC. 

TRAFJFIG WORKING.— FARES AND RATES. 

TuArpio WOIIKING. 

1. The Smd, Punjab and PelM Eailway having become the property of the 

„ , ^ ^ State on the 1st January. 188(5, an amalga- 

Horth Y/estern i..ysgem. mated system coriasting of that railway, 

the Indus Valley, the Punjab Kortherii, and the open sections of the Sind- 
Pishin and Sind-Sagar State Railways, was formed on that date and placed 
under one management. The open mileage of the system as above is, excluding 
branches, l,791f miles. 

2. In addition to the above mileage the Amritsar-Patbanlvot, 65 miles, and 

^ tiie Eaipnra-Patiala, 1(5 miles, are worked 

north westoro whmg miioaso. Itailwa y, also the Bolan Temporary 

Line, 17 miles, making the present total mileage w'orked 1,920 miles. 

3. The working of tl^e Bolan Temporary Railway was made over to the 

„ Indus Valley Railway in Lecemher 

o an. omporary. 1885 with a view'' to the transport to 

Hirok of 100 miles of pemianert way maierial required for railway construc- 
tion on the xdatean. The whole of this material has been collected at Hirok, 
and the Hue is now being utilised for the transport of military stores to Macb, 
and the Pishiii Valley reserve material to Hirok. The line has not been 
opened for passenger trafiic, 

1. An important feature on the year’s working of the Eastern Bengal 
„ ^ _ , State Railway wns the making: over of the 

steamer service oi the Eastern Bengal 
Railway between Goaliindo and Dacca and bTarayanganj as regards goods traffic 
only to the India General Steam ^Navigation Comxoaiiy for three years from 1st 
June 1885 ; the arrangement has so far worked satisfactorily. 

The arrangement alluded to in last ycr,r’s report 'with the Calcutta Land- 
ing and Shipping Company for ed'ccting deliveries at mills and shij)s on the* 
river HooghJy below the Gouripur Jute Mill has worked "well so far as it has- 
gone, hut it has not been so extensively patronised as wns expected; 679,638 
maunds only were dealt w'ith from ist Januaiy 1886 to 1st January 188 A 

A town delivery was established during the year, and consignees can book 
goods of all descriptions from the forwarding sta'tion to any address in the town 
or suburbs of Calcutta. The facilities offered, however, have not as yet been 
availed of to any extent. ' 

6. Through booking of goods between the Tirhoot State Railway and the 

n^/i Trr« + Bengal and North "Western Ptailway was 

BengalanaJSrorth. Western. , i t i i i j. -r\ i rm 

established on 1st. December 1885; Th© 

ferry between Sonepore and Hajipur over the Gunduk river is worked by 

the latter Railway. 

, 6. An agency of the Rohilkhand-Kumaun Railway has been opened at 

• BoMkhand-Kxanaua. Mnri'a], and a cart service est^lished for 

mo conveyance of goods from Kathgodam 
Station to Naini Tal. As^rangeahents have als6 been made for the through book- 
ing of goods to the latter place from aH fhi^ajrsV A tonga service between Rdth- 
. godam and the Brewery has also been established. These services have not so far 
! been remuneratiTe, and they ha've hitherto be8n= maintained under very"- trying 
. nkou^stanees. The toaihetyreen RdtRgodam;mdHaiiHa^^ andthesRpa: 


Eastern Bengal. 


Bengal and North. Western. 
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7. The Government of India, after a consideration of tlie opinions on the 
Value Payable Parcel Post. subject received from the difeercnt Indian 


lines, being of opinion that the system of 



recognise it on the North Western and Eastern Bengal State Eailways and 
lines worked thereby. The system, is now in use on the Eastern Bengal and 
connected lines under a general set of rules framed by Government, and will 
be introduced on the North Western Bailway from the 1st April, the many 
traffic changes involved on the amalgamation having delayed the issue of the 
necessary instructions. 

' 8. The whole of the troops for the Delhi Camp of Exercise were crossed 

yoriy trains Sn.tl«j and oienab. 27®' Ohonab xiTcrs in tbe 

Ferry trams ot the North cstern Bail- 
way, and the military authorities expressed their satisfaction at the success of 
the arrangements. 


9. The tables on pages 74 to 79 contain particulars of the passenger and 

Passsngar aud Goods Trafdc. goods traffic and the unit mileages of the 

same carried on tlie various llaiLways 

during 1885. 

10, Of the important staples, the traffic in grain and seeds in 1885 shews 
an increase over that of the preceding year of l;13 1,143 tons or 23 J per cent., 
the actual figures being— 


In 1884 , 
In 1885 


Tons. 

4,734,090 

5,916,185 


11. The wheat traffic bas recovered the depression of 1884 and has 
slightly exceeded that of 1883, the quantities carried by the important exporting 
railways have been during the past three years as follows : 



1883 . 

' 

■ 1884 . 

■ 1885 . 


Tons. 

Tons. 

Tons. 

1 

Great Indian. Peninsula Railway ... 

403,8^3 

400,881 

457,842 

Bombay, Baroda and Central India... 

' ' 112,512 

59,693 

178,231 

East Indian Railway ... 

■469,173 

186,048 

369,000 

Sind, Punjab and Delhi Railway ... 

363,771 

249,519 

455,391 


» I 

while the exports from the three chief ports have been — 


' \ 


1883 . 

1884 

1885 . 

' ■ 


Tons, 

Tons. 

Tons. 

Bombay 

• «« 

488,006, , 

376,834 

665,376 

- ' ; ' ' , ■ ... 

Cdcutta ... ... 


' 405,891 

‘ 130,004 

213,759 

Kumchee ... 

1 f X ' ^ ^ i , '"a 

'"s , ' '■ ^ 

«»• 

217,348 

1 

193,000 

325,981 

^ ' ' r'» ^ ' 

Total • 

V-rs"^'v, " ; 

'HJ'-' '' ">.■ 


/ 1,111,335 

,, ,699,838’ 

1,105,116 

• ' ■■ 

f 




m-: 




f, s' s. 

/I ^ r ■ 
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Pares and Bates. 

12. Tlio paragraphs detail the chief alterations in rates and fares 

on the open lines during the jcar Ihe tihle on pages 72 and 73 show the ordi- 
nary Passenger Fares and Goods Bates m force on Indian Itailways at the 
Slat December 1883. 


Coaching Fares, 

13. From the 1st July 1885, the 1st and 2nd class passenger fares on the 

Eastern Bengal B-ailu ay tor all distances 
Edstei’n Bengal. miles were assimihted to tlioao in 

foicc cn the East Indian B^ailway, the fares for buhniban traffic up to that 
distance ivmaming as hefoie. 

14 The reduction of the 3rd class fare to 1-75 pie per mil'^, alluded to in 

last 5 ear’s report, has so far gi’^cn\ery 
^ salislaetoiy lemlls, the numhera have 

increased o^ver 70 p t cent on the average, and a substantial increase is nowr 
being shown in the receijjts. 

15. From No^ ember 1SS6 the des^'goatioiis of the 3rd and 4th classes on the 

E agpur-Clihattisgaihllailw ay were chang- 

Nagpur Bengal, NagpTir-CiOiatti&garn ed to intermediate and 3id class. The 

fares remaining unaltered — intermediate 
4 pics ; 3id class 2 pics, per mile. 

16. From the Isfc February the 3rd class passenger fares on the Bengal and 

North Western Baalway have been reduced 
to 2 pies per mile. 

17. From the 1st July 1SS5 an intermediate class was adopted on the 

„ ^ ^ bouth Indian Eaihvay, the fare being 3 

pic s per passenger per inue. At the same 
time the 2nd class faio was laised from 4 to 6 pics per mile. The 3id class 
lemains at 2 pies. 


Section. 


Bengal and North. Western. 


Goods Fates. 

18. On the East Indian Bailway the chief alteiations in rates have been a 

T?oof reduction in the gram and seeds rates. 

Bast Indian ^7 per 

100 maunds or *15 pie per maniid per mile , the loweiing ol the salt rate from 
Agia to Benares to Ks 31-G per 100 mannds or 11 pie per manud per mile ; and 
the reduction in the llowrah to Digah Ghat salt late to lis 27 per 100 maunds 
or '15 pie per maund per mile. 

19. Ferry charges at the Indus for all classes of goods from Kurrachee 

Worth Western. Kiamdii and feny cliaiges at the Sutlej 

^ on all goods to and iiom Ferozepore 

are to he abolished on and from the 1st April 1880. 

20. Tho rates on the Eastern Bengal State Bailway have varied consider- 

ably during the year, especially those for 
Eastern Bengal. which had to be reduced to an ab- 

normally low figure on account of the 
wrater competition. The Bailway share of the rate tor loose jute was at one 
time one anna six pies per maund from Goalundo to Calcutta, which gives, 
eliminating handling charges, a mileage rate of about i^th pie per maund per 

21. The maximum and miaimum goods rates for the Bajputana-Malwa 

Bajputana-Maiwa. year’s report ^Te been 

modified by the Government of India and 

are now as follows 

Maximum rate fdr any class of goods one pie per maund per ynile, iniiu* 
mum for any class of goods 0'14 pie’per maund per mile. 


> 
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23 The latc for eoUl class good-^, through nnci Io^tIj on iho Tirhoot 
m . St ito llailn ay has he n lechu rd Jrom 2S to 

^ * 20 piob per 100 nniincls, a r< dii dion which 

ifa ‘ho^ving good icsults. The rate lor coal and lor salt tip a aids has hcen 
icdutcd to 20 pies jicr 100 maunds per mile. 

23. The salt rate t /a the Otidh and HohdUiaiid hotnccit Cawnpoio and 

Ondh ana Eomikhand " “ "'‘'f" "il 

per 100 inaunds. Tins rate being prac- 

iie Ily iih pie per innmul per mile The thionali into iioiii llenarcs to 

hahdian^mr Irr Kerosine oil has also heea reduced to Pi-s G) per 100 inaunds, 

or ahont Jth pic pei niaiind per mile. 

21. On the Ilcng \1 and North rn rinilnay the hulk n£ the goods 
-Mr. n, tialTc, nlucli IS ^13111 Hud '•Ocds, lb earned 

Borsil and IlCilli Vn OGtein. ^ i i 

at ttli picpoi niainid per mile Salt from 
[loniah is cair cO at p^r maiind per mile. The late for coiintiy tobacco 

was lodnccd dtiihig the jear IromMolth pie per maiind per mile, and that 
olllhona imit, a copsideiable staple ot tiaffio, fiom pd to Jthpie per iipund 
per mile, to enable the Company to compete for the tiailio in thCbe two ai ticks 
with t,alcr caiiiige by couiitiy boats. 

25. A, ccmpailson oi the rates of “^oiio of the important staples oC goods 
Conipajicon of iiidasa and Euro- trajjjo on the Indian and Emopean lines is 
peau sood fa n eight lai-cs gneiihelow. In w 01 king out the [iidian 

isles the e' change is calcnlated at Is. 6d. — Ee. 1. The English and Oon- 
timntal latcs ^re taLen Iiom a rejioit by Sir B. Sainuelson, AT P., P. E. S , 
dati d Eccember ISbu , the distance^, liom the tables in Part II oi the Ptopoit of 
the Parliamentaiy Select Committee on ilnlways, 1881. 

~ Griain, Liverpool to Birmingham, 12s. Gd, 

^ ^ per ton , distance 97 miles — 

F ito pa ton nulo. 


Giain 


Ln^erpool to Biimingliam 
Pol same distance Geiman taii^ would be 
„ „ Belgian 


Bi tch 
Indian 


Cugaj 


Lonclo 1 to Elrffichl 

Toi sane distance Gena in 1 uiil would be 

pj V Belgim „ j 

„ „ DntcU „ „ 

.. „ Indian ,, „ 


Cotton. 


Sugar, London to Sheffield, 15s. Od. per 
ton ; dibcance 161 miles — 

Eitt, pa ton mile. 

d. 

1*12 

III would be .. ... 132 

, .. ... 100 

„ . ... 0 9 G 

„ .»* 0 8 o 

Cotton, Livoipool to Manchester, 7s. 2d. 
per ton ; distance 31 miles — 

Rale pci ton-nulc. 


Liveipool to Alanchf'stci 
Foi sime distance Geiman taiillwoidd be 
fp pj Belgian „ „ 

pp pp Dutch ,, „ 

.4 «. Indian *« 


d. 

a?7 

1-Gl 

1‘74 

1-61 

1-53 


19 
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ADMINISTEATION REPORT. 


OottoiQ goods. 

miles — 


Cotton goods, Manoliestep to Liverpool, 
for export 6s. lOd. per ton ; distance 31 


Rate per ton-mile. 


Manchester to Liverpool 

• « • 

d, 

... ... 2’6i 

Tor same distance German tariff would he 

... . 2-06 

« „ Belgian „ 

77 

... 2*22 

„ „ Dutch „ 

77 

... ... 1’61 

,, ,, Indian ,, 

77 

1’28 

Coal. 

Coal, South Yorkshire to London ; dis- 
tance 161 miles — 


Bate per ion-mile. 


South Yorkshire to London 

Por same distance German tariff would be 


77 

>7 

Belgian 

77 

77 

77 

77 

Dutch 

77 

77 

77 

77 

Indian 

77 

77 


0-51 

0*51 

0-37 

0-48 

0-64 


Iron-Bar. 


Iron (Bar), Nortlx Staffordshire to Lon- 
don, 13s. 4d. per ton ; distance 151 miles — 


North Staffordshire to London 

Por same distance German tariff would be 


77 

77 

Belgian „ 

77 

• « • 

77 

77 

Dutch „ 



97 

97 

Indian „ 

13 

• •• 


Rate per ton-mile. 

d. 

1-06 

0*78 

0-50 

0-69 

0*85 


The Indian rates (quoted are the tariff rates for short distance traffic, but 
special rates exist for long distance traffic, e.g., grain and seeds are carried by 
East Indian Eailway from Belhi to Howrah, 964 miles, at 0’21d. per ton per 
mile. 

Taking as aboye Re. 1= Is. 6d., the average receipt per passenger mile on 

Average Indian passenger m-iiA and Indian Railways in 1885 was 0*24d. ; on 
goods ton-mile reoeipts in 1885. the same basis the average goods receipt 

was 0’64c?. per ton-mile. 


1 








Table showing Ordinary Passenger Pares and Goods Mates in pies on the principal Indian 

Mailway s on the Blst Beoember, 1885. 
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OP KAILWAYS. 


RTxVra 

East ItJpiAN’ 

EA.lPt;T\N.V-MAlWA ... 

SoDTHKltJf MaHUATTa 
L^ASTK lia Iii-.K'QAl. 

VvATn:)i? A Coii. 
rT;n.T\i; NouT.ran:! 

Lnooh 

ST.VTE rnOVIXtJLVIi. 

Ra RFIT. liT-Pl L( IJ 0 !'. liT 
x\Ar,nATi ... 

TiiiirooT ... • f 

Konrtro!;;'-,' Pongai ... 

Dacca 

C A \v:: - jVc ii xk n a 

A Mnm A r.- Pattt ak kov 

KAcnUl-CniJ ATTISG AUH 

Btjjisia ... 

G IT A IT A N TEED COM PA IKS. 

AT ABBAS ... 

South iNDfAjr 

Gbeat Ixbias Pkuun’svba 

Toaiuay, Bap.oba a.vb Central India 

Oupn AND DoJilLKIIANB 

Sind, Punjab and Delhi 

ASSISTED COMPANIES. 

rPNGAL CENTRUi 

CeNHAL AND jSoUTH WEETEr.N ... 

DoniLKU VKl-KUAfAUN 

NATIVE STATES. 

1!. H. TOR NlRVAlS ... 

II. II. TiiR Gaeeavaii’s 

rillAVNACAII-tiONBAL ... 

Mysore 

JOBRVORE 

IJaJ I'URA-PATliLA 


ADMISISTEATIOS KIPOST. 

Table showing Ordinary Passenger Fares and Goods Sales 


PASSBNfiEU PxtUES FEB MIEE. 


1 


* 


1 

Sfuciaij CriAs--? peu tow pee | 

IfiT Class. I 

1 



1 

M ILVi. 1 



1 

2 ml 

Intcrnicdcitc 

till fir Lowest j 



Per tmi per 
mile. 


4t CliAsy, 

01” JiTfl Clu.-*o. 

Clasj3. j 

Po(KL"rainf5. 

Coal. 

Per mniiTid 
pt V mile. 

Pioj;. 

rioK. 

Fits. 

Pira, 

Pi£H. 

Pica. 

Pica. 

Pies, 

IS 

9 

4-OI1 

2-5( 

{«) 

(^0 

0-07 

0-33 

lij 

8 

3'00: 

i-00 to 2'Gl) 

(<■) 

W) 

9-53 

0-35 

IS 

9 

. < 4 

2‘5li 

G-75 

9-no 

9-ro 

0-3S 

18 

9 

4'0() 

2'5^ i 

5-72 

5‘44j 

9-07 

0-33 

IS 

9 

4'n(i 

2-0(T 

8 00 

4’5li 

lo-oo 

0-37 

12' 

8 

3-5II 

yoO 2*u0 

C'SO 

4- 54 

9-07 

0-33 

12 

8 

2-51 » 

2-('0 

.j'44 to 3-88 

ij 72 to 4‘5*1 

9-07 

0-33 

IaS 


d.'50 

2-09 

G'80 

5-4J 

0-07 

0-33 

18 

C 

3-0() 

• • • 

7-89 & 8-08 

11-43 

11-97 

0-44 

18 

9 

4' 50 

1*75 

7-C2 

7-02 

8-98 

0-33 

IS 

9 

4-00 

(;>.') 2’5i 

5-44 & 3-89 

5-44 & 3-89 

907 

0-33 

IS 

9 

4-00 

2-50 

G-80 

9-07 

9-07 

0-33 

15 

8 

3-0(1 

2'00 

4'63 

4-C3 

8-98 

0-33 

12 

8 

4-00 

2-2.-. 

C8U 

6-44 

9-07 

033 

IS 

8 

4-00 

2-00 

fk.) 

G-OO 

lo-oo 

0-37 

6 ' 


3-01) 

7-98 

7-98 

12-27 

0-45 

IIDU 

i 4 4 




IS 

7 


2-011 

4-53 to G-80 

8-00 

10-00 

0-37 

12 

C 

30;) 

2-UO 

(‘0 

(e) 

(e) 

(^) 

12 

0 

3-00 & 2 -SO 

« i * 

5-00 to 8-00 

C-OO 

lO-UO, 9-50 
&9 00 

0-37, 0-35 &. 
0-33 

' 12 

G 

:{'00 & 2'5ii 

« • f 

(/) 7 89 
iff) 7-08 

^ (70 7-89 
3 

{/) 10-89 

(.;■) 0-40 

LJjipcr Clas 

, s 9, Intern 

o-liate 4, Lo 

tver 2 '50 

4-53 & 5-41 

5-4-1 

(0 

(0 

12 

8 

4'00 

1 2-50 & 2 25 

6-80 

3-89 

9-07 

0-33 

12 

G 

4-5t 

) 3-OC 

1 4-GS 

4*ns 

8-98 

0-38 

15 

9 

4-(i 

1 2-31 

i;-Sl to 3--J(j 

f 6-81 

9-07 

0-3S 

20 - 0 -i 

» * * 

s-s; 

^ 2-3: 

IvSO to S-9S 

5-44 

19-05 

0 7 t 

18 

0 

2-5t 

) 2 'fl( 

8 -O 1 

C-OC 

) 10-00 

0-37 

Uppov C'lii 

•i s 7, Loivei 

■ 3 


i») 

7-8f 

) 10-89 

0-4C 

12 

1 ^ 


3-00c^2-5( 

1 7-0( 

) 8*01 

) lo-ss 

0-4{' 

12 

G 

t * • 

3-0( 

1 7-Of 

' 8-Ct 

1 lO-Oii 

0-37 

18 

6 

2-0 

11 

1 10-9t 

y 

I 

J 

2i‘77 

0-80 

1 12 

8 

4-0' 

0 22^ 

5 6-Si 

) 5-4-j 

[. 9-07 

0-33 


*1^ 


*** 

• i*« 

■ ■ 1 

• ff* 

Mt 


«•» 

*!• 

4** 


(rt) All SifttlonR csoeiit no-wrah. 

Por first IfiO miles 

j, extra distaucea over 10f> np to 450 roiles 
„ extra distixnoos q,bovo 430 lailea 
For TraiUe to Howrah. 

1 to 100 wiles 

101to4r,0 „ . 

* Over *150 „ 

{&) For distaiiooH over 100 niiloa 

, . , of atirl ovnr ipOandtindotSOO milos 
,, ,, of and over atiO and under €00 Biuos 

, ” <3<»1 for^NOTtli Weatoni EailTOy from GirMlh to GMziabad 

(c) 9'5S pies per ton i>orroilo from to 100, miloa Ti 


VhsMte ra tiiTstadirPn-tni-Oy*, (ilife W Tdnvkcshwai tko as <m tie East 

4 tli or Lowofit claw, :) pios. . , t v .. 

Poncliohem' lino wero the same as on the fontli I^ian. . x.i n x. 

” r)?,ond*Manimia, Kluim-aon, Ainraoti. and Bhopal-Itarsi were iho same as on tlio Great 
” pSS iuQ wore tho same ax on tho Bombay, Baroda and ^ntral India 
” KaunB-DharUa Deoghur, Jorhat, Thaton-Duyinzaik, and Assam Kailways aio omitted. 


S> 

59 

J9 


4»» 

■ V** 
»** ' 
‘44* 

• ■4 



*«* 

9-07 

pies per ton per mile. 

J.4 

• «» 

4-C7 

55 

15 

55 


••* 

3-27 

• 5J 

15 

55 


fit 

7-89 


U 

55 


>■* 

4-36 

JJ 

55 

55 

*«« 

*«* 

3-S4 

55 

55 


tit 

*j*t 

9 07 

55 

55 

55 



6‘80 

*5 

55 

53 

«** 

«»4 

4‘54 

J5 

55 

55 

«•» 

»«• 

3-89 

55 

55 

55 



8-27 

95 


( 


6-81 „ 
4’08 


jOltoSOO „ 

aoito4oo „ 





:■ ;CC., 

Ip ) . Spebial' 





i.-.! J.ua. AV-akXXUXl iJ^J2irUiVr. 


in pies on the pHncipal Indian S^ttways on. 3ht December 188B. 
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iinfm RATES, 


2yD CitASS, 


Per ton 
per mile. 


Pies, 


Per maiind 
per mile. 


mi 

14-29 

13- 60 
18-1 

14- 00 
13-6 
13-6: 

13-61 

17- 96 
13-61 

18- 14 

18-14 

13- 61 
J3'61 

14- 00| 


Fks. 


3rd Ctiss. 


Per ton 
per mile. 


0-60 

O- 62 I 

0-60 

0’6ti 

0-52 

O-oO 

0-50| 

0-50 

0-66 

0-6(i 

0-66 

0-66 

0-50 

0-50 
0-6 


15-34 

D-56 

T9'95 

13-61 

0-50 

18-00 

i^) 

('•) 

j(c) 

14-00 & 
13-50 

0-52 & 0-50 

23 '80, 22-00 
& 20-00 

(/) 16-33 

O’) 0-60 

(i) 2T78 

(0 

<Z) 


13-61 

O'oO 

18*15 

3-81 

( 0 ) 0-14 

( 0 ) 4-62 

13-61 

0-50 

18-15 

2&-58 

1^05 

54-44 

• 14-00 

0-51 

24-00 

16-33 

0-60 

21-78 

16-33 

0-60 

21-77 

13-61 

0-60 

18-00 

27-22 

TOO 

1 

29-94 

13-61 

0-50 

18-15 


Pics. 

1815 
19-05 
18-00 
27-22 
24-00 

1816 
18-15 

27-22 

23'9S 

18-24 

27-22 

27-22 

17- 96 

18- 15 
24-00 


4ia CnisB. 


Sth Ciiiss. 


Per maund 
per mile. 


Per ton 
per mile. 


Pies, 


0*66l 

0- 70 
0 - 66 ! 

1 - 00 

0- 89 
0'66 
0-66 

1- 0^ 
0 - 88 | 
0-65 
1-oc 


Pies. 

22-68 

2314 

27-00 

34-00 

22-66 

22-681 


36-93 


Per maund 
per mile. 


Per ton 
per mile. 


Pies. 


•ftt 


0-83 

0- 85 

1 - 00 

1-26 

0-83 

0-83 


1*32 


Pies. 

27-22 

27-22 

36-00 

48-00 

27-22 

27-22 


71-86 


Per mannd 
pec mile. 


JJambs or BahiWats, 


Pies. 


1-00 

1-00 

133 

1-77 

1-00 

1-00 


STATE IMPBEIAL. 
East Ipt-dian. 

Rajpui'ana-Mai-wa. 

Southern Mahbatta. 

Eastern Bensae, 

Waudha Coal. 

PujsjAB Northern. 

Indus Yallby. 

STATE PROVINOIAT.. 

BAREILIiT-PTT.rnWIi'li'T 


0-66 


(«) 


6-7'] 


H) 


0-6C 


(o) 0-17 
0-661 
:2-0C 

0 - 8 ? 

0-80 

0-80 

0- 67 

1 - 10 
0-6f 


22-51 

0-8: 

27-2J 

' 1*0C 

4 AAAXtA.J>X. 

Tirhoot. 


set 

Sac 

• t , 

Northern Ernoat,, 


• •• 

• *S 


Dacca, 

22-5{ 

0-8? 

27*?S 

TOO 

Cawnpobe-Achnera.. 

22-6? 

0-83 

27*21 

1-00 

AHRITSARrPATHiNKOT. 

34-OC 

l'2o 

48-Of 

1*76 

N lGPnR.CHHATTfsOAaH. 



•rr 

• •• 

Burma. 

24-00 




GUARANTEED RAILWAYS. 

0-88 

36*00 

T33 

Madras. 

0) 

(e) 

0) 

0) 

South Indian, 

34-00,28-00 

(^25-00 

T26, 1-04 & 
0*9.3 

48*00, 42-00 
& 34-00 

1*78, 1-56 
& 1*26 

Great Indian Peninsula. 

it) ?7-22 

O') TOO 

(i) 33-66 

O’) l-3t) 

Bombay, Bahoda and Central India, 

(1) 

(0 

(0 

(0 

OuDH AND RoHILKHAND. 

22-68 

0*83 

27-22 

TOO 

Sind, Punjab and Delhi. 





ASSISTEP COMPANIES, 

( 0 ) 6-44 

/o) 0-20 

(o) 6*80 

(fl) 0-26 

Benq-al Central, 

22-68 

0*83 

27*22 

1*00 

Benoal and North Western, 

■ • • 

* « 1 


««• 

« 

Rohilrhand-Kumaun. 





NATIVE STATES, 

34-00 

1*25 

48»00 

l*7il 

H. H. THE Nizam’s. 

27-22 

1*00 

82-68 

1*20 

H. H. THE Gakewah’s. 

27-22 

1*00 

32-66 

1-20 

Bhatn auar-Gondal . 

24-00 

0*89 

36*00 

1*33 

Mysoee, 

34-02 

1*25 

38*11 

1-40 , 

(Todhpoee. 

22-6? , 

0*83 

27*22 

1-00 

RAJPUEA.P 4 .T 1 .ALA, 


ludiaa, excepting the 
Indian Peninsula. 


Passenger Pares on the Tdri^eshwar, which were-lst class, 12 pies j 2 nd class, 6 pies 5 3rd or intermediate clsss, 4-50 pies and 


they being short local Hues. 

(/) Por distances up to 160 tm-lng 


ia) 


Jitilwa Railway 
1 to 100 mHes 


&onil5lto4Q0 miles,. Por tbro-D^hbookkg with the Bajpatana. 


101 to 200 
201 to 400 
Over- 400 


mHes (5^ 9‘53 pies per ton per mile,--] 


a 


@6*80 
@4-08 
@272 


a 

J5 


!.?. Bajputana-Malwa Railway ® 8- 


„ /for consignments of 6'86tQq apd 
,, f over. 


® 8-54 pies per ton per mile. 

•mr.t.. . *r. 


i @ 9-63 pies per ton per mile. 
14*16 „ 

19-05 ” 

1 23-14.' ' ” ' !! , ’! 

( 27-22 


® piepermannd 

PM 1-00 pU pw 

(m) ARo ^2-26 pies for first 100 miles and 2*00 for w pT t KJO 

(»} For distances up to 150 miles, 7’89 pies per ton per miiei 
io^rd^staoesfromlSltoiOO miles, 7*08 pies per ton 

( 0 } Special Ol^ss Jalss A to D. 


.1st 


pie per maxmd per mile. 

»*' ,49 . 9j’ 

?9 W j* 

/ a , n 


l^ss-pertohperBidle’WitdlO^ ' 


n 
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ADMINISTHA-TION MPOET, 


Stafement sliowmg the Fassenger Traffic on ihe sereuxt 


1 

PVS^l \ 7\ u 

reJLnWA.Y8 

rii SI Cl ibs 

Sx CO’VD 

CLASS 

liiiyi) OJB IjhJi J r lA 1 






^ in bcr 


.N nil bci 

Pcceixte 

3S umbor 

pcccn ts 



I{s>t 


Bs 


K6 

STATE IMPEEIAL 







Bast Iwiats 

Baji cx vna-Malwa 

fO,roi 

17,13.^ 

4 97 355 
1,d1 1)68 

169,057 

51,3-9 

6 S9 879 
1,S7,..92 

667618 

9!,tJ() 

HBIB9 

SOCTTirilN "MiHEAlTA 

13!2 

in 2 S 

2 966 

*•203 

4S ) 284 

2 os 0'’! 

L\6iri > Bi >( XL 

41 01^ 

05,)-9 

830 3 

09, b2 

■Wardha Coal 

6o7 

8 3 

270 


IjOoS 

8 io 

PiwjMi Noetheek 

q2sr 

rt S(7 

37 S‘S 

1 10 2’5 

21,150 

33, 00 < 

jMura VAxiosy 

1 (>7 

11 0 7 

lb ISl 

81 1 Jj 



Total State Impepial 

i-f7s; 

S3 7 3 

36d,5‘ 9 

11 77 5 

1 17( "60 

S 11 hf-u^ 

SI Arc peoviaciaIj. 







BAUPITTT PlLIBEEET 

2RS 


3 rr3 

3 400 

77 

58 

13 A FH All 

5 b 

1 J2l 

ll*'5ol 

89 0UI 

llEHOOl 

esoi 

23,72S 

GObl 

13,037 

b,233 

7,1 69 

UoBTnrBif Benoal 

3,TS2 

42 731 

9 '59 

43 631 

29 256 

38 733 

KArMV-DnAElLA 

sio 

2 KS 

1 7M 

-,1/0 

1190 


VCOA e • «• 

1,328 

1,1-1 

2 d71 

1 3b2 

bS) 

CA'wNronr Acipseea .. 

1 S22 

5110 

5 6.01 

7s>i 


41 0 

AWEllSVE PAiaXNKOT 

2 07) 

C 0 

'■bll 

6 2 2 


1 ISJ 

AAaicr£CiiBAiixi>aAuH .. 

3,109 

: 101 

10 8/d 

7oi0 

3 5 tJo7 

0,17u 

BuniifA 

5 633 

21 3C9 

0‘-610 

517(0 



Jouuxl 



(?) 0 

(0 



Total State Peotibcial 

26 713 

Ho "i 

111,SS9 

1 10„1G 

Ibi ‘31 

9S,(I 9 

GUAEANTEDD C0MPA:«IL5 







Mad us 

H R37 

1,S0 637 

53 705 

191 19< 



Sot in Indtab 

12 )lf 

4 <70 

IS )?'' 

41 

|o 1^3 

27 031 

Gblat Julian pLi.ii.btiA 

01,803 

1 

350,019 

6,1 j,u7 1 

601 911 

8,19 515 

Bombit, Baroda and Centrai India 

71008 

l,17,o85 

608 909 

2 50 016 

(d 601 960 

(0 7 97,16° 

OlIU AND I’omiKHAND 



(«) -5 s. 

(a) ‘30 1 ) 1 

() ‘^1”- 

(e) >7 120 

biND, PtNJAJl and Dnni 

2C,771 

1 55 <^31 

9 23 

2, jSl2 

30,j9b 

01,072 

loTAL Guaranteed Companies 

130 1 S 

8 10 1G3 

127d,05J 

11 32''22 

12)1 122 

17 37,200 

ASSISTED COMPAMLS 







Bpnciat Central 

2490 

4,303 

23,823 

15,088 

57 996 

21382 

Diooiiui, 

2')1 

120 


lb3,l 3 

22 921 

Bi NQAi AND ■North Wesiern 

3,2 6 

9,^91 

C,S16 

11 182 

5 077 

3,9 3 

lloniLAIlAND KuMAUN 

2,170 

21,f92 



9,b7o 

Assam 

2, 71 

4,l2b 

2,S96 

2 014 

6,7 073 

30,061 

Total Absisped Companips 

10,7S9 

10,512 


30,( 13 

31( boS 

91,777 

NATIVE STATES. 







Bib Hronvrss rnr Nipam’s 

3,806 

27,781 

19 '’06 

36,0'’3 

fcj 110023 

fe) 96,638 

Bib Hi ihvi sb thp Gaekwar’s 



(ff) .<111 

ft) 2, ”7 

BuAVHAeAtt GoNDAL 

2,659 

6,019 

15,056 

l(,06b 

«« 


MT‘.nBP 

8,135 

8,286 


13. r4 



JoniipoBn 

915 

4b3> 



186,879 

79,955 

102 

ItijPUUA-PATliLA 

733 

591 


■111110^ 

302 

Total Nahtb Sxateb 

11290 

49,509 

65 1-2 

72 S27 

'■3 3,203 

1,76 690 

TOTAL OP ALL BAILWAYS 

861,037 

18,74,108 

1,81.?,100 

2SS3,32i 


30,11,395 


Noaiu— Momatioanot leooxveaLfoj tke Dai^jedmi 

(a) Upper olasB 
(&) Xiow daes 

(e) XWd Oltute psAaeageiie bj nail 
































ADMINI&TEillON EEPOET, 
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Hallways dnriri'j flip year' enchny 3 1st Heoember IS^o. 


TRAllIC 

Bailwats* 

1 3Uiiin 01 Lowr-sT 

Otlipt coo Piling 

tl LtllC 

loi ir 

Nutxibei 

Peu i[ ts 

Numbei 

I ccupLs 


Bs 

l\s. 


Bs 







STATE IMPERIAL 

J2 01'i481 

1,05 *’2 ro 

18,15 162 

l‘»,829 ir? 

1,10 17 150 

T v.?! Kdtvn 


3t)^S 

6,1 ,1 bO 

6,0b1,-US 

40,8.. ,000 

I. UPTTJ MAWA. 

49S,'’70 

2 7® 500 

11 

50^''R7 

1,58(60 

''otriirruv Mwmim. 

4 07 » 75 1 

li S079 

211 717 

4,0) M 1) 

19 13 010 

I V'.’ll UN I3l NGAI 


31 309 

2,710 

12t,20o 

3(j,07l 

M Ai nnA Com 

2()10 8'7 

1508017 

4 15 510 

2112 ISl 

3911019 

Pi7NT(B 'VoKTnniiy. 

1 S 1 1 7u9 

15, 1 020 

121,705 

1 818 210 

20 78 ■’05 

Incus \ milt. 

2(,14 215 

1,8 , 13 )b7 

31 87,1S5 

28,113,3 7 

2 50 07,603 

loTAi Seme IirrEErAii. 






STATE PROVINCIAL. 

81,833 

27 2G1 

1 656 

85198 

299- 

P pr^TT-s PiLicnccT. 



5 015 

122,012 

in 0 

I \7JI / 

1,1.10, o51 

4,-6 270 

71 780 

1,102 loO 


ilRUUOl 

86%>SS 

4,70 751 

80 291 

900 085 

6,82111 

JTrilX BrNG-VL 

7‘) > 15 

3 ) T 11 

7 OS 

‘’2 191 

47 77 

KauNIA'DiIAKLIA. 

25i 028 

o ),{)iO 

17j2 

2al 020 

41,000 

1) VCC (. 

1,005 450 

4 75117 

2'" 591 

1 620 071 

6 19 810 

CAT\NPonr AcnNrnA 

]) U2 

1 109S 

11 1)81 

0 

I 77 10 1 

\ArRJJ M-PllHWlOT 

72 (.522 

1 S9,j 7 

19 105 

7o9 123 

i i7fO 7 

N Mi UR CnniaiisoAun. 

2 S08 138 

11 12 990 

52 6*-7 

2,8S1 m 

12,71 720 

Eui WA 

(A) hU 9 

{/)3J1 

oS 

0)/ 

7uo 

lOi 11 VT. 

8,lir,t7(> 

29,50,772 

2,S7 10J 

8,712,1(2 

oM , 17 

lorAI SxATE PaOTINCaAIi. 






GUARANI EBD COMPANIES. 

5 175,308 

25 16178 

5 O'* 6^8 

5''r9]0 

3‘’,19 677 

Maeeas 


2 ( 9-,! 

1,0! S7l 

0,19!, <22 

27,18,910 

Somii Indian 

8,031, »20 

45,lb,i)70 

lo, I7,bl2 

8,J7o,376 

78,7 1,Goi7 

(jREAi Indian Pcmnsttea. 

{it) o,oir,«iofi 

(f) 2‘>n 928 

4,25,1.1 

10121 783 

18,01 811 

PoAni\T, Eaboda and Centbad India 

(i) 2 S70,( i7 

(/)1S,|0 111 

1 ) o7^ 

2 ) 9 1 92 

21 39,9^5 

Orun AND lioiniKH VNO 

1,7 0,954 

3 , 1,0 Jl 

8 70,051 

4 S7 1 )1 1 

4f 9,-10 

biND, Punjab and Delhi. 

33,lol,7l0 

loom 


33,16 1,211 

2,12 8 ,191 

lOlAl GuABVNIIED CoaiPANIBS. 






ASSISTED COMPANIES, 

1.075,770 

3,78,498 

576 

1,160079 

4,‘’0 717 

PrxaM. Centbal 




1S3( 3-> 

23 017 

Deoouub 

915 590 


19,998 

910 '•88 

4,93 15 

111 NGAI AND Nourn: Westebn 

80,1)0 1 


2>h01 

9 111 

1,07 n 4 

I30HTT1..HVND KUHAUN 



4,501 

7 ,512 

18 117 

Assam 

2,081,023 

8,7l ,088 


2,142,185 

1092,1011 

loiAL Assisctd Companies 






NATIVE STATES. 

(tTi 811 5‘>1 

(I) 196 ‘'*'8 

Cl 911 

510 f 56 

4 2‘>61S 

Hts niomrss the Ni/^m’s 

(5) 28K(,ii 

(i) 8 1<2 

2 596 

29’ 0 “ 

95 ’o- 

HIn lIlOHMSS lUt GaLAWAB'S. 

780,037 

4 3 ',931 

84,3 5 

801 372 

4 93,380 

Bum n vqab Goadal 

431,788 

2,23,657 

39 057 

418^f'7 

261 481 

ID «oiir 



12 in 

189,827 

lOl >51 

ToDKionr 

152, «S7 

17, U 6 

2 2j3 

1 55 < 74 

31,016 

Hajixba PaiiIta 

1,097,964 

9,^0,587 

1,''5, 37 

2,'’97,5 1 

11,04,950 

loxAL Native Siatps 

76,393,418 


75,68,970 

80,804,779 

5,53,81,261 

TOTAL OP ALL RAILWAYS 




Hunalayan and Thatim-Enjanzaik Bailways 

(d) Third Clis? pabsengoEs hy olihoi iihaai mail kouis 
(«) Lo\roT BcsezTod. 
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AUMmSTEATION HEPOET. 


STATE IMPERIAL. 

East Indian 
Kaji'Iitana-Maiwa 

SOTTTHBBN MAHHATIA. ... 
EABTNUN LSNOAIi ... 

Waudha CoAl 
Punjab Nobthbbn 
Indus Vawjsit 


Statement showing the Goods Traffic on the several 

goods'' 


‘ 

General Mebohandise. 

Militaet Stobes, 

Railwaxs. 






Tons. 

Receipts. 

Tons. 

Receipts. 


Eaiittat Matbriais tob Goad toe pubwc and 

CQNSrilUCIION. CONBTSpOTION. 


2,321., 5-18 2,55,111,510 
1,001,31(3 l,01),Ua,720 


69.426 

445,532 

29,652 

315,680 

694,762 


2,79,784 

19,0.\771 

5),5Q-l. 

13,2-1,185 

G9,09,8U4 


12,843 

4,192 


6,846 

29,004 



6,87,547 
’ 1,10,583 


3 

1,04,302 

5,45,319 


176,642 

44,688 

106,144 

81,952 

163 

34,430 

100,363 


1,47,538 

92,869 

2,06,304 

62,352 

273 

65,931 

6,50.827 


943,889 

7,688 

639 

28,155 

83,489 

5,697 



60,55,410 

45,014 

2,479 

65,003 

87,200 

" 27 , 13 s, 


Totaii State Impebiai ... 


4,870,816 4.,69,02,338 


62,749 13,51,291 644,382 12,25,591. 1,069,507 52,82,239 


STATE PEOTINCIAL. 

BABEIIlT-PllIBnEET ... 

NaibAti 

Tibhoot 

Nobthekn Bengal 

Kaukia-Dhaeiia 

Dacca 

CawNPOBEtAOUNEBA ... 
AMEITSAR-PAX’HANfcOT ... 
Ni&PUB-ljHHATTfsQAltH. ., 

Bubma 

JobhIt 


21,271 

7,292 

173,264 

171,793 

4,188 

8,435 

183.065 

60,187 

224,312 

166,323 

5,o99 


38,732 

18,689 

5,00,400 

11,44,182 

11,519 

14,384 

2,77,456 
83, .539 
11,30,0.11 

6,85,901 

30,744 


16,263 


11,876 

15 

86,717 

14,219 

1,870 

3,724 

31,260 


6,523 

*26,609 

36,713 

13 

30,074 

87,456 

547 

6,285 

56,749 


6,378 

22,695 

13,852 

1 

31 


Total State PBomorAL ... 


970,729 39,35,787 


26,898 


162,929 2,01.869 


18.472 


60,633 


GUAEANTEED COMPANIES. 

ITadbas ... ... I 646,393 40,47,164 

South Indian ... ... 584,256 18,17,917 

Gbbat Indian Peninsula ... 1,728,602 2,62,77,950 

Bombay, Baboda and Centbal Indu 1,084,835 83,85,480 


OUDM AND B,oniLEnAND 
Sind, Punjab and Delhi 


639,828 24,37,210 

1,659,929 76,76,572 


2,844 

210 

11,227 


2,347 

26,044 


71,660 

11,015 

2,42,414 

30,381 

16,043 

4,01,241 


2,081 

117,537 

23,880 

24,036 

140,354 

60,051 


13,676 

40,067 

52,202 

40,117 

2 , 59 , 4.75 

23,396 


51,679 

38,379 


0 , 20 / 

3-4,031 


1,332 
■ 48 
1,51,099 

2,17,367 

11,682 

1,21,185 


Total Guabantebd Companies ... 6,343,845 6,05,42,332 

ASSISTED COMPANIES. 


Bengal CsNTBAL 
Deoghde 

Bengal and North Westeen 
Bohilbhand-Kumaun ... 
Assam 


27,541 

**96,003 

17,964 

11,571 


59,750 

^69,990 

33,921 

94,338 


44,070| 7,72,754 357,942 4,28,933 130,662 6,02,713 


42,818 

38,530 


90,024 

89,846 


2,662 
'* 2,627 
*86,816 


6,040 
*’ 6,599 
**98,564 


Total Asisted Companies ... 

NATIVE STATES, 

His Highness the Nizam’s ’ ... 
His Highness the Gabkwab’s 
BhItnagab'Qondal 

Mssobh 

JODHPORB . ... ' 

IUjpuea-PatiXla^' 


152.079 6,47,999 


90,213 

29,931 

74.863 

.48,688 

20,439 

20,683, 


i94,9-t8 

67,134 

4>46,39e 

, 1.38,289 
65,471 
15,870, 




NiTTfi Skates , . . , 284,716 : , 12, 18,103 

TOTAI/ Of %ILWAtS 12,622,184 laMM' 


'^1 'I ^ . , I ' I- ' ' ' ' ‘ *1 ' >1 || I ‘ 


610 81,348 1,29,870 42,105 1,09,208 


1,806 23,377 


.1,822 23,39: 

102, 47f 5S5J6 


19,696 

69 

12,762 


41,713 

■> 1 

1,188,814 


1,24,231 

22 

10,811 

14,920 

2,957 

340 


1,58,281 


21^8»JM? ., 1,382,868 


22 

, 688 


■ 6,182 ..‘1 
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Railways during He year ending 31st December 18So. 


TE A P P IC , 


CoAi FOE Kevenite Retekitb Stoees 

ONLY. OTflEB Til AH’ COAl. 


Miscei.. 
Ian SOUS, 


Railways, 


Tons. Receipts. Tons. Receipts. Tons. Receipts. Receipts. Tons. Receipts. 


STATE IMPEniAL. 


205,404 6,12.52] 1,069,017 6,9-1.177 
73,395 2,46,C7b 67,690 1,63,228 


1,788 

38,272 

5 

9,614 

18,519 


6 , 10 :! 

34,903 


18,42? 

70,760 


6,888 

67,632 

1,527 

14,886 

85,915 


15,214 

44,301 

1,877 

24,(i04 

91,527 


73,465 (t/) 76, .852 4,731,044 3.26,67,020 East IimrAK. 

9,097 13,811 l,109,20ti 1,15,87,000 IUjpftana-Mai'Wa. 


31,581 

58,oU* 


l,63f 

11,181 


174 ,05 1 
G52,L)3 J 


43 f. ll-4,ri.SC 

98,218 3^2,26(. 

37,500 936, 870 


5 , 1 2 , 78 (i SouTHEEN MAnrtATTA. 
22,2 4 , 76 t liASTEEJf Benqai. 

l,44,2n(: WAUnnACoAi. 
16,66,704 Pttkjab Noetheem’. 
83,90,939 Indus Valiby. 


346,997 8,89,307 1,303,555 10,34,391 


6,0.51 1,78,627 2,30, 62^ 8,191,057 5,71,03,505 Totai State IMPEEIAI, 


18,219 

46 

240 

9,959 

42 

14,287 


12,185 

60 

8,422 

9,580 

48,093 


30,161 

60 

6,112 

2,118 

20,153 


33,542 62,672 


i7,csq 


259 

104 

17,075 


STATE PROVINCIAL. 

28,690 4.5,549 Baeeiliy-Pieibheet. 

31,53t 25,68] NawiXti. 

104,526 6,80,271 TiHUooT. 

205,663 12,52,017 Eoethebn Bbngai. 

4,285 13,209 Kaunia-DhabiIA. 

90,3; c 45,956 Dacca. 

157,018 8,39,53.*’ Cawnpobe-Achkeea. 

72,676 88,159 AMRITPAE-PAailAKKOT. 

283,464 ll,77,4vS8 MAapuR-CHaATTisGABH. 

235,625 8,36,982 Burma. 

6,654 30,90;; JoEiilT. 


21,907 


37,321 


48,223 110,687 1,19,677 1,056 


19,967 


19 

239,592 

8-'!,730 

1,534 

30? 

40,68 i 

23,714 

430,267 

86.21 1 

4.,! 3;’ 

5,74,853 

393,881 

7,03,115 

9,775 

1,10,311 

1,52,703 

133,363 

1,85,660 

11,75C 

3,37,75. 

90,185 

142,831 

l.H.S**] 

33 

01? 

l,04,21t< 

245,31; 

1,99,058 

' (5)1,772 

47, 02.^' 


305.723 9,44,752 1,565,234 14,29,635 25.171 4,53,327 


30,(344 1,289,517 44,08,698 Total State Peotinoiai. 

GUARANTEED C03IPAN1ES. 


7,711 

802,681 

43,72.970 

s,3 

l.ior.,f.?:!i 

l:i,8o,7{H 

27,401 

2,?,75,137 

2,83,01,30? 

G.5S1 

1,337,055 

91.56,057 

8.52? 

969,00.*’ 

39,n,-5.661 


2063,152 

80,08,344 

8.S.58(' 

8,773,607 

5,5l.6;i,0I{ 


ASSISTED COMPANIES. 


2,621 2,024 5,044 3,711 

13,634 is, 587 ’ * 742 ”'2,057 


16,265 20,661 5,845 4,879 


252 

37,884 

69,802 

. 

(c) 2.1 15 

W 617 

l,4fii 

151,819 

5.78,151 

680 

66 57S 

74,720 

• 

48,387 

1,93,05!! 

2,396 

299.S13 

9,1G.3L;( 


9 24,568 18,090 

127 ■ 2,586 949 

818 4,346 , 3,450| 


NATIVE STATES. 

187,149 6,73,706 Hr.s Htansnss the Nizam’s, 

32,822 ' . 58,406 lllS HiOllXKSS THE Oaekwab’s. 

85,381 4,06,375 BnAvKAGAtt-GoNDAii. 

66,367 1,59,765 Mysore, 

2'4,8U 09,38-1 JoDhPOBB. 

28,593 17,502 HaJpuea-PatiXia. 




*'1,036 . 83,326 27,606 , 505 11,654| 6,87? 309,331 ' .14>47,138 Totai NatitB STATES. . 

' ^,04,019 8,020,617 . 26,16,2^8 . .82,868 ■ 6,68,950 3,68,021 13,925,383 11,91,53,747 TOTAL OP ALL RAILWAYS. 




' - ■■ ■(5) Approiiiaa-ts. 




IS 


ADMTKISTruA.TION HEPDET, 


Staiement showing ilie If ait Mileage of :Pa8senger8 and Goods carr 


m 


RaihT]ij«. 


TASSENGER TRAFFIC. 


3^'i;mbi3u 01? Passengiiu Miles (KxrBi?ssT!D in the ixvmm oe jassengbbs 

CAEJUUO OlfE HXLli)* 



rirst Clasa, 

Second Class. 

TI i’d or 
iiittruipdiate 
Class. 

Fourth or 
lowest 
Glass. 

Total. 

STATE IMPERIAL. 







East IlfTlAIf (include) 

Bajp0tai;a«Malwa 

« • t 

t 

6 635, lO- 
2.2.8,521 

20.4.55,666 

9.385,055 

26,09 COSO 
6,892,278 

806,559,689 

33J,185,8-44 

866.745,800 

857,701,721 

SoUTHEBIf MAHHATTA 

Eastehn Bengal 

Wabdha Coal 

i « 4 

49 t 

ii!,ni-- 

ll,yi2 

2?' 8,374 
2,397,s7*.: 
8,6! 7 

12,38^,790 

41,231 

21,894,161 

113,808,23:4 

3,005,698 

21,747,177 

127,74-1,282 

3,060,558 

PrNjAD Noethebn 

Indbs Vallkt 

• • • 

1,291,581 

752,154 

0,n?,43£ 

4,016.224 

1,855,571 

106,6)24,642 

130,3l4,(i99 

115,864,132 

135,703,377 

Total State liisEBiAi. 

1** 

12,212,76; 

40,214, 5G(. 

47,252,850 

1,518,892,866 

2,027,573,041 

STATE PEOVINCIAL. 







Babeilly-Pilibheet 

NaljjIti 

Tibuoot 

4 » « 

9 • n 

10,667 

2So,;il: 

110,793 

822,107 

2,475 

2,320,151 

848.10 

2,617,0Sf 

... 

40766,889 

2,630,198 

2,646,553 

47,722,460 

NoETHEnw Bengal 

Kattnia-Dhaulla 

Dacca 


5I6,7!7 

17,3{) 

15,15. 

1,267,6(8 
39, 1G7 
2?;,7i: 

2,161,922 

"44,546 

37,949,747 

1,51.5,646 

2,783,428 

41,926,084 

1,572,417 

2,875,110 

CAWPOnS-A CUNEB A 

AiTBITSAK- PAT if 1 K KO T 
NAarUK-CUHATTISGAJin ... 

44 a 

*4 « 

6.5,13' 
10 1,25: 
72,') H 

2J 7,991 
Cli.WK 
328,951 

264,6)79 

345,010 

45,611,033 

13,084,315 

18,237,541 

46,1^)8,858 

13,5-H,113 

18,984,142 

Bbeiia 

JonUAT 

• a ■ 

■ a ■ 

235,10{ 

2 , 2 r,r,,m 

(a) 57,7-0 


73,151,34;d 

75,64.8,145 

67,720 

Total State Pbotinclil 

... 

l,364,30i 

4,973,614 

5,753,918 

241,693,999 

263,790,8-10 

GUARANTEED COMPANIES, 







Mapbas 

SoBTJl IndTAN ... 

Great Inwtan I’kntnbxtla ... 

Bombay, Bahoba anj) Central India 
OUDII AND EoIHLKIIAND ... 

Sind, Punjab and Be j,m ... 

... 

• a 1 

2,435,011 

7.l(;,4'i: 

6 ,ir-, 2 ll 

2,2Ul,l-i; 

2,931, 393 

6,809,10] 
3,ii.,3,l74 
32,'(!(!,ir,i 
iV.''19,l2c 
(.5) 7, 9-?'), 261 
i'2,021,:;3'. 

],731,‘^09 
5 1,55!) 2.S1 
(e)177,40J,£0L 
(fj ;i,; 7101:6 
8,171,488 

241,359,6)98 

22 : 4 , 111,02: 
85,5,39'-!,978 
(/)52,297,575 
1^)111,349,8:18 
266,042,826 

260,153,870 

2S7,!)35,767 

448,419,661 

24],82-1,;328 

1-16,653,12.5 

284,820,189 

Total Ocarasteed Co.urANiB.5 

... 

' 1 •',522.23;' 

65,175,71: 

210,213,05.3 

1,270,862,937 

1,599,806,940 

ASSISTED COMPANIES. 







Uenoal Central 

Bengal and N outii ‘Western 

BoUILKHAND-KriUCN 

Assam 

44 • 

■ a ■ 

8.1,52: 
I2j,n9i 
i;{!t,2.') ' 
78,39; 

i 

or:', 670 

260,2f(, 

"’g7.13: 

1,111,027 
177,«97 
2] 1,212 
1,791,072 

2-1.697,670 
34,121 , .374 
3,720,681 

26,464,899 

34,983,911 

4,071,147 

1,931,118 

Total Assisted Companies 

* 

a 1 . 

4,2Y.5r 

833,501 

3,29J,8C8 

62.812,734 

67,451,105 

NATIVE STATES. 


t 





Hrs Htounbss the N ijiam’s 

Hrs IIIO0NK53 THE (iAEK.'W'AB’S 
BhItnaoaii-Uokdal 

... 

a^t. 

... 

306, M( 
i’o8,77r 

1065.819 
(u) 73,Oi)4 
410,291 

(e) 7,421,388 

• *a 

(f) 18.848,477 
(rf) 5,680,17; 
31,829,177 

28,602,128 

6,752,137 

31,878,243 

irrSOBB ... ... 

JODHPOBB . ... 

BlorptraA-PAtilLA . ■ ... 

*« * 

«• . 

»4 • 

I5S,6fi?' 

' 51,51.' 

■ ‘iO,46?; 

537,966 
10(5, ‘>£7 
20,061: 

7i<y7S,C9l 

4,884 

14,573,52? 

2,*31.3,75S 

15,270,121 

7,833,876 

2,379,159 

' ■ ' ' ToTAD NaTITB STATES' 


685,1521 

. 8,14S/.77' 

15,103,961 

72,776,10';' 

91,715,061. 

■ , TOTAL', (^, ALL KAILW'ATS" ' 



! 

*fr* 

,20,216,287 

ifl ' 

i8.9;4C3,07S 

.311,646,590 



8,178,072,fl41 

1 

8,640,3^,686 


Otlier 

Traffic, 


Ton mileg. 


11,538,372^ 

3,0S9,758| 

]62,475| 

751,295 

9,985 

1,900,210 

2,905,867 


20,297,962 


4,R1 

2(5,195 

379,6901 

806,283 

16,1501 

2,145 

141,716| 

87,91(- 

63,654 

155,576 


1,134., 144 


2,738,630 
358, 90f 
8, 140, .104 
2,4-10,57; 

800,569 
5,326, 02( 


20,105,106 


66,35r 
68,4 1^ 
62,621 


197,398 


434,33? 

8,19? 

119,217 

50,255 

55,63( 

. 6,914 


70451? 


General 

HerchauUuci 


719,399,57 

299,910,27 

6,319,37 

44,310,93' 

1,067,59 

38,192,22 

249,860,77 


1,353,060,76 


652,67 
' 185,00 

11.473.90 

20,874,54 

68,88 

219,90 

7,552,35 

2,072,68 

19.910.91 

18,245,11 

75,9£ 


81,321,98 


99,178,85 

42,270,78 

579,235,27 

203,94(>,9g 

78,694,18 

213,899,4£ 


1,217,219,45 


1,750,92 

10,875,4C 

733,0fi 

426,54 


13,785,9? 


8,485,71 

740,73 

6,435,68 


2,821,75 

685,25 

338,1a 


19,857,31 


42, 48t,X68i' 2,684,745,45 
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on ihe several Railways during the year endii^g 01st December JSS5. 



NvUDEB of ton miles (SXPItSSSEI) IN THE NOMBEB OF TONS MOVKP ONH MILE)» 


Railway Coul for the Coal for 

materials for piibUo and revi'iiiio 

construction. construction. only. 


Revenue stores 
othirtiuii LIve-StocTc. 
Cual. 


8,4fiS,0CP 20S, 825,890 48,858,3 tO £9,350,817 
4,117,867 1,360,534 12,980,402 7.28LV-7J 


6,051,637 
2,229, J71 
6,183 

2,326,965 

25,586,571' 


99,171 

2,591,398 

8,597,688 


276,575 

2,417,242 

114 


1 9S'’ 4‘’6 
1^816,109 4’07j!495 


671,65: 

2,006,12: 

71,99.' 

818,21.' 

4,187,340 


STATE IMPBRIAI-. 


619.632 1,04.8,601,489 East Indtan. 

69,156 320,65.5,590 llAJPUTAXA-lfAX'WA. 

3 ,1 6‘' ] 1 ,329,62 ! SoTTnEim Mahtiatta. 

22,438 5:’,C07,3-12 Eastemn UenqaIi. 

... 4,743,597 Waicdha Coax,. 

103,831 £8,3 lo 4-54 P^kjatj XonTlUtfiN. 

47-J,l07 2.3,1)33,941 iNOua Valies. 


14,963,482 



32,640 

929 


64,767 

6,434 

8,49: 

219,715 


160,236 

736,158 

1,217,139 

3150 

1,092,9U( 



626,561 

5 

1,102 

65,696 

18,768 

S3,823 

198,771 

881 


70,486,594 74,322,414 1,400,330 1.776,817,037 Totai State IsimiAt. 

STATE PROVINCIAL. 


161,937 

775,83,'» 

775 

8,541 

600,471 
2,99 1 
633,271 


453,794 41.327 

l,r0 1,377 2,402 

1,670,474 4,761,683 

1,|}27,124 11,790,116 

256,215 11,116,148 576,509 

3,737,161 1,650,301 5,983,549 


412 

10,741 

219,234 


012,675 


231,140 

149,371 

1,507.281 

632,492 


334,845 6,058.967 1,527,967 2,088,583 3,595,384 


41.327 1,576 4,600,682 

2,403 1,094,155 8,616,619 

4,761,683 24,878,305 4?, 919, 708 

.1,790,116 8V*80,I11 7,022,081 

576,509 6, 327, .392 9,017,378 

5,983,549 6,874,135 11,040,889 


... 81.8,327 nABEILLT-PlinillEET. 

297,2.):. Nalhati. 

2C8 1?, 180,262 Tiuuqot. 

10,311 24,379,734 Xortheek Rbnqax. 

... 01', 95' Kaunu-Diiaulla. 

1,321,48:) liAccA. 

87 9,366,295 CAwt^roEE-AcnyBUA. 

... 2, 282, 821 Amkitsaw-PathAnkot. 

£(j 22,112,153 X.AQrTIU.CUnATTfSGAKlI, 

463,008 20,509,344 BunirA. 

... 77,879 JoaniT, 


475,770 94,403,504 Totai. State Peovieoxai. 

GUARANTEED COMPANIES. 

350,628 105,330,519 Madras. 

5:^,9 Ll 48,616, :T>f. South Indxak. 

1,341,121 658,16.5,311 Great Iadian Pbwiestjla. 

2,141,6:11 235,! 01,117 Homuat, Uahoda and Centbaii Ikdia. 

2,83: 109,020,716 Gunn and Rohidkhand. 

21G,lrO,53:} SiKD, Punjab AN u Dedhi. 


7,338,808 21,019,218 23,158,076 47,555,574 82,2-17,300 4,190,16'’' 1,102,809,567 Totai Guaeanteed Companies. 

ASSISTED COMPANIES. 



2,549,807 

1,055,601 


3,603,413 2,640,442 


2,380,372 

1,196 

605,933 



97.219 

813,758 


910,977 


231 
6,991 
84., 796 


170,812 

46 

9,257,41.5 

66,519 

8,176 

14,580,131 

2,590 

C85 

1,792.70'! 

II ■ 

III 

2,580,111 

218,921 

8,901 

21,210,449 


NATIVE STATES. 


CIS, 6811 

62,720 

11.834,980 

41.620 

11:) 

79:'’.667 

211,914 

2,831 

7,250,22!) 

143.304 

1,867 

?,4n3,001 

3( 

109 

666,698 

3,712 




218,225 3,4 

— M-'p-P— 

■.22,914,284 .811,971,204 


123,660 . 46,850 1,CC7,22I[ 67,640 2'i;33S,S9( Totai NA-mre States. 


121,088,581 161^471,30.^ 6,1 3-’, 101 3, 319,574, '117 TOTAL OE ALL RAILWAYS, 



«r«^v^.^*JHtyiasaAkEaalwia.3rs. 

' pBsa«Jtws’by®4iV'trak«. 





















CHAPTER ?III. 

EETEKtTE AHD TRAPPIC RESULTS. 

REVENUE. 

1. On pa^e 82 will b3 found a statement giving tlie Capital outlay, 

[exclusive of Steam-boat Service and Suspense Accounts] for the several lines 
of railway open for traffic. i 

The average cost per mile of all open lines, [excluding Steam-boat Service; 
and Suspense Accounts] is Es. 1,27,93-t. The B' 6" and the metre gauge 
lines have averaged respectively Es. 1,67,526 and E-s. 68,163 per mile. 

2. The net revenue derived from Eailways during the year 1885 amount- 
ed to Es. 9,12,63,306 as compared with Es. 7,91,00,677 in 1884. 

3. The total Capital debit excluding indirect charges against lines open 
to traffic on the 31st December 1885 was Es. 1,61,91,78,405 and the percentage 
of the net earnings on this outlay amounted to 5’64 as compared with a similar 
percentage of 6'09 in 1884 on a capital outlay of Es. 1,65,46,03,665. 

4. Excluding the Steam -boat Service and Capital expenditure on suspense 
account the general results of railway working compare as follows for the 
last three years : 




1883 . 

1 S 84 . 

1885 . 

Miles open at end of year ... 

• a * 

10,4.47*09 

11,527*24 

12,207*71 

Capital outlay at end of year 

IlS* 

1,42, 10,31, 294 

1,50,18,58,803 

1,56,17,76,876 

Average cost per mile open ... 


1,36,108 

1,30,288 

1,27,934 

Gross earnings during the j'ear 


10,27,97,525 

15,97,63,250 

17,88,05,185 

Working expenses during the yedr 

yy 

7,87,81,945 

8,03,20,103 

8,77,01,962 

Net profits of the j'ear 

yy 

8,40,15,580 

7,91,30,793 

9,11,03,223 

Percentage of not profits on capital cost ... 

6*91 

5*27 

5*84 

Gross earnings per mile per week calculat- 
ed on mean mileage worked Us. 

301 

j 

276 

284 


6, On page 83 will be found a statement comparing the net earnings 
and (heir percentages on Capital expenditure for the principal railways during 
the last five years. 

6* The net revenue earned by the Imperial and Provincial State lines, 
East Indian and Branch lines excepted, during the past year amounted to *Es. 
2,00,32,980, being a return of 4*38 per cent, on a total Capital expenditure 
of Es. 45,71,92,862. ; Including the Eust Indian PLailway and State Branch 
Enes worked by it, the net (^rnings pf the State lines were at the rate of 6*17 
per pent, oii the Capitalexpended. '' ■ 

'"■r — M ^ — — 

.. alistam uudor A«sifit;cd Compouiita lu last yeasr's \ , 
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7. The net reyeime of the East Indiaia Kailway including the branch (a) 
lines worked by it, amounted to lis. 3,08,19,333, being at the rate of 8 '40 per 
cent, on a total Capital expenditure of Ks. 36,70,50,045. The surplus profits 
on this line during the past year, after paying annuity and interest charges, 
were Ks. 81.47,513, of which sum ^th or Ks. 16,29,503 was paid over to the 
working Company as its share under the contract. 

8. The statements relating to Guaranteed Kailway transactions on pages 
84 to 87 are similar to those given in previous reports. Conversions from the 
Indian currency into sterling have been made at the contract rates of exchange. 

The Guaranteed lines returned a net revenue • of £3,505,142. The 
guaranteed interest for the year amounted to £3,191,169, so that the net 
earnings were in excess of the guaranteed interest by £313,973. 

Erom the commencement of operations up to 31st December 1885, a gross 
sum of £64,650,921 has been advanced as interest by the State to the Gua- 
rkiteed Kailway Companies, excluding the East Indian and Eastern Bengal 
Kailways, and up to 30th June 1885 the total net earnings of these railways, 
exclusive of half of any surplus profits realized, amounted to £38,606,292, leav- 
ing a net amount of £26,144,629 which has been paid by the State. 

The surplus profits realized on Guaranteed Kailways during the year 
1885 amounted to £785,866 as compared with £701,849 in 1884, and £911,382 
in 1883. 

9. The lines in the hands of Assisted Companies, including the Tarakessur 
Kailway, yielded during 1885 a net revenue of Rs. 7,69,654, being at the rate 
of 2*02 per cent, on a total Capital outlay of Ks. 3,80,82,320. 

10. The net revenue earned by .the native State lines during the same, 
period amounted to Ks. 12,77,881, being at the rate of 2'65 per cent, on a total 
Capital outlay of Ks. 4,82,13,793. 


(a) Siudia, Fatna-Gya, GMzipur>Dildarnagar, and Tdrakeahwar. 




i 


1 AD1^^INISTKATI0N EEPOUT. 

Statevnent Bliowwg the total cost of each Railwaij on 81st Decetiiher 185 dj and the average 

cost per ouilc. 


Railway. 


STATE IMPERIAL. 
EastInijian ... ... , 

EaJPUTAjS'A-MaLWA 

Pathi ... ... 

SiNDIA 

Dhond-Manhad 
S oUTHEUN MaHRATTA 
Eastern Bengal 
Wardha Coal 
Punjab Northern 
Indus Valley ... 

Total StxVTb Lmpekial 

STATE PROVINCIAL. 
Patna-Gya 

Dildarnagar-Giiazipur ... 

B ARBTLLY-PiLIBUEET 

Nalhati 

Tirhoot 

Northern Bengal 

Kaunia-Dharlla 

Dacca 

Cawnpore-Acunera 

Amritsau-Pathankot 

NAGPUR-CimATJlSGARH 

Burma 

JoRflAT 


, Total State Provincial 

GUARANTEED COMPANIES. 
Madras 
South Indian 

Great Indian Peninsula ... 

Bombay, Ba uoda and Central India ... ' 
OUDH AND RoHILKHANU 

Sind, Punjab and Delhi ... 

Total Guaranteed Companies 

' I ' 

ASSISTED COMPANIES. 

Bengal Central 

Deoghur ... ... . ... 

Bengal AND North Western 

Tauakessur ... 

Rohilkhand-Kvmaun ... , ... 

Assam ... ... ' 

Total Assisted Companies 

NATIVE STATED 

!I|:hamgaon ... ... ..i 

Amuaoti ... ... ^ 

Bhopal-It.\rsi ... 

His Highness THE Nizam’s 
His Highness thr.^Gaekwar^s. 
Bhavnagar-Gokdal. . , 

■■Mysore - 

/’Jopiftp'ORB, '.iM'.Vji'V';''- ' ' 

,;B;w^A7Pai:ia'la , ./ 


Lengfcli of lino 
ojicii on 31si; 
DtcsniTjer 1885. 


Miles. 
1,015-00 
1,41 MS 
^2-50 
T4-SS 
145-75 
816-00 

45*00 

446-75 

Co:i-LS 


57-20 
12-1)0 
86 00 
27-25 
22C 00 
249-25 
87-08 
85-62 
258-28 
64-70 
140-00 
327-00 

ao-oo 


S60-S6 

654-00 

1,258-25 

438-50 

608-01 

692-9S 


125-75 

4-00 

3'08-00 

22-28 

55-00 

78-00 


'J'dtal Capiial I 

outlay to 3 1 st De- Average cost per 
cnmber IStSo milo (exclusive of 
(exclusive of Steam* Steam- boat Ser- 
bcat Service and vice and Suspense). 
Suspense). 


8*00 
6-00 
57-25 
IIMO 
68-80, 
193-21 
1^9-75 , 


Rs. '• 

34,41,08,024 
10,C5,6x,130 
8,08,405 
80 20,769 
1,02,53,589 
l,8:,9(i,-i74 
4,66,96,537 
55,16,885 
7, 80, 5!, 256 
8,10,10,971 


4,863-54 69,88,84,599 


40,03,312 
' 7,04,S14 
14,17,486 
3,17,968 
1,39,49,096 
2,08,80,461 
8,0i;,4()9 
58,91-,324 
1,09,14,408 
55,17,868 
1,05,04,885 
2,65,82,092 
5, 09, COS 


1,551-37 1 0,1 02,106 


11,22.08,759 
4, JO, -22, 688 
25,98,23,757 
8,91,21,000 
5,94,22,090 
11,5 1,01,983 


4,542-GO 67,92,00,2.27 


85,58,4-21 
2,75,000 
3,82,48,089 
1 6,88,99.5 
20,66,024 
49,81,084 


•98 3,57,6-2,613 


4,82,570 
, 4,34,666 

58,66,372 
2,05,60,998 
32,92i217 
93,80,443 
. ' 6.2,50,904 




'.:9S9!i!2- x: 

' ■ 1 ,Ti , ‘ , y' 








Rs. 

2,27,151 

75,517 

35,929 

1,19,184 

'70,350 

57,809 

1,09,557 

1,22,586 

1,63,517 

1,29,089 


69,087 

58,734 

39,873 

11,668 

61,721 

88,572 

21,777 

68,003 

48,100 

85.165 

70,499 

81,187 

10,987 


1,30,345 
67,;il8 
2,i'],-299 
1,98,321 
97 782 
1,66,097 


68,059 

68,750 

60,208 

75,979 

37,564 

63,219 


60,821 
72,444 
1,02,295 
1,75,585 
.21,976 
48,551 
. 44,729 
; 16,>94$ 


Total Capital out. 
lay to 3lst Oceem- 
ber 1885, 


Hs. 

35,16,65,868 

11,09,73,568 

8,08,405 

89,51,493 

1,02,63,278 

1,96,09,287 

4,80,81,432 

56,58,515 

7,40,88,595 

8,77,92,761 


1,43,688 71,78,38,202 






40,37,831 
7,05,858 
14,17,538 
3,46,951 
1,44, 47, 91 6 
2,17,53,435 
9,61,539 
56,54,231 
1,12,39,987 
55,83,672 
1,07,69,020 
2,72,85,343 
5,12,389 


6.5,237 10,47,15,710 


11, 50,46,840 
4,66^98,660 
26,85,97,962 
0,23,68,410 
6,13,62,476 
12,32,54,032 


1,49,518 71,03,28,380 


89,17,480 

2,75,000 

2,00,82,992 

16,88,995 

21,71,124 

49,46,729 


60,S2‘3 3,80,82,320 


- 4,90,789 
, 4,44,730 
60,21,375 
2^15,19,700 
13,03,706 
.96, 26, 03L 
64,89, ,846 
10,84,324 
, 12,84,84.2 


V7:d,6j^-0' 









‘^^h^ng the net earnings and their percentage on the Capital expenditure finally charged off (excluding Suspense Accounts) for the principal 
t ; _ ' '' JXailvoays during the last Jive years — 1881 to 1885, 
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ADMINISTB/ATION KHrOllT, 


GUAllANTEED INTEREST— INDIAN RAILWAYS. 

Statement of the total amount of Interest admnoed to each of the undermerir 
honed Badvuay Companies to 31si December 188 




iN-lSRlSaf ABIAKCDD DUBINQ ISSl 



Bailv ay Company 

TntcLpst ilvancel 
to Jlsfc Drocu bu 
188 ^ 

Lnglatid 

l&du 

Ini crest 

clnirtilon 

oicidriwn 

C i] it il 
{«) 

Total 

Toxal, 


£ S d: 

£ s d 


£ s d 

£ s d 

£ s d. 

Madias ... ... 

11,550,618 6 0 

522,392 12 0 


*•« 

632,392 12 0 

12,073,04018 0 

Soaih Indi'in 

3,130,636 13 1 

201,969 11 2 

a 

812 13 5 

202 8i2 4 7 

3 333,44817 8 

Gieat Indian Pemn 







siila 

33,839,161 16 9 

1,159,657 18 Ij 

2 911 15 0 

225 3 4 

1,162,831166 

'35,001,989 13 2 

Bombay, Buoeb and 

8,272725 13 1 






Conti al India . 

389,756 4 11 

306 7 9 

35,919 8 0 

115,081 1 2 

8,688,706 14 3 

Ondh and Polul 







khand 

3,833,091 2 7 

339,609 1 10 

628 10 0 

9,151 19 C 

319,389 11 4 

4,182,480 13 11 

Sind, Punjab and 







Delhi . 

10,811,298 8 6 

653,313 0 0 

452 13 11 

0,190 6 0 

559,955 1811 

11,371,264 7 5 

Total . 

01,437,505 0 0 

3,166,697 8 0 

4,329 6 8 

12,029 9 9 

3,213,356 4 5 

G4y650>921 4 5 


(a) Intciciil on o\ciiIia\\n Capital is foi the. }cai 18b5 be ng choigcd in that yc ii by tionsfci entry 


Statement showing apino'ematclg the amomils adianceil on account of guaianieed interest to the 

miilci mentioned Railiiag Coinpatites to oOlh June 18S5 


Ertilnay Company 

Total amonnl 
ath nicoil to '’1st 
DcLcnibLi lb&5 

Aggiegitcof Net 

1 citinic 1 hiucs 
loi tho SL cial 
hall yi ib to 30th 
June 1885 

Net amount 
advanced 



£ 

& 

£ 

Madias ••• ... 

• * ■ 

12,073,011 

5,313,085 

6,759,956 

Soutii Indi&ti 


3,833,119 

1,576,186 

1,760,863 

Great Indian Peninsula 

«»» 

25,001,989 

19,182,845 

5,879,144 

Bombay, Baroda and Central India 


8,688,707 

5,779,687 

8,909,080 

Oudb and Bohilkband ... 

» t ■ 

4^18S^’i81 

8,091,585 

8,000,896 

Sind, Punjab and Mb; 


ll,371,a34 

4,625,964 

0,745,890 

Total 


64,650,981 

88,500,892 

26,144,689 


The mtecest the half>ye»r en^ed doth .Ttwe ISSd not hemg ptud oivtil the eaeceeduig Wf -yftff, 














Stafenient sJiotung the amount of Surplus Profits earned by Guaranteed Railways to 31st Pecemher 1885 inclusive. 
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ADMIIilSTli.ATIOK' EKPOM. 


GITARANTEED RAILWAYS. 


Year. 

Capital expeniled 
to 31st March. 

Net Revenue 
for. year to 

31st Uccember. 

Guaranteed, Intor- 
c.st for year to 
Slab December. 

Interest in excess 
of lieY'euue. 

Uevonne in excess 
of Interest. 


£ 

£ 

£ 

£ 

£ 

1870 

83,910;587 

2,846,600 

4,344,113 

1,497,513 

«•« 

1871 

87,686,857 

2,686,260 

4,544,764 

1,858,504 

« • « 

1872 

90,183,685 

2,869,223 

4,603,853 

1,734,630 

• • « 

1873 

90,660,830 

3,185,069 

4,613,573 

1,428,504 

• • • 

1874 

91,353,883 

3,956,071 

4,661,088 

695,017 

4* • 

1875 

92,441,794 

3,576,514 

4,641.979 

1,065,465 

! 

• ■ • 

1 

1876 

98,392,600 

4,442,430 

, 4,658,947 

816,517 

! 

i 

1 

1877 ...| 

94,108,059 

6,117,226 

4,662,635 

* « • 

1,454,591 

1878 ...| 

95,430,863 | 

5,002,028 

i 

1 

4,708,134 

• • • 

293,894 

1879 

96,444,666 

5,062,188 

4,748,233 

1 


813,955 

1880* 

65,907,288 

2,662,213 

3,263,179 

600,966 

« ■ • 

1881 

66,349,320 

8,110,824 

3,272,651 

161,827 

• * « 

188a 

67,021,755 

8,319,439 

8,279,407 

» •* 

.« 40,032 

1883 

i 

67,431,448 

3,542,973 

8,289,439 


253,534 

1884 

68,769,869 

3,207,813 

3,243,015 

35,702 


1885t, 

1 

66,638,570 

3,503,142 

8,191,169 

» • « 

813,973 

' .*/i' ^ ‘M' ' . ’■I'i ^ . 

' ' ^ ' ' 

jf'' ' 

bd . • « f ' Ml > 


. ' 

■ > 
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Hesults of morhlng the Omranteed Bailioays fop the year ending 

31st December 1885. 


Baihvay Company. 


tn 

s 

cess of III- 

0) 

Pi 

o 

Extiu dividekd iit excess 

OP OVATlANTEEl) IntEKBST 
HECEIVEE BY TDE CojrPAirrES 

AS Seeplus Pbopxts. 

ft 

0 

1 
% 

"S 

sc 

C 

M 

'd 

1 

i 

C 

a 

PS 

£ 

P m 

P ^ 

H 

O 

.a 

43 c3 
r* Ej 

£ i 

•*a > 

*5 

Rate per cent, 
for half-year 
ending SOtli 
June 18S5. 

Rate per cent, 
for half-year 
ending 3Jst 
December 
[ 1885. 

1 

Guaranteed. 

£ 

£ 

1 

£ 

£ 

£ s. d. 

£ s. d. 

Madras 

300,590 

522,393 

• • • 

221,803 

••• 

* * ■ 

Soutli Indian 

151,581 

204,395 

• • • 

62,814 

« • « I 

t • • 

Great Indiaa Peninsula ... 

1,654,328 

1,172,600 

481,788 

4 * * 

10 4 


Bombay, Baroda and Cen- 
tral India 

685,369 

384,108 

301,261 

t « • 

1 7 6 

0 6 6^ 

Oadh and Robilkhand ... 

179,536 

353,907 

t « « 

174,871 

a ♦ a 


Sind, Punjab and Delhi ... 

533,738 

553,766 

ll«* 

20,028 

' 

» • » 

Total 

8,505,142 

8,191,109 

782,989 

mm 

m 

1 • *1 



* Estimated. 


TRAmC RESULTS. 

11. The tables on pages 92 and 93 of this Report contain detailed informa- 
tion of receipts and expenditure connected with the passenger and goods traffic 
on the principal lines for the year 1886, and on pages 90 and 91 will be found 
a summary giving the general results of working the same. The main results 
excluding the steam boat services are summarised below for these railways, and 
compared with similar figures for 1884 and 1883 : 




1883. 

1884 

1885.t 

Mean mileage open for traflSo 

*•« 

' 

10,408*90 

11,114*37 

12,091*27 

Number of passengers carried 

■ • * 

65,098,953 

78,815,119 

80,864,779 

Number of tons of goods moved 

e t « 

16,999,264 

3,018,897,913 

2,970,708,599 

16,663,007 

18,925,385 

3,640,337,696 

Passenger unit miles 

• «* 

3,355,746,323 
2,761,518,023 | 

Ton mileage of goods 

■ 1 ■ 

3,319,574,447 

Train-miles 

«»« 

40,182,527 

39,606,785 

45,222,502 

Gross receipts ... • 

Rs. 

16,27,97,325 

15,97,63,236 

„ 17,88,06,185 

Working expenses 

77 

7,87,81,946 

8,06,26,463 

8,77,01,962 

Net receipts 

77 

8,40,15,580 

7,91,86,793 

9,11,03,223 

It" 


In round numbers, the average length open during the year 1886 was 
12,092 miles, upon which the traffic work performed was equivalent to 3,640 
millions of passengers and 3,320 millions of tons of goods carried one mile. 

12. The total number of passengers carried shows an increase of 9*65 per 
_ . ^ ■ cent, over the number carried in 1884, 

Passenger raffle. passenger mileage has increased 8'48 

per cent., and the receipts from passenger traffic 7*00 per cent, The number of 
passengers per open milewas 6,687 in 1885, as compared with 6,641 in 1884, and 
6,254 in 1883. Of the totalhumber carried in 1885, the lower class pbsengers 
csonstituted 97*27 per cent,, the second cl^s 2*28, and the first clasAoniy 0'46 
percent. ^ 

t DttijeeUag-Himalayatt aod Thftti6tt*,Dnyinmik liaUwaya ara not iaclnded, infonmtioa not being available. 
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ADMINISTRATION RETORT. 


■ The distances travelled by each class of passengers were on an average 
first class 80 miles, second class 67 miles, and lower classes miles ; and for 
these journeys the first class passenger paid Es. 5-2-3, the second class passenger 
Es. 1-8-6, and the lower class passenger Es. 0-8-9 ; or 12‘3, 4-4 and 2*4 pies per 
mile respectively. 

The average receipts per coaching train-mile were Es. 3*25, the highest 
being Es. 5-08 on the Indus Valley State Eailway, the lowest Rs. 1-43 on the 
"Wardha Coal Eailway. 

The largest average number of passengers carried in a passenger train was 
331'45 on the Indus Valley State Eailway, the smallest 122’00 on the Wardha 
Coal Eailway, and 129*95 on the Bengal Central Eailway. 

The lowest average cost of hauling one passenger unit one mile was on the 
broad gauge 0*80 pies on the Indus Valley, on which line the average sum 
received for this work was 2*34 pies, and on the narrow gauge 0*94 pies on the 
Eajputana-Malwa Eailway, the average receipts being 2*16 pies. 

13. The total tonnage of goods lifted during the year shows an increase of 

13*58 per cent., and the total ton mileage 
°° ® an increase of 20*21 per cent, as compared 

with 1884i. The receipts from goods traffic show an increase of 12*76 per cent, 
in 1885 over 1884. The number of tons of goods carried per mile open was 1,565 
in 1885, as compared with 1,499 in 1884 and 1,633 in 1883. 

The average receipts per goods train-mile were Es. 4*23, the highest being 
Es. 7*17 on the Bombay, Baroda and Central India Eailway, broad gauge, and 
Es. 3*89 on the Nagpur-Ohhattisgarh Eailway, narrow gauge, and the lowest 
Es. 1*20 on the Bengal Central Eailway. 

The lowest average cost of hauling one ton of goods one mile was 2*15 
pies on the East Indian Eailway, broad gauge, and 2*59 pies on the Cawnpore- 
Acliiiora, narrow gauge, the average sums received on these lines for doing this 
work being 5*98 pies and 6*96 pies respectively. 

14. Including the steam boat service, the gross receipts during the year 

Gross reoeiots. amounted to Es. 17,98,96,248 of which Es. 

4,76,07,285 were obtained on the East 
Indian Railway (including the branches worked by it), Es. 8,10,65,291 on 
the Guaranteed lines, Es. 4,69,55,927 on State llailvvays, excluding East Indian 
and branches, Es, 30,17,178 on lines in Native States, and Es. 22,60, 567 on the 
Assisted Companies’ lines. 

Of the total earnings Rs. 5,63,81,264 were due to coaching, Es. 
11,91,53,747 to goods, and Es. 53,61,237 to steam boat service and miscellaneous 
sources. 

Compared with the previous year’s returns, the traffic receipts (coaching 
and goods) show an increase of 11*02 per cent. The total receipts per mile 
open were Es. 14,787 in 18S5, Rs. 14,374 in 1884, and Es. 15,640 in 1883. 

The receipts per train-mile in 1885 were Es. 3*98 as compared with 
Es. 4*03 in 1884 and Es. 4*05 in 1888. 

15. Excluding steam boat expenditure, the total working expenses dur- 

Working expensos. “S amounted to Rs. 8,77,01,962, the 

percentage on gross receipts being49*27 as 
compared with a similar percentage of 60*47 in 1884, and of 48*39 in 1883. 

The lowest percentages in 1886 were 34*30 on the Jodhpore Eailway, 
35*26 on the East Indian Eailway, and 40*87 on the Indus Valley 
Eailway. 

The expenses per train-mile for all lines average Ee. 1*96 and were 
lowest on the Bengal and North-Western Eailway, Ee. 1*04. On the East 
Indian the expenses per train-mile were Ee. 1*75, 

16. The table on page 96 gives a Summary of the principal articles of Mer- 

Summary of OommoaittM oarried. oM&s.&o., oaTliedoE ^tho seyeral RaiU 

, waysmiSgS as compared with 1884. The 

informatipn regarding receipts is incolnplete, the Bombayi Baroda and Central 
Jndia Eailway Company hamgiaiied to furnish the information for that Eail-^ 
wa^ or for % EajputanahlSaiwa worked by it *...... 



General MesuUs of Working of the ^rinoipal Indian Railways during the year ending 

Blst Reoember 1885, 


Progressive Namber 
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Railways during ihe year ending 3Uf December 
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Statement showing the total receipts and expenses and the net receipts per tram 


Railways. 

Coaching Receipts. 

Goods Receipts. 

! 

Total Teappio Receipts. 

y[lSOELLANE 

iNG Steam 

OBIPTS). 


Rs. 

Per passenger 
traiiMnile, 

Bs. 

Per goods 
traiu'iuile. 

Rs. 

r 

Per train- 
Eille. 

Rs. 

STATE IMPERIAL. 

Basi’Indiaw 

1,40,47,159 

8-82 

8,26,67,020 

5*53 

4,67,14,479 

4*88 

8,92,806 

Bajputana-MaIiWA 

45,80,000 

2*42 

1,15,87,000 

3'OC 

1,61,67,000 

2*86 

2,20,000 

Shonq-Maxmai) 


• » I 

««• 

tat 

■ • « 

• tt 

(a) 2,26,856 

SoxnniBN Matibatta ... 

3,88,600 

2‘49 

6,12,786 

2‘05 

8,51,452 

2*20 

14,774 

Eastjbbit BEiraAi. 

19,93,000 

8-40 

22,24,760 

4-62 

42,17,760 

8*95 

6,68,004 

"Wabbea Coaii 

36,071 

1*43 

1,44,296 

2-72 

1,80,370 

2*31 

72,970 

Pejtjab Nobteebn 

10,34,099 

8-33 

16,66,704 

3'13 

36,00,803 

3*23 

2,28,496 

ISDES VAILEY 

20,78,305 

5'08 

83,90,939 

4-32 

1,04,69,244 

4*45 

3,96,890 

Total State Ijipebial 

2,50,07,603 

3’42 

5,71,93,505 

4-26 

8,22,01,108 

4*06 

27,20,795 

STATE PROVINCIAL. 








BATEniT-PlHBnEET ... 

2H,955 

2-40 

45,549 

2‘69 

75,504 

2*57 

2,767 

NalhAti 

49,530 

1-87 

25,681 

1-70 

75,211 

1*80 

1,572 

Tibhoot 

6,45,505 

2-43 

6,80,271 

2'68 

11,25,776 

2*51 

1,52,858 

NoRTHETiy Bengal 

6,82,143 

2’56 

12,52,017 

2*78 

19,34,160 

2*70 

2,24,814 

Eaubia-DhablIiA 

47,777 

3'33 

12,209 

0-98 

69,986 

2-23 

79,473 

UDacoa t«i 

41,060 

2-09 

45,956 

0-86 

87,016 

1*19 

14,748 

Cawkpoeb-Aoukeea ... 

5,19,810 

2*10 

3,39,633 

1*41 

8,59,343 

1'7C 

64,158 

AMBITSAR-PATltAsKOT ... 

1,77,409 

2‘25 

88,159 

3*68 

2,66,568 

2*38 

17,982 

NAaPUB-CHHATTiSGAEn. . . 

2,27,597 

2-40 

11,77,488 

3*89 

14,05,085 

3*54 

9,804 

Burma 

12,71,726 

2-90 

8,35,932 

3-03 

21,07,658 

2*95 

55,998 

JOBHAT 

705 

0*15 

30,903 

1-24 

31,608 

1-08 

220 

Total State PiiomciAL 

35,93,217 

2*48 

44,33,698 

2-70 

80,26,915 

0*40 

6,14,394 

GUARANTEED COMPANIES. 








Maurae ... ... ... 

32,19,677 

3-47 

42,72,976 

3*28 

74,92,653 

3*36 

1,66,340 

South Indian 

25,48,916 

3-33 

19,85,700 

1*93 

45,34,616 

2*53 

39,153 

Great Indian Peninsula 

78,74,035 

2-77 

2,82,04,308 

4*70 

3,60,78,943 

4*08 

1 3,53,104 

Bombay, Baroda and Central India 

38,01,831 

4-09 

91,56,057 

7-17 

1,29,57,888 

6*88 

1 2,16,631 

OUDH AND EoHILKIIAND,,. 

21,38.925 

8-66 

29,35,661 

3-22 

50,74,586 

3*39 

1 4,62,783 

Sind, Punjab and Delhi 

46,99,210 

3*78 

86,08,344 

4-08 

i 1,33,07,554 

3*97 

^ 3,78,040 

Total Guaranteed Coaepanies ... 

2,42,83,194 

3*33 

6,51,63,046 

4*37 

' 7,94,46,240 

1 3*93 

1 16,09,051 

ASSSITED COMPANIES. 








Bengal Central 

4,20,747 

2*07 

69,802 

1 1*2C 

1 4,90,549 

1 1*87 

* 44,804 

Dboghue ... 

23,047 

III 

617 

It* 

23,664 

- Ill 

323 

Bengal and Noeth Western 

4,93,345 

> 2*3S 

1 6,78,156 

1*6S 

1 10,71,501 

1*86 

1 1,3.3,819 

Robilehand-Eumaun ... 

1,07,021 

, 3'oa 

1 74,726 

2*0£ 

1,81,750 

2*53 

i 66,822 

Assam ... ««• ... 

48,137 

1*2£ 

1 1,93,059 

3*81 

2,4U96 

2*73 

1 16,139 

Total Assisted Companies .. . 

10,92,30C 

1 2-2£ 

; 9,16,360 

1*8C 

1 20,08,660 

20C 

1 2,51,907 

NATIVE STATES. 

KhImgaon ... 

tIM 

Htl 

III 

* t« 

• •• 


(a) 12,504 

Amra6ti' ... ' ... 

»*■ 

f « A 

*«k 

*ti 

• 4* 

1 « « 

(a) 37,296 

BSOPAL-IxiBSI 


1*1 

III 

*tt 

tmm 

• «* 

{a) 42,698 

His Highness the Nizamis 

4,22,61* 

i 2*4^ 

6,75,70fi 

8*8* 

\ 10,98,824 

8*14 

15,625 

HiB Highness tee Gaskwar’s 

98,19£ 

> ,2-6* 

68,406 

2*0{ 

) 1,61,601 

2*4* 

.678 

BEirNAGAR-GONDAL .... 

i93,88( 

5 2:7( 

4,66,875 

i 8*2t 

J 9,59,761 

2*9* 

44,899 

M.YSOHB ... **. ... 

^64.48^ 

1 3'5t 

’ 1,69,765 

; 2*2£ 

; 4,24,249 

1 2*9* 

9,708 

JtODHPORB >•> : ' 

Batpura-PatiIla ... ■ 

' y ! ' ' • ’ • ' " ' ' 

1,00,86] 

L .. 8'SK 

- : 69,384 

i, 3*1{ 

i 1,66, 63$ 

i 3*2* 

1,417 

81,011 

L 

J ' ■■''•l7i50S 

m 

i 48, 51$ 

1*9* 

269 

. ’ ^ ' TosilL NAicnra States , ... 

a'"' . 

UMM 

) ^ 2*7i 

51 , 14,47,18* 

8'2{ 

} 28,62,085 

1 . ■ .2*9* 

1,68,090 

'''''"’v k V' 3 

*1 ’V 

,r4gU 

S H*9li88,741 

f > 4*2* 

r 

',,'8*8* 

1 63,01,^7 


. ' ' . r J V i 



1.1,1., 








io X x\XiX'UiX i . 


uvf 


mile on the several Mailioays during the year ending Slsi December 1885. 




0*21 38,29,299 

0-17 1,08,66,134 


0*25 

22,60,567 

«k« 

'0*04 

0*01 

'0*14 

f 

(a) 12,504 
(a) 37,295 
(a)' 42,608 

11,13,949 

1,62,279 

10,04,660 

l'" 


1,67,87,952 
86,54,000 
(i) 6,232 


2-24 7,25,889 

4-58 29,02,533 

3‘24 2,04,361 

3*44 24,00,666 

4-G2 44>41,400 



3,08,19,833 
77,33,000 
2,20,623 

1,40,337 
2'&1 . 18,93,231 

2*62 48,079 

2*16 14,28,634 

64,24,734 



1*G1 6,45,230 



STATE IMPERIAL. 

3*22 EastIndiaw. 

1*36 RAjmTANA-MAJ,m. 
DfloND-MAyAiXB. 

0'36 SoPTHERK MAHBATTA. 

1*77 Easiebh Bru-oai. 

0*62 Wabbita CoAi. 

1'28 PirjfJAlI NoBTHEBir. 

2-73 Indus Valubt. 


Totai State Impebial. 

STATE PROVINCIAL. 

Babeiult-PiiiIbheet. 

NAluiTI, 

Tibhoot. 

Noetuebn- Bensad. 

KAUHIA-DnAEUiA. 

Dacca. 


CAYrNPOEE-ACKSTEEA. 

Ameitsab-Patbakkot. 

Nagpub-ChhattIsgabe. 

BUBlfA. 

JOEHiT. 


0-70 Total State PEOT3aioiAi„ 

GUAPvANTEED COMPANIES. 

1'48 Madeas. 

0'81 South Indian. 

2'04 Gbeat Indian Peninsuia, 


3*4.9 Bokbat, Baboda and Centbai India.. 

1-27 OUDE AND RomiKEAND. 

l‘S3 Sind, Punjab, and Delhi. 


1-93 Total Guabahtbnb Companies. 

ASSISTED COMPANIES. 

0-03 Bengal Centbal. 

Deogeue. 

1‘07 Bengal and Nobth 'WESTEEit., 
I'll Rohilehand-Kumaun. 

-0*72 Assam. 

0*64 Total Ass^isted Com;panies.! 

NATIVE STATES. 

■ KeXwgaon, 

AiaBiA^TI. 

Be6pal«It1bsi. 

1'39 His Highness the NmM*s. ' 
0*89 Sis Highness the GabkwabX 

1*21 BHiTHAGAB-GONDAL. 

1*44 Mtsobe. 

2'14 JoDHPoBS;. 
t0*-12 BAjeuba-PatiXm. 


12 , 77,881 , , .. 1*84 Tom NatitI! States.. 

W WAL OP ALL EAILirATS; 
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TitMe showing J^xpeaditure on Hevemie Account on the several 



MA.TM^N\^CI 01 TV IT VVouks 

INO blAlIDNS 

LocOMTivr 

CABBIi-GE AKU WkGOV 

iBAriTlO 

Eailvra^s 

Amount 

Per 
ti 111 
iiiii 

Pei rent 
cf:. 

1 tuits 

Amount 

Per 
ti i n 
mile 

Perepnl 
of p ^ 

1 C 

Amount 

Pei 
ti nn 
mile 

Pei cent 
of 

lectiptg 

Amount 

Pei 

tram 

iniio 

Pw cent 
of ffioss 
leeapts 

STATE IMPEBI ^ 

Rg 

Ps 

Its 

Re 

Rs 

Rs 

Rs 

Rs 

Rs 

Es 

Rs 

Rs 

East Indiak 

Ratpuiana-Malwa 

Dhond Mamead , 

5",3P All 

1 8,06,00 J 

0 5S 
0 32 

11 r3 
1102 

46,10 277 
37, SO, 000 

048 

OuO 

9 73 
23 07 

10 40034 
5,77,000 

017 

010 

8 14 
3 52 

29,70,718 

13,04,000 

t 

031 

028 

624 

796 

Southebtt-M abt atta 

Eastben Bixovt 

i,svu 

lyToJill 

018 

073 

21 '’7 
15 S8 

2,20 530 
b,2i bbl 

0 5) 
0 5^ 

26 50 
12 72 

21,202 

2,6],0oi 

006 
0 25 

2 79 

5 ul 

1,20,245 

6,15,407 

031 

061 

18 88 

18 21 

W \EDEA Coat 

PCN’TVn NonTllEEV 

IiincaVAitiY 

f»rjo 

5,00 711 
8, 00, (AO 

0 13 
0 )\ 
0 )J 

13 30 
11S‘ 
7 37 

18 002 
017 '.10 
1 U0J7 

0f3 
0 82 
0 77 

10 31 
23 97 
1671 

22 581 
1,7( 76o 
2 06 5o6 

0 20 
016 
013 

8 91 
4 62 
2 73 

21,063 

4,16,337 

5,87,161 

031 
0 37 
025 

950 

1087 

510 

loTAX Stub Impepiaii 

97 07 110 

0 IS 

11 13 

1 0,57 217 

OGO 

1120 

2 ' OS ISd 

015 

3 ) 

60,68,261 

030 

715 

SIAPE PROYINCIVL. 













Eaeeiity PiUBnEEr 

Naeiuti 

Tianooi 

10,951 

210^0 

2,2U,Ubt 

0 5S 
OfO 
0 ly 

21 06 
j2 (.1 
17 21 

11,520 
0 70, 
1,01,710 

0 30 
0 23 
041 

14 73 
12 61 
IBO,! 

3,315 
2 610 
48 371 

0 05 
OOP 

on 

172 
3 14 
3 78 

11,877 
7097 
1 66,684 

0 51 
019 
0 37 

19 01 
1042 
18 04 

NoEJiirEN Bpaoie 

Kauma EkAEEiLA 

Daou 

6,1 3, '132 
2f tS7 
32,‘)S9 

0 86 
0 00 
015 

28 11 
10 14 
32' 11 

3,11 503 
11 G'.f 
3^joS 1 

Oil 
0 55 
Olo 

14 57 
10 j3 
32 02 

55 774 
151) 
6,080 

0 08 
017 
0 07 

2 58 

3 24 
5 00 

1,87,811 

0.C6 

30,852 

0 26 
0 36 
042 

868 
C'03 
30 82 

CATOPOEE VCTPfPE V . 

AAtElT-^\E P\ii \m:ti 

Nagiue Chiiauisgv, b 

2,18,176 
OS 122 
3,5(,712 

0 15 
0 67 
0 ,0 

2'’ 02 
211 
2o 22 

2 10 ^00 
71 232 
2, (.2, 760 

0 51 
0 72 
066 

27 33 
2 18 
15 )7 

11,326 
12 7l‘> 
66,510 

0 09 
012 
017 

4 85 
4 ,b 
4 70 

1,5‘» 252 
31076 
1,17,012 

0 31 
0 33 
0 29 

1678 

1202 

827 

BEintA 

JoEiivr 

6,11,951 

5,-iJ 1 

0 00 
0.8 

20 rr 
2 ( 

11516S 
11 SOO 

0 5S 
OuJ 

1010 
ul) 1 0 

89 55) 
75) 

U 13 
0 03 

411 

2J6 

3 03,535 
12,166 

042 

on 

14 08 
87 70 

loiAi State PeovivcialRaiitv 

ll 1,01' 

0 72 

2o7J 

1j 16 h3 

Ool 

lb 17 

3 31 roi 

017 

0&3 

10,37,458 

033 

1206 

flUkRAMLrU COMPANTIS 













IUee^s 

Sunn ImnAir 

GlIUlVEIW PENINbO-V 

10 8’ 501 
*, !>i 
40,10,016 

0 1 
0 1 
0o2 

111 
2011 
12 73 

15 450)3 
0 30 107 
6j,71,170 

0 69 
0 52 
0 7b 

2017 
20 o3 
10 lo 

4 0“ 331 
), 1 )6b 
23,9 >,817 

0 22 
OIS 
0 17 

017 
7 31 
G5^ 

7 31,146 
J,05,2-S 
21,61,517 

0 33 
0 22 
0 27 

9 55 
886 
676 

1 

RotfBTY, PAEOEA WP CeNPE il 

Ikdia 

Oi DiJ All p Bonn lai and ! 

biND PENJAB and 1), EHI 

17,13,0S1 

0 79 

13 27 

17 52,195 

0 79 

1319 

7,35,03o 

0 j) 

5 60 

7,‘’0,565 

0 38 

556 

11,3 5,00 > 
lS,fl,‘), 

0 06 
0o6 

2o )1 
116 j 

S 0)837 
25 S2 310 

060 

077 

1G25 
IS b7 

2,8 ,771 
1211,)9 

o-’o 

0')G 

511 

S'aC 

5,02,117 
1 10,81,^61 

0 34 
0 32 

9 07 
798 

lOIVL fiEAEAMELD CoiTXAlIEb 

1 )f,S,,9J0 

0 ) 

11 11 

1 16,61 351 

073 

1808 

54 60 ol9 

0 27 

673 

1 59 18,294 

0 20 

7 49 

ASSISTED COMPARirS. 













Beno m Ce\ cpae 

Diootttii 

y 1 tiG \T VND R ontl W EfeT! EN 
BoillIEHAND RuitfAD T 

1,64''25 
1, 71 

o2.i( 
1,00, li£ 

0 02 
0 21 
Ot 0 
, Q 1 

1 111 

30 F 
1 1 0. 
2 1 
1)5; 

» •) V/l 

! 7i‘»7t 

. I,!]" 

i 2, iso C 

’ »(( , 

1 60, J It 

0 97 
’ 031 

1 0 IJ 

1 031 

t 06S 

1313 
lb U 

i 1^*2 

1 11 7o 

1 2) 17 

1 20,8 ' 

1 12- 

1 22 071 

I i,27i 

' 9,b,; 

) on 

> 0( i 
’ 001 
• OOJ 

■ on 

5 51 
1 171 

1 S 
131 
8 S 

' 78,1 IS 

l,25t 
1 1,30 , Oi S 

16,555 
! 31 <51 

1 0 3C 

1 0 C 

i 02S 
' 06’ 
[ oat 

) 14 80 

» 1774 

1 10 79 

; 1952 

1 12 22 

lOTAIt AbSISXFD COMIAMES . 

3,3(j,76t 

0.>2 

1 11 It 

> 3,02,26j 

. 0 C 

) 17 31 

i 63,4"J 

l 007 

' :i8^ 

> 2,00, 17S 

1 02£ 

1 12 b5 

JNAUVE &TA115S. 













KHlWttAOS 
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JiaoPAj. TEiJtfli 

(ft) 32,.7fil 

L Oil 
0 31 
lul 

1 
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* 



•«* 

Hr? lIicraarBS tbs Ntzam’s 

HiS HiuaNasb ibb Aai kivae’** 

BaiTOAflAa CUarWii. *t 

2, 13,51- 
35 ,J< 
UU81 
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1 0U1 

L 10 r 
r 23 3. 
r 121. 

1 1 1607: 
3 2b,7j' 

1 1,61,45: 

i 041 
) I'll 

1 o&t 

L 1315 
) Ibb‘ 
) 1601 

> 62,80? 

) 5,09' 

' 28,281 

3 oil 
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) 001 

1 5 6( 

> 8 3! 

» 2 b] 

J 1^31,98] 

j 16,081 
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) 02f 

) 081 

916 
1063 
! 1199 

jUireosa wk 

JoDBPOMt *,* 

^^TBtraA^PATlIaA «• 

47,00( 

18,47. 

m 

Oil 

041 

t 1081 

f 10 8( 
' 28 3j 

) 80,23] 

} 25,0 U 

J 17,491 

L OfSl 
3 04j 

l: 07) 

r 18 it 
} 14 6] 
1 3S6{ 
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1 04] 
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) OBt 
[■ 03{ 
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i 8 22 

688, 
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during (he year ending 3Ut December 1885, 


StPA^ ROAt 

Amount 

Pit 

ti n 
lit lie 

Por rpiit 

Oftfl SI 

receipts 

Bs 

Es, 

Es 

22,007 

0 002 

• 005 

2,08,581 

025 

6 60 

2,09,712 

009 

193 

5 00,303 

0 02 

0 50 



SpLOtAfi AVD ’VlSCEtl.A^LOUS 



l,lo,000 0 02l 

6,m 0 02 


20,050 027 

W,017 008 


Bs Es Ps 

0 52 1,07 1 73 

OOy So, 3 1000 132 

02 2 

0 73 7,25 OS'- 1 88 

320 20,02,o33 2 SI 

8 27 2,0 I3G1 2 02 

225 24, (0(0' 21j 

3 12 41 11,410 1 80 


Rs STAIE mPERIAL 

33 20 rw Tn'Dii’t 
52 SJ liA rppj \ JifAiwA. 

I)nOND lIVNMVD 

83 80 8oxTTirrT{> jr^unim 
Cl 25 C^SXLHJi 

80 00 Wu ITU Coat 
0208 PxTNJVB NoilHEIir 
40 87 Inou', Vtiti r 


1 18 | 3 62,13,031 17j 42 (jI loiAT Stau Impteial 


3,05fi 
407 
14 260 

17 31'> 
37S 
1,483 


II 02<L> 

l),2r) 

10,516 

IS, 881 
27 

SIS 871 


3^10 65, ''81 

OOi filOLO 

1 12 0,13,365 

0 80 15,11710 
0 7 1,00 773 

1 16 1,13,609 


121 802,ri( 

5 30 2 27630 
1 17 9 21 3ir 

0 87 16,00 '31 
08b 30,673 

1 14 01,07,8 7 


53 OIF 0 02 

1 1 '2 0 01 

7 •’O 0 06 


0 70 43 78 82 1 00 
0 ^ 2 ) 78 1 1 If) 
2 Oj I 8a S 1,^27 2 OS 


1,20,800 0 06 0 9 3 56,17 80 2% 


1,05 "O 0 07 
0 07 51 1/( 0 02 

0 01 1091,860 0')3 


lOii S'* '’2 no 2 13 
0 JS 7 15 jJ 22 j 


8TA1E PROTIRCIAL. 

83 70 PtprTiTi PiiiBniir® 

82 OS NAinvrr 
71 90 llEUOOT 

70 16 ■'^OETHrrN Bri^oAii 
78 71 KirviA DnAETiA. 

11132 Dacca 


87 87 O’WNPDEr Aottin pa 

80 28 AMRlTb^P 1 UnWAOT 

6512 jNiQPTJi,Cjinmut,4EH: 

I 

78 13 Dtruu 
123 14 JOREAC 

75 10 ToivL State Ptothtoiae 


GEAPUNrCED COMP ARIES. 

67 1‘ M\np\s 

65 12 S mm hmijr 

50 W) OuvrlNjaiN Pevii(‘’tiI)A 

42 9 PoTfEW, Buoda astd Cra.TEE, 

05 50 Or )ii AT.E RoEirKHUD 
5)1 Si J) Pt TIB VM> DiLEI 


1 I 25,1/ lo*' 2ll 52 51 3 0P41 Ge VP ANIELD Comp ABIES' 


61,5 1 0 2^ 

7, 5*’ 0 01 

J so 0 07 

? o6 0 01 

o07ji3 OO 3 


6,"7,n'’ 

1 1(73 
r )( 31 
1 5. 11 

3 21,16'> 

lt,15,j^ 


29,815 009 292 


22,0S1 0 06 

15,597 0 01 

1 774 0 01 

2,5)3 0 06 

2,770 0 U 


29,S4i5 0 08 0 97 41,773 0*04 


0 62 23,25,680 0 06 


fa) 1 'S< 
(0 aS17 
(a) 61 ICO 

1 98 0,2( 026 

06 ( 60 
1 55 643,1X3 

0 11 2,26,170 

149 68(570 

6 68 61,758 

1 48 X7,39.297 

1'29 8^6,32,010 
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08 10 R[^CAT tPNTEAT 

5>f0 T)j X tttn 

10 RiNr\r WE SnpiE WrsTiHK. 

011 it UOTlli KE ANP Kl ^rAL^ 

121 .. A Sill 

71 15 lopuj Assi'^tld Gomtaeifs. 


KAIIVE STATES. 

; KE^M( vox. 

' AAtlAtlT 

j Bnoi AT. Ixlusr 
1 

170 ’'0 20 HisHicbmst lEr'NiFA'M'g 
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1 81 57 61| aoTAT RAains States 
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96 


ADMINISTIIATION HEPOET, 


Bvbimiary of the prinGipcd articles of merchandlsei Sfc.t carried, and the receipts therefrom on the 
several Railways for 1885, as eompared with the similar results for 1884 (details given in Appendix). 


} 

* 

Quantity. 

Beceipts. 

1 

Quintiiy. 

BucEiPTa, 


ClasEitflca* 

abticleS. 




, 

• 




ClassiCca- 

tion 

]^umber. 

1834. 

1835. 

183-1. 

1833. 

Increase. 

0 

Decrease, 

Increase. 

Decrease. 

tion 

Number, 




Tons. 

Tons. 

Es. 

Bs. 

Tons. 

Tons. 

Bs. ' 

Bs. 


I. 

Animals, living (for sale) No. ... 

351,01 

420,778 

as, on: 


77.831 



Ill 

I. 

II. 

Borax 

2,67J 

2,817 

44,50i 


131 




u. 

■ iir. 

Canos and Kattans 

2,77J 

3,206 

1 5 , 00 c 


62i 



... 

m. 

IV, 

Caoutcliouc ... 

13i 

^■1 

1,317 




... 

a«« 

IV. 

V. 

Chinese and .Taponese Ware 

102 

177 

4,410 


15 

»*• 

■ aa 

• at 

V. 

VI. 

Coal and Coke ... 

1,371,302 

1,330,703 

66,01,237 


17j901 


..■ 

• «a 

VI. 

VII. 

Cotton, Ba\r 

400,287 

337,539 

62,30.778 



' 81,749 

• •i 

aaa 

VII. 

VIIL 

Cotton, Honufactared ... 

253,125 

299,539 

47,11,035 


43,164 

«■» 

aaa 

aaa 

VII. 

IX. 

Drugs and Medioinea 

13,435 

16.531 

2,30,107 


3,080 

■ ■ ■ 


»t4 

IX. 

X. 

Djeing Materials 


99,415 

11,03|524 


6,504 

... 

... 

• •a 

X. 

XI. 

Bartben Ware and Porcelain 

2,103 

2,119 

33,512 

'd 


74 

aai 

■ aa 

XI. 

XIL 

Fibrous Products 

370,213 


31,60,431 

•t 

o> 

0 

688 


*a» 


XII. ‘ 

XIIL 

Fruits and Nuts ... 


109,683 

20,10,025 

s 

s 

10,321 

••• 

... 


XIIL 

XIV. 

Grain and Pulses 

3,222,422 

4,381 |80d 

1,09,85,037 

1 

fco 

1,150,386 



400 

XIV. 

XV. 

Gums and Besins ... ... 

15,361 

18,308 

2,93,3-45 

Q 

§ 

2,457 


■k» 

... 

XV. 

XVI. 

Hides and Skins 

102,230 

131,020 

12,33,731 

43 

0 

19,000 

»• 

aal 


XVI. 

XVII. 

Homs .M 

2,101 

1,7C0 

21,397 

fl 

a 


308 

fei* 


XVII. 

XVIII. 

Lao ... *4. ... 

17,355 

20.213 

2,00, 14'3 

ei 

2,803 


... 


XVIII. 

XIX. 

Leather 

7,363 

7,007 

1,57,103 

a 

eS 

314 



... 

XIX. 

XX. 

Liquors 

83.470 

40.253 

6,11,70-4 

10,7S3 

... 

... 

a»> 

J XX. 

XXL 

Mats 

1,003 

2.175 

18,220 

a 

272 


... 

a*. 

XXL 

XXIL 

Metals and Manufactures of 

385,077 

410,03;! 

52,77,051 

d 

-t-* 

g 

30,650 

»■* 


aa* 

XXIL ; 

xxriT. 

Oils 

77,100 

82,817 

8,-10,903 

Oi 

5,378 

• ■a 

ail 

«aa 

xxrii. 

XXIV. 

Oi>iiitn 

10,184 

20,081 

3,05.500 

n 

i 

4,800 


•li 

taa 

XXIV. 

XXV. 

Faints and Colours 

4.721 

4,974 

73.730 

w 

163 

• »« 

•ai 

aai 

XXV. 

XXVI. 

ProYiaions ... 

122,608 

i:i9,84l 

11.80,813 

d 

<43 

17,273 


«•« 

aaa 

XX7L 

XXVIL 

Salt 

1,031,123 

1,200,731 

46.00.253 

ri 

175,011 


a.a 

a#* 

xxvn. 

xxviir. 

Saltpoti'c, &c. 

73.937 

73,160 

5.05 38S 

#*• 

1.837 

i.a 

a** 

xxvin. 

XXIX, 

Seeds 

1,192,517 

1,531,325 

1,13.10,173 

0 

41,308 

*»« 

*.• 

aa« 

XXIX. ■ 

XXX. 

Silk ... ... 

2,020 

2.970 

Cl, 732 

m 

e 

H 

350 


••• 

aat 

XXX. 

XXXI. 

Spicos ... ... 

30,410 

31,499 

3,85,702 

44 

<a> 

h 

4,050 

... 

... 

at! 

XXXL 

xxxri. 

Stone and Marble 

202,008 

202,319 

4,20.870 

4) 

H 

29,411 

■ *« 

... 

**♦ 

XXXIL 

XXXIII. 

Sugar M. 

613,098 


27,75,113 


67,635 

aai 


aaa 

xxxm. 

XXXIV. 

Tea 

26,1X5 

30,Bia 

3,88,739 

<0 

! 

V 

p 

4,403 

aa« 


aat 

XXXIV. 

XXXY. 

Tobacco ... ... ... 

90,118 

110,718 

6,17,696 

11,600 


... 

*4a 

XXXV. 

XXXVI. 

Wood 

601,500 

648,570 


«|H 

fl 

s 

44,010 



ata 

XXXVI. 

xxxvn. 

Wool ... .A 

31,433 


4,34,083 


2,367 


«•* 

kM 

XXXVIL 

XXXVIIL 

All other Arthdos of Merchandiso... 

891,503 


47,07,207 

1 

364,663 

aaa 

... 

»«* 

XXXYIII. . 

XXXIX. 

Bark (Tanning) 

. 889 

3^202 

1,636 

H 

1,873 

} **• 

..k 

a«a 

XXXIX. 

- Xl. 

CoiToo ... 

7,688 

7,803 

66,182 

1 

305 

•1 


itfv 

XL. 

XLL 

GoYornment Stores ... ... 

138,186 

162,191 

10,60,100 


14,005 

... 

... 


XLI. 

XIrll, 

Manaros ... 


4,817 

, , 22,827 


a.* 

882 

•a. 

a** 

XLH. 

' xLirt 

Veg^etablfis ... ... 

60,263 

to,m 

4,16,&i4 

y 

10,2^ 

•*, 

«**' 

a**- 

XLm; 

TUtV. 

Clutuihm Lime . .<« 

, 6!^4‘ir; 


2,a),^7 


19.743 

Mt 

4*0 

ata 

XLIV. 

' .av. 

Hojr and Straw, and Giw, Ac* 

,97,U(i 

, , 47^ 

■' 


10,620 

Ii4(r 

1 f '*■* 

. •M * 

XLV, ' , i ; 

'SXtI.: 



’■ 83D;114 


' ' i ' 

•** 

131, m 



XLfi. 

: ' .xpit 

Beymne Stores’ ; *»5. . 


, . 166 , aso 

, 83,612 



; ' 24,188 

Mf ■ 


XLVIL , 1 

■l\ . ' ' ^ 

' r'' . ,'’'V ' 






... . f... 

fr 1 ' ' ^ 

■' “ '1 ' 

• ‘ 




' V.7' . 7 '-fv; 

1 ' «*' . ‘ 

^ ^ r 


" 3' V r w 4 ' !>''«' “ ' '* 

'I'L’ ■ ‘ 

. ^ ( 

1 . ITK* 

, 1 ■' ■ 

fJv.M'""*;'.-;.:/ 


'•i, 

■ ' V 

, ' A' 
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SUMMAEY. 

The total extent of railways open for. traffic in India on the 31st March 
1886 is 12,376 miles, of wliich 4,575f miles are in tbe hands of Guaranteed, 
Assisted and other Companies, 7,112| miles are State lines, either Imperial 
or Provincial, and 687J miles belong to Native States. 

On the same date the extent of Hailway mileage under construction 
was 3,7 67 J- miles, of which 369 miles are in the hands of Guaranteed, Assisted 
and other Companies, 2,891^ miles are under construction by the State, and 
606J miles by Native States. 

The total capital outlay on the railways and connected steamer ser- 
vices amounted, on the 31st December 1885, to £161,917,840 (at the conventional 
exchange of 2 shillings to the rupee), of wliich £71,032,838 have been expended 
by Guaranteed Companies, £82,255,391 on the State Railways (Imperial 
and Provincial), inclusive of the cost of the East Indian Railway, which 
stands at £35,166,587, £4,821,379 on Native State lines, and £3,808,232 on 
Assisted Companies’ lines. ’ . 

The gross receipts during the calendar year 1885 amounted to 
£17,989,625 compared with £16,066,225 in 1884 ; the working expenses have 
been £8,863,294* as compared with £8,156,157. The net revenue amounted to 
£9,126,331, of which the East Indian Railway, including the Branches worked 
by the Company, contributed £3,081,933, the Guaranteed lines £3,848,788, 
the Assisted Companies £64,523, the State lines (Imperial and Provincial) 
excluding the East Indian Railway and Branches, £2,003,298, and the lines in 
Native States £127,788. 

The total net earnings on all lines in 1885 yielded a return of £5-12-9 
per cent, per annum, as compared with £5-1-9 in 1884, or, excluding steam- 
boat services and suspense items, of £5-16-8 as compared with £5-5-4. 
Including steam-heat service and suspense the • East Indian Railway and 
Branches produced £8-8-0 per cent., the Guaranteed lines paid £5-8-4 per 
cent., the State lines (Imperial and Provincial), excluding the East Indian 
Railway and Branches, yielded £5-9-7 per cent., the Assisted Lines excluding 
the Tarakeshwar £1-13-11, and the Native State lines £2-13 per cent. 

The total number of passengers carried was 80,864,779, as compared 
with 73,815,119 in 1884, and the receipts from the coaching traffi.c have 
amounted to £5,538,126, as compared with £5,070,754. 

The aggregate tonnage moved has amounted to 18,925,385 tons, as 
compared with 16,663,007 tons, and the receipts from goods traffic have 
amounted to £11,916,375, as compared with £10,665,941 in 1884. 

The summary on page 96 of the principa,! articles of merchandise carried 

„ , . , on tlie chief Indian Railways shows an 

Snmmaiy of prmoipal oommoditioB. jjaproyement of 1,887,378 tons, or, exolud- 

iug railway^ materials and revenue stores, the total weight moved has increased 
by 2,043,289 tons. The main improvement hcin.g under grains and pulses 
1,159,386 tons; 39 out ‘of the 47 items of public traffic tabulated show 
increases. 




APPEITDIX 


Details of the principal Articles of Merchandise, &c., carried, and the receipts therefrom 
on the several Railways for 1885, as compared with the similar results for 1884. 


APPEKDIX, 


Statement showing the quantities of the principal articles of merchandise, ^c., carried and the 



BAJPOTAITA-MaXiWA. 


Bitiraiij Ceitibal. 


Boceipts* 


Quantity* 


Piccoipts. 


Quantity. 



18Sk 1885. l8Sdi. 1883. 183i. 1885, 183i. 1836. 188*. 1886. 1884. 1885. 


Tons. Tons. Es. Es. I Tons. Tons. Bs. 



Animals, living (for sale) 


Eoiax ... 4a» 

Canes and Eattnns 

*•4 

CaoutohouG ... 

... 

Cliinese and Japanese ware 

Coal and Coko 

»«« 

Cotton, Eaw 


Cotton, Manufactured 


Drugs and Medicines 

... 

Dyeing Material 


Earthenware and Porcelain 

Pibrous Products 

mkm 

Fruits and Nuts 

M* 

Grain and Pulses 


Gums and Ecsins 


Hides and Skins 

•>*4 


Metals and Manufactures of 
Oils ... . 1 . 

Opium ... ... 

Paints and Colors 
Provisions ... 


XXVIII. I Saltpetre, die. 


Stone and Marble 
XXXIIl, I s 
XXXIY. 


XXXYII. 
XXXVIIJ, 
XXXIX. 
XL. 
XLl. 
. XLJI. 
' yxim 
y ■ xifr, 
; =';W 

>J'}r':xx4u 

friHi 
I'm 




All other articles of Merchandise 
Hark (Tanning) .» 


QoTornment Stoics »*( . 

Manures «.« 

■Vogetahles »«« " i 

.m. 

Hay and Stm and Qrasst die. . 

,'Sallvrey'Uatt]^''' '' 



1,228 

I, 150 
20 
GO 

1,041,518 

41,077 

71,260 

3,401 

18,453 

237 

37,611 

12,703 

517,577 

2,700 

31,867 

7-10 

15.220 

2,4B* 

6,919 

22S 

128,261 

8,777 

II, 931 
3|Oorf 

12,603 
231,933 
61,172 
387,835 
1,372 
6,723 
41,763 
107,870 
' 1,606 
15,161 
40,100 
2,^41 
101,183 


21 

090,550 

36,228 

78.475 

4,628 

10,017 

S45 

40,973 

13,000 

006,220 

3,991 

37,528 

601 

18,205 

2,700 

7.717 

237 

133,052 

B.3J5 

11,684 

2,823 

11,137 

206,793 

47,003 

301,114 

1,263 

8,9u0 

60,547 

121,031 

1,031 

20.120 

47,453 

2.330 

100,680 


20,080 
9,650 
43! 
2,058 
67,00,330 
13,01.309 
23,63,003 
1,03,470 
6,43,317 
11.003 
6,83,023 
3,63,190 
30,30,839 
61,339 
4,86,400 
13.077 
2,53,600 
06,633 
1,73,371 
4,7-10 
27,77,783 
1,61,626 
2,85,630 
61,073 
3,30,149 
10,38,723 
4,06,861 
36,72,166 
33,463 
' 1,01,663 
1,32,360 
7,63,067 
40,503 
2,18,782 
2,32,161 
77,038 
12,59,640 


22,087 
10,407 
97 
1,037 
63,61,783 
10,24,221) 
24.33,187 
1,39,221 
4,53,803 
13,691 
0.90,072 
3,88,333 
50,40,9oJ 
08,710 
6,71,120 
0,102 
2,01,861 
1,01,075 
1, S3, Gill 
4,603 
28,02,321 
1,77,551 
3,82,650 
43,131 
S,3*,C82 
10,97,009 
4,51,070 
35,47,055 
85,158 
1.66.670 
1,74,155 
8,90.407 
5C,18l 
2,03,08£ 
4,40,413 
76,610 
12,70.31C 




781 1.290 


0,641 

13,918 

180,712 

067 

3,700 


21.116 

8,040 

2,23-1 

327 

6.13(1 

170.921 

4,717 

126,131 

20 

1,483 

13,308 

60,461 

464 

10,614 

22,250 

2,016 

10.027 


12.843 4,fl,e04 6,87,847 

iirjHl 1,80,324 1,36.^] 

23,100 1,38,077 1,62,826 


164,087 

ltiD,3Sl 



Tons. Tons. Es. Bs. 



3,004 

6,476 

5,038 

8,053 

7 

27 

28 

80 

853 

1,408 

3,389 

3,508 


322 1,174 

2,018 3,10S 

1,095 2,4t;i 


253 461 


1,184 1,712 

857 1,213 


477 l.lSl 071 2,7fil 

403 1,132 ■ 701 1,906 

*•< 

835 2,333 1,290 8,334 



6,270 

6.72C 

0,763 

133 

«•« 

358 

377 

13S 

203 

267 

*• 

6.320 

••• 

9,976 

15,04] 


377 621 

267 l,OoJ 






































APPENDIX, 


. Ul 

receipts (herefrom on the several Rcdlmaysfor ISSo, as compared -with the similar results for 188-i. 


IjIPEElATi- 


SOUTHEWf JIadbaita., 


KaSTEHN PiEIiGAl. 


Quanlity. 


Receipts. 


Quantity. 


Receipts, 


WAniillA COATi, 


Quantity. 


Receipts. 


PUJTJAU NoiiTHKIlJif, 


Quantity. 


Rccoii>ts. 


Cla^Fifica- 

tion 

Kumbei*. 


ml 16 S 5 . 1884 * 1 S 35 . 18 S 1 . ISSn. 1 S 3 ' 4 , 1885 . 188-1 1885 . 1 S 81 . 1 SS 5 . 1884 . 1835 . 1881 1 S 85 . 

Tons. Tons. Ps. Its. Tons. Tong, Rk. Rs. Tons. Tons. Rs, Rs. I Tons. Tons, Rs. Rs, 


8,352 

0,01 1 

14,141 

1,120 

0C3 

12,350 

6,047 

6,403 

77,121 

16S 

307 

2.100 

501 

55fl 

0,800 

4,500 

4,870 

10,000 

4,308 

4,112 

79,263 

105.220 

113,177 

2,75,071 

l,55i 

2.185 

12,303 


3,25n| 

2,010 

23J02 

21, SCI 

509 

fill 

l.r.Oi 

4.i)72 

4,Os5 

4,511 

3] ,613 

32,713 

014 

770 

5/JlO 

6,203 



n. 

III. 

IV. 

V. 

18,421 VI. 
0.357 VJL 
75,307 Vlir. 
5.437 TX, 
n,5ri X. 

XI. 

10.371 xrr. 

08. too XITI. 
3.02,072 XIV. 
XV. 

16.875 XVJ. 
XVII. 
XVHI. 

i xrx. 


I XXIV, 


J,nii7 

1,101 

11,000 


00,7^Jl 

75,3. .) 

2,i3,ij(IS 

2. !8.33l| 

205 

1 

liuOti 

5,541 

17.03S 

' s,o.;i 

i)S.o30 

20,731 

140 

51 

2,021 

1.257 

748 

815 

8, on 

8,837 

0.688 

6,006 

11,271 

11,259 

13.015: 

ic.rrn 

87,289 

65,773 

890' 

1 

00 i 

20.376 

18,943 

1.052 

1,401 

14,207 

10,301 

32, soil 

35,010 

84,646 

77,022 


850 

8.236 

8,080 

18,020 

* 20,307 

1,31,363 

1,S5,38S 


11,781 
7 , sots 
500 
l, 19 , 03 ;l 
20,335 


XXXIX. 

XI,. 

1,04.302 XM. 
XLIL 
18,123 xtm, 
9i7l2 XLIV. 
177 XtY. 

' 6i;,C07 X-LYI, 
25,209 XLVIL 


433,609 330,060 14,27,907 i6,36,fi04| Jotot 
















statement sJioioing the qxianiiiies of (he priiwipal articles of merchandise, cairied, and the receipt 


1 



STATK DIPERUL-cobcW. 

, 1 

STATE 


% 

I::7j)T;a Tailsz. | 


BAHiaLLr-PiLinnECT. 


Clnpnifica- 

tioQ 

Is uuic<^r. 

ARTICLES, 

Quantily. 

Kcceipt.s. 

Quantity. 

Receipts, 



iSSd. 

1SS5. 

isai. 

i?8ri. 

ISSL 

1SS5. 

1S31. 

ISS6, 

- 


Tons. 

Tons. 

Rs. 

Rs. 

Toils, 

Tons. 

Hs. 

RSa 

I. 

Animals, liriitg (for sale) No. 

o/iri 

10.527 

4.7 TO 

59,9 12 





IV 

Fiom 

10 

IJ 

3,;i5 

aiu! 

11 

351 

2S 

75lf 

III 

Canes and Rattans 

21 

3S 

LO 2 

72, 

«•« 

n 

1 

13 

l\\ 

Caoutehonc ... 

a 

5 

G7 

7: 


.c 

... 

... 

V. 

Clihiosc and Japanese Ware ... j 

16 

51 

S03 

1,078 


1 

... 

3 

TE 

1 

Coal and Coke 

10,301 

1,010 

87,513 

8,:in7 


**p 

... 

*a» 

VIlJ 

Cotton, Ito ... 

1,106 

2,301 

17.101 

49,03! 

4 

30 

IS 

130 

vjirJ 

Cotton, Manufactured ... 

13.253 

M,272 

2,03,507 

2.02.7fi:j 

2 

5) 

0 

157 

IX 

Drusra and Medicines ... 

i,rs3 

[1,3 IS 

22,537 

27.0 l.:i 

... 

12 

1 

31 

xJ 

Dyeingf Material 

3,itU 

2,314 

00,075 

40/rj;i 


111 

18 

21J 

XI. 

Earthen 'Ware and Porcelain 

207 

211 

5,3M 

6 . 77:1 


... 

... 

... 

XII. 

Fibrous Producta 

d,001 

0,701 

43;)Q7 

dr>,23(, 


15 J 

Ill 

450 

XIIT. 

Fruits and Xu ta », 

S.13S 

8,3 in 

1,13,007 

L22,g;j. 

4 

3j 

Ml 

125 

XIV. 

Grain and Pii1.sl*.s 

272.023 

401.052 

22,Sj,C01 

do,i3.cii 

1.3X7 

11.021 

2,240 

17 , 40:5 

XV. 

Guilds and Rn ins 

23 

20 

412 

GDI 

<. « • 

2 

... 

C 

XVL 

Hides and Skins 

1,413 

l,G5'J 

17,83S 

23.709 

5 

112 

10 

22 s 

xvn. 

Horns .M 

12 

21 

133 

27!) 

0 

u 

30 

0 

00 

XVlll. 

Lao 

125 

Kit 

2,082 

2,033 

... 

5 

... 

11 

XIX, 

Leather 

611 

C33 

10,310 

ly.oFA 


7 

2 

21 

XX. 

Liquors ... 

:i.207 

1,030 

40,571 

02,50'! 

«•« 


1 

b 

XXI 

Mats ... ... 

55 

70 

G31 

1,3C1' 

... 

... 

1 

i4« 

XXll 

Metals and Manufactures of 

ir>,2!)7 

10,150 

2,27,003 

2.4A,917 

8 

40 

25 

150 

XXllL 

Oils 

2,1G0 

3.270 

4C,9&5 

02,771 

3 

35 

8 

OS 

XXIV. 

Opium 


... 

a.. 

... 


..1 

... 

1 

XXV, 

Paints and Colors 

273 

235 

8,nco 

7,30- 

... 

... 

... 

... 

XXVI. 

Provisions ... 

2,237 

2.373 

47,073 

4G,(!0(i 


1 

... 

2 

XXVll. 

Salt 

4,351 

5.074 

23,789 

3ft.S01 

380 

2.23'i 

020 

3,830 

XXVIII. 

Haltpotre, &g. 

363 

280 

4,078 

G.23i 



... 

»<■ 

XXIX. 

?eed.9 

07.186 

60,872' 

10,22,110 

5,01/1111 

m 

. 1.273 

359 

2,101 

XXX. 

Silk 

30 

27 

1.417 

1.217 

... 

«•« 


1 

XXXI i 

SpIeoB M. 

1,956 

1.668 

43.723 

dG,5(l2 

10 

SO 

31 

£72 

XXXII,' 

Stone and Marble 

2,100 

1,05.2 

0.33, S 

7,017 

5 

72 

7 

1 

125 

. XXXIll, 

Sugar 

21,033 

22.3a(i 

2,10,005 

2,0I.70() 

48 

1,030 

102 

2,100 

XXXIV 

I*eU .a. It. 

727 

7C0 

18,038 

20, 2^*! 

1 

11 

3 

£7 

rxxv. 

Tobacco <*, 

763 

013 

10,783! 

nm] 

2 

16 

•1 

u 

XXXVI. 

Wood 

21,057 

11,782 

89,304 

65.2M 

130 

1,31 0 

2G2 

3.3S3 

XXXVIL 

Wool »#• t *0 •». ' 

7.023 

* 7,15-1 

1,01,903 

1,61,075 

' 2 

13 

0 

41 

xxxvm. 

All other arfielca of IdcrcliandifiO ... 

14,291 

10.11] 

■ 1,00,459 

3,22,61)3 

700 

10,040 

1,3S1 

13,281 

XXXlXi 

Bark (Tanwiiiff) 

14 

3: 

! 114 

3iU 

1 


1 

• 

. XL, 

Coulee .*• '*** *«. 

„ ' U 

, 

1 , ' 7Ja 

61(i 

9 a**) 




Xtl 

clovmnncnt Stores 

„ 1,777 

■ 29,00) 

t ■'■6S,50a 


a-. 


, 1 

aa. 

*.« 

■; 


403 

131 

, ' ■ ' , ■ 3.97S 

80 :: 

— 

ki« 

aaa 

. 1 * MU 

' xyiih 

Yogofcttblos 

< 1,283 

1,50; 

S 11,76* 

18,221 

1 

> 81 


r , ' M 

- £LJ^ 

Ch^am attd ld«)!0 

■me 

/ 1,10^ 

i ' 13.2-ft 

1 ) 16*201 



1 

27 



377 

‘ ■ '4m 

( 3,38, i 

1 ' , ' 7^0^. 


•** 

4tli 



■'If y 

'■ f ' 

■ . ^ V ' 

> sU*. 

*/• 

1 •*** 


' ' . ='** t. . 

,1- ‘ 

,1 ' 

. ' *•* 

' r 1 ***>, > *■ 

- 1 ' ^ 

i 

, . . ... 

' / 

H* 

i ’j 'W»=' ■» , - 


I V ■■ 'f ^ 






r “ 1 *< ' 





















APPENDIX. 


V 


iherefroin on the several Jlailways for 1883, as compared mill the similar results for 1384 — contd. 


PROVINCIAL. 


HI 


Namati, 

Tmiioor, 

KottTnnifW Rexgaii, 














CtoiOca* 

1 Quantity. 

Receipts. 

Quantity, 

L 

Eccctpls, 1 

Quantity, 

Eeecipfs, | 

tioii 

dumber. 

183i 

1&S5. 

XSS4. 

1835. 

isst. 

1S85. 

1884. 

1885. 

18Si. 

1893. 

18S1. 

1BS3. 


Tons. 

Tons. 

Es. 

IiS. 

Tons. 

Tons. 

Es. 

Rs. 

Tong. 

Ton?. 

Es, 

Rs, 







... 







Ir 

.M 

... 

... 

t«i y 


urn* 


... 


.** 


■m 

IT. 

••• 

... 

*** 


4|i 

•ti 


... 

... 

■ft* 



III. 


... 

«»• 

... 

... 


♦I. 


... 

(life 

*Rl 


IV. 


... 



... 

•t. 

*•« 


... 


<ii 


V. 

3,8T7 

3,755 

C,37/ 

C,37S 

20,St5 

13,123 

42,252 

27,802 

«*R 


Ml 

• «k 

VI, 

m 

133 

74o 

633 

553 

390 

3,055 

2,030 

Rl* 

W^9 

■ «■ 

«** 

vii. 

rs3 

733 

2,931 

2,9SU 

6,807 

V,012 

38,320 

48,075 

6,7.0!) 

0,032 


C7.2G8 

vtu. 

10 

0 

70 

74 

Cl 

63 

505 

487 

... 

... 

IM 


IX. 

41 

Ij 

133 

42 

2,301 

1,910 

10,010 

10,017 

«tfl 

•«» 

• •• 

*■« 

X. 

XL 

227 

183 

G30 

490 

1,291 

■ v« 

1,316 

R.i 

3,876 

6,] 70 

• a* 

50,375 

twm 

49,331 

■ t* 

3,91,187 

R.t 

8,83,93.0 

XIL 

. 41 

30 

113 

ICO 

190 

129 

951 

743 

..R 

... 

I- 

«i. 

XIII. 

1,20} 

3,310 

1,700 

5,191 

30,570 

61,030 

82.931: 

l,lo,;)90 

28,132 

37,917 

89,060 

1,13,012 

XIV. 


■1. 

*rp 

... 

... 

... 




4M 

Ra« 

««• 

xv„ 

C6 

72 

24S 

219 

3,l>63 

3,610 

11,877 

11,014 

R.l 


*•« 

... 

XVI, 



... 


6 

10 

23 

60 

• «* 

«•» 


... 

XVIL 

7 

5 

16 

21 

3G1 

421 

071 

1,MG 

■•tt 

... 


• tt 

XVIIL 

3 

15 

25 

" 03 

S 

5S 

15 

330 

«■» 


... 

• 4I 

XIX. 

30 

47 

219 

31G 

287 

257 

1,970 

1,786 


... 



XX. 

... 

**• 

... 

... 

... 

.It 

... 

4fti 

«a» 

>tt 

«■* 

MR 

XXL 

m 

290 

7D5 

923 

3,000 

4.001 

17,005 

2i,lG9 

3,116 

2,^55 

33,555 

27,400 

xxu. 

40 

18 

176 

108 

7.10 

023 

3, 111 

2,149 

1,110 

1,15G 

8, SO.) 

e,Sj3 

XXIIL 

«1lk 

... 



... 


i.t 


•I. 

... 

*ti 

MR 

XXIVr 

6 

1-2 

IG 

50 

37 

4SS 

21^) 

2.000 

R.R 

**fe 

*•« 

... 

XXVr 

7 

11 

40 

43 

900 

1,190 

l 4.812 

C,079| 

• »R 

... 

»aR 

R«« 

:cxvL 

513 

203 

5G1 

203 

21,748 

23,633 

60.670 

63,034 

22,121 

22,801 

GS,C50 

58,447 

XXVII. 

«*• 

4 

j 

... 

■ 

0,713 

0,079 

27,710 

2t,5l0 

... 

*** 

... 

Ml 

XXVIII. 

813 

282 

i 

X,2C6 

469 

24,041 

23,408 

01,211 

07,002 

4*754 

4,318 

14,733 

12,G9r. 

XXIX. 

285 

41G 

1,5U 

2 , 071 ! 

... 

«•> 1 


tit 

■ at 

«»« 

... 

•tf j 

XXXr 

lie 

4S 

302 

180 

911 


4,091 

G,2C9 

• M 

aiR 

.•1 

RRR 

XXXL 

28 


88 

«»• 

22G 

•** 

051' 

««» 

«l* 

... 

**t 

MR 

xxxtt. 

150 

197 

339 

458^ 

1 , 47 s 

1,521 

4,909 

0.023 

1,170 

1 l,r5v) 

4,335 


XXXTIL 


1 

•1* 

4 

..1 

10 


01 


7,500 

1,31,386 

1,71,SC6 

XXXIV. 

50 

31 

loa 

83 

(6,097 

C,7i'l 

14,292 

21.0711 

12,53!1 


93,108 

1,15,629 

XXXV. 

40 

G2 

1 xoo 

121 

C,5S1 

G,974 

13,003 

10 , 70 c 

1 

•t. 

»•» 


XXXVL 

4 

A 

: 31 

la 

49 

m 

35(1 



■ IR 

i.t 

•ft 

XXXVIL 

2,00; 

i,3o: 

1 4,110 

3,211 

35,433 

25,929 

1*02,165 

i Ql.OSi: 

1 97,231 

57,098 

2,98,984 

2,83,888 

xxxvin. 


*«• . , 

«•» 

... 

... 

».* 


MR 


M* 


MR 

XXXIX. 



««• 

••• 

««* 

Rt* 

•M 


mM 

MR 

MR 


XL. 




4«« 

17 

3S 

' m 

i 33t 

... 

MR 

•f* 


XLL 

.*» 

AM 

«4* 

«>• 

«*» 

M« 

... 

Rtb 


*M 

•*R 

M* 

XLIL 

■ ■■; . ■ 4flc 

' ■> i ’ 

f 24^ 

a ; m 

i, m 

8^ 

i m 

t . 231 

1 3,2b( 

MR 

•t* 

««» 

RIR 

XMIL 

V' 

i 

5 15 

! ■ , 1^( 

1,HS£ 

) 3,933 

1 , 3,401 

5 0,101 

} 
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*fRR 

XLY* 


■ ■ 



■ 

' 









( M4 

•M 

«** 



4m 

MR ' 

•IR 

•R» ’ 


R4C 

XliVfc 


. ■ , i^n' ■' 




Mir 

*** 

*•« 

H > '*** 

Mt 

R«R, 

«M 

XLVIL 



'l ' ' ' * 1 , " ' 


■ ■ / '■ ' 


Hu-i.. n 

■ ■ 1 ^ 

i ' 


. 


I 




i , 

/ ' 'a‘ IsMM 

ir, ,jw,sa 

3^ -/MMs 

B . 0,03*1611 ■ 238,70 

,.2CB,S8: 

I . 12,20,01] 

L 12,4;B,8]) 

' trojtoL ■ 



1 ^ CL ' ^ A * ' 1*^ \i** ' ’ 


ov'iv. 



1 ' ..... 

1/ 



ii - 'f'l 

* . . ' ' ' 


'f. >'■ 






’ ' ' J ^ 

^ 1 


^ . T . 

























VI 


APPENDIX, 


Statement showing the quantities of the prinoijMl articles of fnerchandise, ^c., carried^ and the receipts 


" 

STATE 






KAU^TIA-DnAULLA. 


Dacca* 

C A WN POK E- A OHNEUA. 


Olussifioa- 

t.ion 

Number. 

ARTICLES. 


(^uautilj. 1 

Keeeipts. 

Quantity. 

Rccoipts. 

Quantity. 

Receipts. 

i 




1S84 

1835. 

18SI. 

1885. 

1881. 

1885. 

183L 

1835. 

1881. 

1885. 

1881 

1885. 

i 




Tons, 

Tons. 


PiS. 

PiS. 

Tons* 

Tons. 

E.S. 

Rfi. 

Tons. 

Tons. 

Rd. 

Rs. 

' 

X. 

Aiiiirials, liviiifi* (for .sale) 

No. 

... 

*44 

... 


... 

... 

v*« 

*** 

... 

78 

... 

37 


IL 

Borax 

•I. 

... 



... 

... 



4i« 


52 

50 

142 

181 


JJI. 

Cuucs and Battaus 

... 

* 

... 


auk 


... 

... 

• 1 1 

.4. 

3 

1 

11 

2 

1 

IV. 

Caoiilcbout; ... 

... 




... 



41 » 

44. 

... 

47 

42 

84 

73 


V. 

Chinoso and Japanese ware 





... 

... 

... 



44. 

... 

... 

1 

4.4 


VI. 

Coal and Coke 

... 






«a* 

... 

... 

44. 

3,SCG 

3,087 

10,001 

8,5-0 


vir. 

Cotton, liaw 

... 

... 

... 


... 


... 

• «l 

44. 

... 

2,33'^ 

3, SOS 

13,076 

13,470 


vnr. 

Cotton, Manufaettired ... 

... 

033 

710 


3,108 

2,853 


330 

■ t4 

2,737 

3,030 

3,265 

IbjaU 

IS, * 2:12 


IX. 

Drugs and Medioinos 


... 

« ■* 


... 

... 


2 

444 

17 

217 

no 

050 

308 


X. 

Dyeing Material 

... 

V ■« 

... 


... 

... 


... 

4.4 

... 

P.llO 

2,470 

10,-105 

8,111 


XL 

Earthenware and Porcoiaiu 

... 

... 

... 


... 

1.* 

... 

... 


... 

1(19 

41 

607 

232 


XII. 

Fibrous Products 

... 

1,230 

1,201 


1.000 

OlO 

«i 4 

2,2l5 

... 

6,783 

1,221 

1,120 

2,850 

3,017 


XIIL 

Fruits and Nuta 

... 

... 

107 



237 

44* 

w 

... 

71 

577 

415 

2,341 

2.137 


XIV. 

Grains and Pulses 

... 

03 

1-12 


d.l3 

601 

... 

203 

... 

716 

53,i:i>2 

26,021 

64,005 

37,700 


XV. 

Gams and Ilesins 

... 


... 


... 

... 

... 

... 


... 

515 

4S0 

904 

8G3 


XVE. 

Hide.s and Skins 

... 


... 



. . . 

... 

11 

... 

05 

025 

S6S 

2.70!) 

4,^35 


xvir. 

HornB 


... 

... 





... 

... 

... 

li- 

40 

46 

211 


SVIIL 

Lao 

... 








44. 

... 

93 

10 s 

365 

372 


XIX. 

Leatber 

... 






... 

72 

... 

500 

71 

60 

S07 

272 


XX. 

LifjuorH 

- 

. .. 






r>7 

.4. 

151^ 


i,2u; 

l.ioi 

3/211 


XXL 

iVLilb 






... 

... 

... 


... 

1 

M 

S 

3.1 


SXIL 

Metals uTifl Jllauufactures of 


Klo 

in 


082 

02;' 

... 

72 

4.4 

407 

5,1 os 

6,321 

22,78S 

25,013 


xxiri. 

1 Oils 



.11 


I3u 

50 

... 

0 

... 

(>d 

321 

460 

i,;ui7 

1.520 


XXIY. 

Opium 

... 

... 



... 


.. 

... 

44. 

... 

200 

3{.i({ 

2,G2J 



• XXV. 

Paints and Colors 

... { 

... 

... 


• •• 

... 


... 

4.4 


‘J 

k; 

39 

73 


XXVI. 

Provision}? ... 





... 

... 


17 



2.:r29 

1 ,3S5 

5,001 

4,617 


XXVII. 

Salt 


;iso 

274 


212 

1-10 

... 

<) 

u 

.tt 

11 

3 : 1,021 

30,502 

05,003 

41,019 


xxvni. 

Saitpetre, &e. 

... 

... 



... 

... 

.. 

*44 

... 

... 

LW 

5,470 

12,910 

12,500 


XXTX. 

Seeds 

... 

ori 

80 


0U3 

201 

... 

... 

4.* 

... 

j It, 031 

12,200 

30,047 

21,eS2 


XXX. 

Silk 

4« 

... 

... 



... 


... 

... 

,.4 

11 

.4. 

73 

3 


XXXI. 

Spices 

m 1 1 

... 

t « # 


... 


»#« 

12 

... 

121 

851 

914 

2,2-lC 

2,710 


XXXII. 

Stone and Marble 

... 


‘■v# 




- 

• «« 

... 

,.4 

1,007 

4,815 

4,3si) 

4,518 

! 


xxxni. 

Sugar 

.. 

5G 

1 r>7 


315 

lo;- 


10 

.14 

07 


i 7,23i 

9,760 

10,231 


XXXIV. 

Tea 


«•» 

... 


3 

2 


... 

... 

4.4 

a 

t 6 

17 

30 


XXXV, 

Tobacco 


2GS 

1 118 


177 

102 

... 

««* 

44. 

1 

00<; 

; 807 

3,161 

4i510 


XXXVI. 

IVoocI „♦ 

■ »l 

•«> 

... 


444 

«r» 




... 

3 . 10 ;' 

1 9,229 

i 9.3S? 

15,510 

1 

XXXVII. 

Wool 


*«• 

>•* 


4ft« 


... 

2 

s 

17 

l,o5t 

1 OC 

i 4,151 

357 

i 

i 

i 

XXXVIIl. 

1 Ail other arliclua of Herchandiso ... 

1,834 

^ M21I 

1 

7.740 

, 6.00:; 

••• 

87,33? 


33,731 

3 , 2:35 

! n,m 

t 9,14e 

; 10,220 


XXXIX. 

Bark (Tanniug) 


>■« 

«Mi 


... 

... 

I... 

.44 

... 

.*4 

44i 

.It* ' 

4 *. 



Xt. 

OoHeo *** •«« 

... 

•Vi 

... 




««• 

1 


• 4 4 

• 44 

*•4 

... 

• *il' 

*** 

f 


Government Starejsi 


«ii * 1 



... 


ft.. 

44* 


• M 

ti.im 

J 771 : 

1 9,0‘M 

\ ^ 6,804 

'i 

. ^ 

' UH. 

Manures »,« 

>*«4 

< *» ” 

i 


... 

•I* ' 

a** 

♦ 4. 

.44 

• •• 

4>l 

««• 

... 


i 

; . . ■ XLIII; 

Vapiabtes >» 

»*• 

'•ik 

• •• 



»*. 


•** 

ft** 

■•* < 

sit! 

1 3,7K 

! a,C8£ 

\ 0,63^ 

' '1 

-..'XLiv. 


• ** 




*** 

A 

' **• 

• 44 


• •• • 

*•• 

61! 

t 30 ; 

f 1,201 

) , m 

; ' . 


Ha; ^ ilrm nod. Qi^ &o. 



•ft. 



... 

#.k 

4*. 

*«* 


... 


• 4 . 


' ,1 

, \\ 



*«* 


ift# 


' ... 


4.* ^ 

*•» 

*«« 

4.* 

lir.fffij 

i 14,^11 

) . ilMi 

f ,3?;«a 

1 ^1 **■ , 

'' 

■ X»’ 

' -’’1 •> • ' . , 

1 ' 1 , ' , V , ,1 i- f, , ' , 


1." 

' **• ' 







ft* 

• #* 

; 8;S8! 

r,, 6,3?! 

r fi,9a< 

1 ;■ 6,6^ 

■!» 

V-‘ „ 


' 














>-■‘,'5 

s 

.ii> 


1 

s 

. '1. 

‘ % 

V 'ffV * 
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J'* 
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V/-^' ''Mr* 
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APPENDIX. Vii 

therefrom on the several Railways for. 1885, as compared with the similar results for 1884 — contd. 


PROVINCIAL— 


— 

Awritsae-Pathankot. 

N AGPITE-Cnn ATCTISGAUII . 


Ruuma. 


Joehai!. 


Quantity. 

Receipts. 

Quantity. 

Receipts. 

Quantity. 

Receipts. 

Quantity. 

Receipts. 

Claaeifica- 

tion 

Number* 

1884. 

1886.' 

1SS4. 

1883. 

1884. 

1885. 

18S4. 

1SS5. 

1884. 

1885* 

1884. 

1886. 

1884. 

1885. 

1884. 

1885. 


Tons. 

Tons. 

Rs. 

Its. 

Tons. 

Tons. 

Rs, 

Rs. 

Tons. 

Tons. 

Rs. 

Rs. 

Tons. 

Tons. 

Rh* 

Rs. 


30 

9i 

73 

273 

5 


04 

... 

6,630 

7,520 

10,405 

17,680 

««• 


... 

... 

I. 

... 

8 

5 

IS 

1 

'2 

6 

10 



«•* 

1 

ft ft4 


ip« 


IL 

1 

101 

- 3 

304 

... 

1 

3 

7 

66 

55 

290 

624 

%•* 

% • • 


... 

III. 


... 

... 

... 

... 

... 

... 

... 



«4* 


... 

« #ft 

... 


IV. 

... 

1 

... 

3 

... 

... 

... 


13 

1 

106 

16 

... 

... 

... 

.14 

V. 

Cl 

331 

73 

464 

6.676 

C,S82 

16,540 

15,212 

6Q9 

i,8d 

ass 

4,040 

... 

39 

... 

125 

VI. 

23 

37 

132 

89 

256 

220 

2,932 

2,375 

15 

17 

163 

171 

... 

... 


• 41 

VIL 

114 

220 

616 

1,251 

2,663 

3, -408 

21,022 

26,002 

1,251 

1,681 

9,30o 

12,559 


... 



vm. 

26 

50 

133 

230 

131 

222 

1,301 

2,112 

110 

273 

1,073 

2,507 


... 

**« 


IX. 

52 

97 

230 

399 

8,043 

3,163 

19,493 

17,10G 

7,214 

8,534 

33,038 

37,036 

... 

... 


■ hf 

X. 

162 

G 

107 

39 

5 

1 

47 

9 

621 

431 

4,306 

3,994 

... 

*•1 


... 

XI. 

250 

766 

526 

1.312 

2,314 

2,521 

16,103 

10,826 

1,714 

1,802 

10,487 

13,139 

... 

... 

•»« 


XII, 

127 

109 

734 

435 

1,106 

1,232 

0,603 

7,624 

3,661 

3,751 

26,377 

27,411 


... 

«.* 

... 

XIII. 

U.825 

38,113 

14,912 

41,3 to 

119,476 

139,806 

6,87,444 

6,38,401 

1,22,331 

100.581 

3,86,603 

3,97,190 

... 

618 

*•1 

2,416 

XIV. 

1 

2 

5 

8 

438 

398 

2.600 

3,070 

32 

5 

14t 

40 

... 

... 



XV. 

57 

1R3 

175 

433 

1,211 

1,676 

7,463 

9,979 

261 

238 

2,360 

2j20d 

... 


... 


XVI. 

16 

4 

27 

11 

214 

147 

1,406 

02^ 

14 

16 

163 

170 

... 


... 

*.• 

xvir. 

1 

4 

7 

20 

332 

281 

2,036 

2,124 

4 

25 

46 

230 


... 

... 

*.« 

XVIII, 

. 7 

10 

32 

4S 

212 

207 

477 

405 

*16 

107 

427 

461 

... 


!«• 

*4 ft 

XIX.' 

67 

74 

3u4 

. -443 

120 

152 

875 

OiO 

372 

386 

4,207 

5,022 


•«* 

*4. 

iftf 

XX. 

... 

2 

3 

8 

47 

26 

212 

114 

95 

. 63 

653 

617 

... 

... 

• *« 

ba w 

XXL 

300 

617 

843 

2.0S2 

1,307 

3,181 

7.538 

10,066 

1,504 

1,470 

10,191 

9,827 


164 

... 

913 

XXll. 

59 

83 

201 

2C7 

194 

454 

. 081 

2,662 

2 ,aio 

2,381 

17,953 

20,718 

... 

... 

*,4 

..4 

XXII I. 


... 

... 


10 

5 

429 

160 

1 

7 

45 

.GO 


... 


... 

XXIV. 

5 

11 

10 

50 

52 

39 

SIO 

302 

12 

22 

77 

191 

... 

... 

... 

■ ft* 

XXV, 

130 

201 

55S 

800 

275 

288 

1,209 

1,362 

3,731 

3,027 

27,000 

27,845 

... . 

1,212 

... 

6,062 

XXVI, 

1,837 

2.825 

3,2b0 

6,405 

14,776 

15,036 

72,184 

70,101 

l,7(t8 

2,476 

6,650 

9,000 

... 

... 

4*4 

a«* 

xxvn. 

1 

8 

0 

22 

3 

4 

2C 

30 

... 

... 

... 

... 

... 

... 1 

*•* 


xxvin. 

971 

717 

1.123 

1.197 

42,2-3 

39,879 

2,54,943 

2, *44, 796 

3,80-1 

2,4f9 

17,050l 

13,127 

... 

»«» 


•*» 

i XXIX. 

10 

6 

Cl 

16 

6 

4 

64 

61 

45 

40 

493 ! 

664 


.4. 

■ >. 


XXX. 

21 

20 

54 

» 

91 

-204 

312 

1,397 

1,656 

303 

45 

' 3,2131 

409 

... 


... 


XXXI. 

12,032 

4,024 

10,580 

4.338 

15 

24 

129 

, 281 

tr 

21,612 

730 

39,103 

1.197 

.a. 

116 

4*. 

386 

xxxn. 

2,183 

6,315 

2,845 

8, 6110' 

015 

6S9 

3,027 

4,416 

3,0U7 

1 

2,960 

10,229' 

11,392 

... 


... 

... 

xxxin. 

76 

199 

303 

902 

2 

21 

17 

66 

43' 

66 

322 

. OQl 

... 

2,333 

**• 

16,698 

XXXIV. 

44 

44 

MO 

165 

234 

272 

045 

1,019 

020 

1,020 

0,718 

7,769 

• •• 

... 

• at 

... 

XXXV. 

1,355 

1 2,319 

2,832 

3,290 

3,430 

3,093 

22,900 

17.897 

18,789 

15,044 

88,437 

33,72d 

• #4 


*■4 

««« 

xxxvr. 

j " 860 

( 305 

1,816 

1,579 

23 

82 

, 194 

28^ 

55 

3d 

622 

379 

1 i 

... 


*•* 


. XXXVII. 

1*397 

' 683 

4,423 

3,089 

4,727 

7,029 

26,000 

33.75S 

.3,575 

, 3,707 

19,040 

22,386! 


1,091 

.44 

6*805 

x^m.' 

... 

... 

... 

.<1 

... . 

... 

4V« 



38 

129 

201 

683 


M* 

•a* 


XXXIX. 


, < «*• 

14* , , 

■ »« , 


«»« 

«*« 

*»• 

5 

i ' 10 

24 

101 

*•* 


*>( 


XL. 

IOC 

» ' 160 

1 ’ 056 

033 

S2,XLQ 

■ 82,876 

23*437 

27,26? 

386 

1 1,649 

^ 1*074 

16,263 


47 

*M 

118 

XLI. 

' i 

»■ 32 

\ 31 

^ M 

4«t 

*•« 


*•> 

8C 

i 114 

, 410 

44Q 


' M4 

**« 

4.» ! 

XLII. 

4i 

1 .47 

- , 119 

( 131 

fr«« 

t»* 

*** . 

.** 

2*44g 

» 3,X0S 

■B 

1 21,437 

**» 



*** 

XLjll. 

^ iM 

> 2,1M 

t 1*294 

t . ^ 

' ^ 


. , 

' 1 j 


] SdC 

8.SU 

1 ■ "1>811 

*«• 

H! 

> ... 

880 

XLIV. 

K ' 

> ' « 

‘ 18 

> ' ia4 

. *". 



' *%• 

50£ 

\ ■' 22 


' 20 


*14 

«►* 

^ . i 

XLV. 

^1 »*• ' ■ 
? : ■» 


- 

,..4 

'} 


*«< ' 

■■ 


B3.441 

1 6^902 

88,805 

^ J*Q9,423 

*** 


»«» 

**« , 


iS ^ ^ ^ ' 

1 

! *** 



M* , 

**< '' 



»4« 


. ' S*«, 

A 


«4* 


«** 

, } 

Wr. , 

i*." / 




B 

' ’ ■ -t 

k f;' 

'i j'’ 

'•1 [[r ' . 

r'ij 



s 

, .! 

I ’ ^16,881 

lit. 

' 6.6.V 

1 ' * 

30,db; 

, ■ 'tS' 

Total. 











wmm 

Miiini 
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00 







APPENDIX, 


Statement showing the quantities of the principal articles of merchandise, ^c., carried, and receipts 


aUAKANTEED 


Mad&as. 


South Indian. 


(jiiEAT Indlan Peninsula, 


Clflljsiflca- 

tiou 

Number, 


/ARTICLES. 


Quantity, 


Receipts. 


Quantity, 


Receipts. 


Quantity, 


Receipts, 


1881 1835. 1S84. 1885. • 1884. 1855. 1884, 1885. 1831 1885. 1881 1885. 

Tons, Tons, Es. Es. Tons, Tons. Es. Rs. Tons. Tons, Es. Es. 


Animals, living: (for sale) 


Canes and Rattans 
Caoutchouc ... 

Chinese and Jaijanoso ware 
Coal and Coke 
; Cotton, Raw 
I Cotton, Manufactured ... 
Drug:a and Medicines ... 
DyciiJfj Materials 
Earthenware and Porcelain 
Fibrous Prodncla 
Fruits and Nuts 
GraLn.H and Pulses 
Gums and Resius 
Hides and irikius 


3,700 5,005 4,1-255 


Leather 

Lifiuors 


1737 2,470 7,611 10,043 

32,916 21,084 4,38,491 3,01,511 

*»p ••• 

1,085 1,440 15.635 22,217 

10,081 32,033 1,71,0D2 3,05,690 

C,113 5,510 47.415 42,135 

174,720 108,007 7,0'J,3Clj 7,C0,500 


13,42-? 1.93.R50 2,57,131 

ISr. 2,238 1.650 

101 1,039 921 

30.". 17,05;? 2,780 


62,810 51,626 1,60,371 1,61,043 

•13,690 4.3,758 101,272 78,672 20,58,848 23,45,43^ 


1,53,793 1,62.735| 33,122 


26,306 35,20li| 


19,009 1,01,596 1,05.850 55,485 

124,735 3,81,025 3,77,108 558,007 


■41,798 4B.10C| 14,08il 


41,144 11,57,619 14,46,331 
435 12,169 10,536 

9,871 1,63,803 1,66,230 

19,038 3,34,364 3.40,795 

00,100 10,49 829 11,10,491 
602, 2-22 76,05,237 9?’, 97,971 ' 
11,600 2,29,209 2,72,839 

16,001 2,02,821 3,67,814 


6,631 53,000 


3,727 72,61(3 89, 0761 


I Matafe and ManufacturciS o£ 


10,426 2,;15,051 1,71,983 
10.605 63,107 64,649 


13,78.926 14,66,292 
3,02,600 4,15,172 

40,222 83,417 ' 


XXV. PaintB and Colors 
XXVI. Provisions ... 
XXVIl. Salt 
IXVIir. Saltpetre, &c. 


XXXII. Slone and Marble 

XXXIII. Sugar 

XXXIY. Tea 

XXXV. Tobaceo .» 

XXXTi; Wood 

XXXVII. Wool 

XXX VUI. All other articles of Merchandise ... 
, XXXIX, Bark (TanpuiB) , ; 


XXI. 

■■ 


Government .Stores 
Mahines 


XHIt lyeg^aWts >« 




ChmHt^ssI Lima 




63,637 00.708 4,19,939 4,29,898 

33,109 67,006 4,09,698 4.64,011 

388 311 3.034 :i,077 


76 121 1,012 

3.585 2,500 20,504 


23,3(1& 21,310 1.05,212 1,14,132 

'‘276 205 6,184 7,833 

8,703 9,946 , 63,817 59,149 

61,926 53,314 . 2.39,683 2,39,346 

I 671 ,633 7,470 7,673 

90.093 1.11,813 4,03,459 . 7.39,699 


0,740 , fi,9S: - 63,837 ■ 

f 

,2i,m ' a, 844' , 65.099 

'■ 8,697 -16, IM 








,»*V- 




10,793 99,368 l.lO.SOa .4,0i>0 

60,401 1,27,880 ], 30.9171 107,801 

*»v ••• ,«f 

50.303 1,60,129 1,51J,007 314,635 

179 

861 6,004 5,822 6,702 

159,452 1,13,773 1,69,521 4,930 

33,350 1,38,980 1.06,782 36,600 

17 43 121 82 

3,462 22,235 22,015 4,270 

22,003 87.5ff3 48,244 0l,7lC 


39,02« 1,94,780 1,81,37a 


■ ' 1,002 


' 'Y' ^ sp 

'■cr ♦'i.* : f- wjj V i. ' ' 


!5,851 1.24,910 1,45,065 

113,103 13,97,011 14,43,411 


45,97,902 


1,10,749 


6,42,672 


2,85,050 


0,47,546 


40,22,735 

8,962 


6,16,0!16 . 
4,^62 ; 
70,214 
2.62,707 , 
1?,?63 

11,83,649 ; I 


3,630 , 


1,61,3(38' •3,24jl! 

«a« *•* _ 

1,84,607 
12,180 . • 3;^' 





APPENDIX, 


IX 


iherefroTiV on the seiseral Railways for 18^5^ as eompared with the similar results for iSS^— ^contd. 


lOMPANIBS. 

ASSISTED COMPANIES. 


Bombay, Baboo a and Cbntkati 
India. 

. 

ODDI! AND EoHILKDAKD. 

SniD, Punjab AND DfiWn. 

Bengal AND NoBTii WuspBN. 


Quantity. 

Receipts. 

Quantity, 

Receipts. 

Qnanllty, 

Receipts, 

Quantity. 

Rccoipts* 

ClassIGcn- 

t!ou 

Number. 

% 

1831. 

1885. 

1884. 

1865. 

1884. 

1885. 

1834. 

1B85. 

1884. 

1885. 

1884. 

1885, 

lasi. 

1883. 

1884, 

1885. 


Tons. 

Tons. 

Rs. 

Rs. 

Ton.s. 

Tons. 

Rb. 

Rs. 

Tons. 

Tuns, 

Rs. 

Rs. 

Tons. 

Tons, 

Bs. 

Rb. 


301,731 

310,790 



70 

U1 

345 

G18 

2,683 

^ 10,161 

10,146 

47,62b 

' 

73 


29 

I. 


... 

... 

... 

mi 

l.OfW 

12,802 

12.570 

387 

201 

3,073 

2,t)IS 

... 

5 

... 

G2 

n. 

*•• 


... 

... 

24 

23 

151 

152 

71G 

1,041 

3,081 

6, 181 

3 

1 

10 

4 

HI. 

• M 


... 

... 

... 

... 

... 

... 

9 

8 

77 

Oil 

... 

, 

... 


IV. 

... 

... 

... 

... 

11 

6 

135 

63 

50 

73 

1,148 

1,332 

... 

6 

... 

69 

V. 

20,657 

33,3a' 

... 


5,557 

6,287 

11,401 

11,683 

17,603 

34,010 

89,758 

1,21.185 

607 

30,201 

620 

24,187 

VI. 

112,083 

80,389 


... 

8,830 

7,959 

1,01,133 

80,370 

9,385 

14,081 

1,01,320 

l,34,0«i 

1 

' 81 

5 

1,027 

VIL 

23,579 

27,37? 

... 

... 

8,966 

10,073 

86,763 

90,893 

23,183 

26,729 

3,37,531 

3,o3,969 

' 213 

4,137 

1 

* 1,308 

20,695 

VIII. 


... 

... 

f 

1,305 

1,332 

9,300 

9,276 

4,012 

4,576 

54.B15 

61,307 

72 

215 

612 

2,273 

IX, 

... 

... 

• ... 

... 

2.?71 

3,001 

23,050 

24,023 

7,32^ 

6,877 

1,00,667 

91,250 

5 

747 

23 

6,499 

X. 

... 

... 

... 

... 

93 

89 

9S3 

727 

381 

349 

4',7&S 

4861 

7 

0 

57 

J 

xr. 

5,892 

' 6,830 

.. 

... 

0,326 

11,181 

47.170 

51,759 

15,003 

18,273 

1 . 10,570 

1,14,810 

27 

i,373 

116 

8,950 

xn. 

39,900 

38,767 

... 

... 

2,403 

2,405 

24., 190 

23,352 

16,483 

14,913 

1,77,068 

1.61,691 

122 

351 

387 

2,313 

XIII, 

139,000 

203,102 

... 

... 

227,748 

'207,040 

8,10,916 

9,16,938 

4,35,114 

0,10,477 

24,25,617 

33,97,8 Ii2 

13S 

42,328 

440 

1,77,136 

XIV, 

... 

... 

... 

ill 

201 

142 

1,181 

934 

GOO 

842 

6,652 

10,023 

2 

51 

13 

61G 

XV, 

2,870 

3,320 

..t 

... 

5,180 

6,421 

25,445 

30,303 

6,123 

8,141 

63,456 

85,824 

112 

824 

693 

6,962 

XVL 

... 

... 

« *» 

... 

389 

m 

2,03a 

1,959 

283 

144 

3,401 

1,519 

7 

24 

62 

231 

xvir. 

... 

... 

»«4 

... 

371 

207 

9B1 

681 

398 

355 

4,521 

4,290 

e 

iai 

23 

26b 

XVIII. 

... 

... 

4 1 « 

... 

309 

412 

3,103 

3,100 

1,148 

1,011 

19,ti29 

24,719 


... ' 


»«» 

XIX. 

2,05G 

3,110 

... 

... 

2,331 

3,203 

20,490 

23,725 

7,897 

9,210 

82,400 

91,931 

20 

IGH 

137 

1,41b 

xx. 

... 

... 

... 

... 

07 

165 

479 

1,292 

222 

203 

1.593 

l,85f. 

... 

*«t 

... 


xxr. 

2(i,l7G 

30,590 


... 

18,900 

13,660 

1,21,805 

89,649 

25,615 

80,537 

2,28.362 

2,81,515 

15(3 

1,387 

018 

8,0SB 

xxir. 

0,922 

5,125 

... 

... 

1,353 

1,C58 

8,800 

10,823 

4,41b 

5,020 

60,O.S0 

67,9()i) 

6 

117 

52 

603 

XXllI. 

532 

4C 


... 

1,211 

1,307 

30,220 

32,030 

0 

0 

Cl 

30 

1 

481 

2 

0,298 

XXIV. 

... 

* 

... 

... 

159 

201 

1,743 

1,612 

692 

624 

9,013 

7,50' 

5 

75 

29 

097 

xxv. 

3,027 

3,000 

... 

M. 

2,108 

3,425 

19,292 

20,830 

4,iir. 

4,296 

41,418 

45,171 

2“ 

208 

98 

1,666 

XXVI. 

93,303 

140,9 to 

*.» 

... 

GO, 43.^ 

60,5911 

1,70,227 

1,03,331 

46,03o 

40,295 

1,97,479 

2,14,707 

460 

4,023 

1,758 

13,267 

XXVII. 

... 

... 

... 

... 

741 

051 

1,830 

2,691 

1,083 

1,275 

30,378 

lt,353 

1.1 

031 

... 

' 1,306 

XXVIII,, 

1,18,461 

158,271 

... 


GO, 101 

53,315 

2,01,097 

1,80,436 

129, lOi 

81*308 

7,00,743 

4,00, 5j'i 

200 

27,280 

568 

1,32,120 

XXIX, 

40 

174 

... 

* »• 

f 45 

i 

6 

503 

01 

322 

261 

j 

5,616 

5 , 10 ;' 


1 

... 

9 

XXX. 

... 

... 

, ••• 


1,820 

' 1,491 


9,G7G 

5,180 

6,700 

60,750 

03, eat. 

4 . 

278 

30 

3,155 

XXXI. 

23,209 

10,722 

... 

... 

18,071 

10,858! 

31,811 

24,57.1 

8/d28 

6,417 

36,303 

45,12fc 

11 ' 

810 

26 

3,330 

XXXII. 

30,809 

40,677 

... 


68,600 

72,611 

2,72,300 

8,27,721 

80.020 

81,624 

6,22,011 

6,22,717 

60 

4,809 

242 

33,99i 

xxxnr. 

412 

• 350 

44« 

l«» 

311 

421 

4,?1G; 

4,272 

2,182 

2,450 

31,072 

33,619 

1 

C 

3 

38 

XXXIV.* 

17,283 

16,516 

4ll« 

ttt 

3,030 

1,898' 

14,986* 

8,952 

2,057 

2,056 

24,207 

26,137 

22 

268 

«1 

3,370 

XXXV. 

69,087 

00,019 



20,191 

31,810 

80,919 

aii,807 

42,112 

09,440 

1,10,023 

1.41>,6M 

SO 

27i; 

303 

1,608 

XXXVI. 

3,0SU 

4,928 

... 

... 

137 

171 

1,541 

1,009 

9.G7Gj 

9,073 

1,18,101 

1,04, 51^ 

1 

V 2« 

5 

171 

XXXVII. 

76,161 

04,002 


f« 

10,638 

, 10,761 

1,10,808 

’ 1,32,410 

, 149,872 

. mm 

6,J41,093 

10,03,820 

" 874 

40,301 

1,028 

98,170 

XXXVII. 

ilft 

• 4 . 



66 

' *f4 

630 

»<** 



... 

■45 




4*t 

■ XXXIX.. 

V«« 

... 

f** 

M* 

■ .20 

,13 

372 

' 104 


- 

«p* 

4 > 

7'* 


«*# 

■M 

*•» 

XD.,' 

- 1,267 

1,507 

»«« 


1.^ 

2,317 

11,281 

IG,043 

11,471 

' 26,296 

2,30,691 

4,01,241 


22 


40 a 

XII. 


*.* 

» 

Mir 


.309 

. 3SS 

1.250 

.809 

251 

236 

024 

717 

•»n 

*♦* 



XIII., 


n#* 


4 

’ 4M ' 

, 4»118 

6,884 

■ 14,342 

^ r' 80,098 

W 

. 4;4&3 

' . ' 22,357 

20,099 

I .44 


,, 


XIIII. 

3,4(ra 

4.870 


.« •» 

. 013 

■ 1,017 

. iS07 

2,428 

'20,757 

' a 

30,545 

'• 38,85^ 

. 63,678 


***. ’ ; 


**• 

xiiv.;.''.' 

1 21,112 

87,060 



722 

.’|54 

HBOTfl 

iM 

1,677 

812 

.8,337 

3,893 

**1 



t , 

•n 

XIV., 

r • : 

fit , 




, ii«« 1. 



’■ i 






«,8® 

20,370 

W,70fi 

XLVI. 

,K ^ 

^ ;v 

Sfifc' ' 

^*4 

'!' 1 

*<* 

' <ri* 

' ■- W -f' 
;■ ' > 

■■ 

■f , »*4‘ j 

V 

. **V 


«4* ■’ 





xiyn. . ; 


M 


^',6^14 


1 ' .’■'S’r 

jwyiSNH 



!' ' ■ ■;> 'if > 

- '.fc ' J’’* 

s''-'*' f 

8495^ 

. • ' J 

, 154,^6 

' , r' 

H 

tow.; 

' J ' ' - ■ 






‘ .’ll 1 .If ■‘'■'I ^ ■' Va'y :-■ v''^. 
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APPENDIX 


Siatemei/it showing the quantities of the principal articles of merehandisei Sfo., earned^ and the receipts 





ASSISI FB COFP\Nll S— concZI 





RoiClLKHVIfn Iv-UU^UY 

Assam 

Hn HianwisB Tur IfiziM s 

FCis HiGHiTEaft 

CliBSiflcation 

ABTICLL3 
















K umber 


Quantity 

Receipts 

Quantity 

Bccl ipts 

Qu mtity 

Receipts 

Quantity 




1884 

IBS'? 

laai 

1S86 

1SS4 

188'' 

189 i 

ISS 

1884 

1 85 

1881 

1885 

1884 

188^ 




Tons 

Ions 

Rs 


Tons 

Tons 

Rs 

Rs 

Tons 

Tons 

Ps 

Pg 

Tons 

Tons 

I 

Ammils livings (f)r8ak) 

ho 


11 


ISO 

12S 

123 

lOS 

XdO 




9 93" 

8 

r 

II 

Borax 



6J 


38" 







1 114 




ITI 

Chios and Rattans 



1 


7 

rs 

OS 

38) 

327 



• 




IV 

G loutcbonc 






40 

G 

6S( 

836 







V 

Chmebe and J ip ineso ware 


% 

6 

4 

6b 











VI 

Coal and Coko 






19,j97 

3rai6 

GO 186 

9S ''Ci 

302 

2P0 

1019 

921 


1 

vn 

C otton. Raw 



1 


1 

1 


5 

1 

100 

no 

1122 

123S 

2 604 

1970 

VIII 

Cotton Manufactmed 


1 

5 

9 

51 


11 


304 

1270 

2 833 

l'’823 

32 573 

260 

22) 

IX 

Ding’S and ■Medicines 


1 

11 

7 

li 

11 

7 

183 

114 

403 

448 

3 817 

4 27" 



\ 

Diemg Materials 



3 

3 

31 





3f9 

378 

23 2 

2 423 



XI 

Baithenwaic and P rcchin 






22 


111 

S9 

J7r 

130 

6110 

5 3^ 



XIT 

Tibious Piodncts 



2 


1( 

Cl 

48 

993 

U3jl 

83f 

863 

6 780 

( 289 

23" 

20) 

XIII 

Fiuits and Nuts 


3 

21 

2 

1 

1- 

2 

ijJ. 

2b7 

2 L3 

3OJ0 

21 718 

2” 508 

563 

Df7 

XIV 

Gram ind Pujsts 


lU 

3C<1 

3)0 

f 7Gu 

3<)3o 

4 9«)n 

2'"0 0 

34 506 

25 029 

r sij 

119 is 

83 6'’ 

3 818 

4,79C 

XV 

Gi ms ai d Pesins 





1 

7 

10 

Gl 

8'’ 

81 

8 

/Oo 

bO 



\VI 

xvn 

H (Ils and bl iib 


1 

3 

G 

10 


1 

3 

10 

1 623 


10(9 

4uCl 

-2 

10 

HoruE. 



1 


4 









XVII I 

I ae 








1 


la 

7 

uo 

C-i 



XIX 

L alhci 


- 

t 

7 

Jn 


1 

6 

3 

7o 

603 


7 2k 



xy 

I quois 


r 

(o^ 

4tj 

9S2l 

0 

SS 

IMO 

1 It 

SCO 

o^J 

3 8 

78 

6 

5 

xxr 

Mil 



3 

1 


J 

J 

n 

9 







NXIT 1 

Metals intl M i i oi ups of 


r 

27 


Mo 

1191 


9n 

sn 

2( ) 

4^ 

19 ^1 

V7 


-6'^ 

Win 

Uh 


q 


S2 

3 

61 

J 

1 If 

10 

81 j 

88) 

( J1 

6 884 

33 

14 

vxtv 

Oi nil 










3 


ro 

4 



\\v 

1 Punk ai K Ion 

i 


d 


31 





91 

u7 

97 s 

936 



XWI 

Pi 0 visions 



<3 


IS 

sri 

67 

{ a-j 

7(8J 

642 

6 

G'-lJ 

G%1 

r 

2f 

XWTI 

sut 


112 

8b 

lol 

3CJI 

SI 

121 

i (01 

on 

18 2% 

19 3. 

, 710 7 

7S 18- 

19% 

1 1 9^2 

XXVIII 

Siltpttie &o 





1 











XXIX 

Seeds 


Sc 

93 

lOJ 

I 1011 

fi 

81 

G 8 

fiOCi 

20S17 

19811 

818C« 

82932 

3311 

2150 

x\x 

bilk 





1 





0 

Ifl 

1 21'’ 

^ 469 



\XXI 

Bpiecs 


2 

2i 

) Ij 

1 II ) 





103) 

2 630 

I €935 

0378 

2 d 

[ 217 

xx\n 

Stone and Maible 


4 

6 S'] 

* 11 

ISM 


ni 


111 

137( 

12% 

6931 

6«40 

178'' 

2024 

XXXIII 

Sugar 


S 

20^ 

1 37 

7n{ 





1329 

139fi 

) 8 804 

1 975fl 

65^ 

1 710 

X\XIV 

Tea 


1 

61 

i' 1C 

20& 

2,9/(J 

S,36£ 

1 3l3"fl 

1 30181 

20 

24 

t 28S 

I 911 



\xxv 

lobacco 

• 

4 

2( 

1 4i3 

108 





327 

151 

1 293*' 

397-2 

1£ 

) 28 

XXXVI 

Vood 


2 

i 1,231 

1 4 

1707 

7oS 

1 ir 

1 3,191 


10101 

82SC 

\ 2C78S 

1 24 m 

3,095 

r 2m 

XXXVll 

Vool 



zi 

J S 

16C 





r 

127 

^ 1065 

^ 1,68l 

5 

r 3 

xxxvrii 

All other Articles of Morchindise 


392 

l 40,011 

J l,C9l 

L 48,136 

92' 

l 3^C 

) a^bOtj 

< 2621 

2 2% 

2 69( 

1 2b,6Ct 

p 30,06C 

8,92] 

L 11437 

XXXIX 

Baik (lanmng) 

• 


1 

J 

1 i 

1 13 




« 







XJ 

Cofltt 

« 


J 

t 

IC 


V 









' XLI 

GoYPiimient Stores 




i J 

1 Bt 


» 



1,2*5 

1801 

J 13 46^ 

i 23375 



XbH 

Manures 

* 



1 

S 











\hlll 

Vegetables ,* 

* 

6( 

) S3j 

9 S7( 






771 

691 

i 6,39. 

4 4,99( 



XLIV 

Cbunawi and Lime 

* t 

] 

t: % 

it I 

2 dj 









ei 

5 818 

inv 

Hay mi Straw mi Giase, ko* 

« 






I4i 


1,22( 


91 

J 

29: 


i 

xiiVr 


* 



tit 






66,681 

t 4A41I 

5 21,17 

1 1,43 B2( 



xx^vir 




» « 

Wt 






4i 







S 




B: 








" 


«ti 



4 ? 

? . At 1 


1 m 

i- ^ 


i iAM 


r *,92 8ft 


f iWi^Oi 

1 5,!ia,B0 



1 is0 














1 





AKPEIIDIX. 


XI 


ihef^fOvn> on fhe several Railways for 1885, as compared with the similar results for 1884 — conoid. 


NATIVIi 8TATI S 



1 






a 





" 





" 


Tsa Gjjexvab's. 

BaiTlrj60AB 0OKS2X 



Mzbobx 



TcnnnoBT 


UkJPM&k PjiaiA£A. 



Baceipts. 

Quantity 

Eaceipts. 

Quantity 

Boceipts 

Quantity 

Receipts 

Quantity 

Rccupis 

ClaBsifieation 

Number 

1881 

1886 

1884 

1885 ' 

1884 

1885 

1881 

1883 

1884 

1885 

1884 

1881 

1881 

1886 

1881 

1S85 

1881 

1886 


Bb 

Bs 

Tons 

Tone 

Ss 

Rs 

Tons 

Ion3. 

Bb 

Uh 

Tong 

Ions 

Rb 

Rs 

ions 

Ton<? 

Rs 

Rs 


29 

w 



1 

■ 

1 

1,300 

■ 

■ 

1 

8 

a 

21 

3 

1 

3 

212 

I. 



1 

2 

8 

22 









• 

2 

I 


It. 

III 

»•« 

•• 


• t 




2 


n 

28 

30 

185 

46 

131 

40 

133] 

III. 


«»• 

■ 








• 


1 



• 


■ 

IV. 

i a 

M« 

10 

12 

165 

210 





r 





« 


■ 

V 

I 

1 

4,739 

3 376 

3,1SS 

3 724 





12 

6 

CO 

22 

m 

888 

133 

dSSl 

VI 

d.6ii 

3 052 

35,881 

10 310 

2 89,160 

167 68/ 


19 

38 

80 

172 

206 

609 

100 


2 


■ 

VII 

73a 

629 

1,202 

1,233 

12 4d1 

11,480 

1,106 

1,375 

6,031 

7,957 

728 

BOO 

2 055 

3,tt 

20 

323 

40 


vni 



01 

60 

831 

621 


81 

340 

631 

43 

37 

110 

10 ) 

7 

00 

11 

126 

I\ 



48G 

64( 

3,98 < 

3,007 

170 

lo5 

679 

52b 

0 b8 

410 

i,no3 

loS[ 

13 

111 

2 r 

171 

X 



2 

4 

2 C 

10 


21 

60 

rJ 








20 

XT 

( 172 

410 

1387 

1,101 

Blh 
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RAILWAYS IN INDIA 


BY 

Colonel P. S. STANTON, K.E., 
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PART 11. 



OAIiOTJTTA: 

PBINTED BI the SOPBEINTBNDBNT OE OOVEENMENT BKINTING, INDIA. 

1886. 








The following lengths of Jiailway have been op ened to public traffic from 
the 31st March 1886 to date ; — 


Date. 

j Itailway. 

From 

To 

MOca 


lat April 1886 

Indian Midland . 

Cawnpore 

Chaura 

42 


^0* * 

His Highness the NiziaQi’s 
Guaranteed, 

Secunderabad . 

Warangal . .j 

87 

1 

8th do. 

Tirhoot (Kosi Extension of 
the Assam- Bchar). 

Jhanjarpore 

Nirmali . 

« 

20 

For goods traffic only. 
Of tins length, 14 miles 
from Jhanjarpore to 
Gongnreria opened for 
passenger traffic on 6th 
May 1886. 

16th June , 

Cherra Poonjee 

Companygauj . 

Thariaghat . { 

6i 

No. 1 Section (Locomo* 
tive Une). 

I6th do. 

Darjeeling-Himalayan 

Darjeeling 

The end of Cart 
Bond opposite 
Government 
School. 

i 


16th August . 

Oudh and RobilkLand 

Left Imnk of Ganges 
Canal near Jawaia- 
pur. 

Hardwer . 

St 


26tli do, . 

Bilaspar-Etawa 

Eatni 

Umaria . . 

1 

87 

For coal traffic only. Will 
be opened for pnhlio 
traffic in October. 


Simla^ Both September 1886. 
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ADMINISTRATION REPORT 


ON THE 

RAILWAYS IN INDIA 

POE 


PART II. 


CHAPTER I. 


IFuel. 


T he surveys and works in connection with Railways constructed or in pro- 
gress were dealt with at such 

Lines under survey. Works in progress. , , , . t> a t at* j. at • <• 

length in Part I that nothing of 

importance remains to be noticed under these heads. The few capital works 

of interest not mentioned will be found alluded to in Chapter IV of this Part, 

in which the Capital expenditure on the different lines is dealt with. 

2. To the Notes on fuel supply and consumption in Part I may be added 

the following extract from a later report of 
Dr. Warth, in charge of the Coal Explora- 
tions on the Punjab Salt Range which for the future is to be known as the 
Baudot Collieries.^* It will be seen that the latest information gives greater 
promise of coal than was before anticipated : — 

The excavation of coal at the Baudot scarp has been continued. Brift No. 27 has 
now come into a really compact portion of the seam with good coal 33 inches thick. 

Another new drift, No. 43, has also come into the good coal at least 30 inches thick. The 
regular continuance of from SO to 36 inches of coal along the Southern Baudot scarp has thus 
been still further demonstrated during the past month (May 1886). 

3. The statement of Indian Railways constructed and in progress, with the 

dates of opening of the different sections, 
their mileage, sanctioned and open, and 
some of the chief points of note in their past history, will he found in the ap- 
pendices, pages xoviii to clix, 

4. As the completion of the Portuguese line is a matter of great impor- 
tance to the Southern Mahratta Railway, 
a few particulars regarding it are here 
extracted from information kindly supplied by Mr, Sawyer, the Agent and 
Chief Engineer of the Portuguese Railway Company. 

Marbom Wbrks»-~-lix spite of the difficulties which have arisen from time 
to time, the construction of the break- water and works for the Mormugao 
Harbour have been rapidly pushed forward. The break-water commenced on 
Xst November 1883 Had, by the end of April 1883, reached a length of 677 feet 
when work was dosed for the season and the quay Wall had been oommmioeA 
The report for the year 1885-86 shows that the quay wall had, up 0th 
Eebru^ 1886i hem bompleW, for a length of 896 feet, leaving feet only 
to complefe ife mtenAq^^lOngth'i ' 

Thelengihj:^ ;^;l||^^k-^^ 1st April 1886, been ; up to 


Bailways constructed and in progress. 


West of India Portuguese Bailway. 
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2 


The following paragraph, quoted from the report of the Chief Engineer, 
dated 26th April 1886, will he read with interest : — 

Though not falling within the time under report, it may he appropriate to note here 
that the S. S. 'We^ihoume from London, was the first to come alongside the new quay. 
She drew at the time 2% feet 9 inches aft, and took up her position at No. 1 Berth to dis- 
charge a heavy weight under the 25-ton crane. There was a heavy swell outside, owing to 
strong north-west winds having prevailed during the afternoons of the previous three days, but 
the Westboume was so comfortable at her berth that she completed the whole of her discharge 
there. 

Bailvoay Works . — The line from the frontier to the sea is 61 miles. Taking 
this in two divisions, the first or lower division from Mormugao to mile 41 is 
rapidly approaching completion. Seventeen miles are already in thorough 
running order, on five the road is laid, and on the remaining nineteen all the 
heavy works are completed, except two bridges ; and the permanent-way is 
now being laid. 

The second, or Gh^t division, is from mile 41, Sonali temporary terminus, 
to the frontier. The heavy work on this division consists of masonry and tun- 
nels, on both of which very good progress is said to have been made. 

The following figures will give some idea of the work done. There are 
twelve tunnels from 150 to 838 feet long, the total length being 5,209 feet. 
On the 1st April 1886, 4,004 feet of heading had been taken out, leaving 1,205 
feet for completion. The total excavation from these tunnels, exclusive of the 
heading, will be 72,054 cubic yards. XJp to 1st April 1886, 18,492 yards had 
been taken out, leaving 53,562 cubic yards to he done. 

The tunnels are almost entirely in rock ; lining is required only for a cer- 
tain distance at the entrances of some of them. 

The line from the foot of the Ghikt to the harbour will, it is expected, be 
quite ready by the close of the monsoon of 1886, and there is every probability 
that it will be ready throughout by the beginning of 1888. 
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CHAPTER 11. 

PERSOOT EMPLOYED. 

(SCHOOLS-NATiVE DRIVERS AND SHUNTERS-EINl EUND WORKING- 

PROVIDENT FUNDS.) 

^OHOOIiS. 

In the following tables are given details of the number of children of 

. , Railway employes and also of apprentices 

Bailway. Local and District Schools. , i ii. j • i i j. x i 

and workmen attending schools, together 
with information regarding the Government grants, Railway grants, average 
school fees, and annual expenditure : — 


Hailway Schools, 
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1 

90 
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14 

7 
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71 
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Local and District Schools. 
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Northern Bengal ] ‘ 
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Namber 

of 

Schools. 


AtTENDASGE, 


Gaiiisssa'. 


Nomber 
on the 
Bolls. 


41 

18 

m 


e 

16 

86 

18 
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WOBKUB ir. 


Average 
daily at* 
tendance. 


32 

U 
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5 

lb 

64 

IS 


Number 
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Bolls. 
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Average 
da|Iy at- 
tciidance. 


ANNUAL CONTBIBUTIONS. 
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0,142 


84 

886 

1,8^ 




4 


ADMINISTRATION REPORT TOR 1885-88. 


2. The number of ^Railway schools for Europeans and East Indians 


East Indian. 


includes two joint schools at Aligarh and 
Ghdziahad to which contributions are made 


by the Sind, Punjab and Delhi (now incorporated in the North-Western) and 
the Oudh and Rohilkhand Railways. The amount shown under “ Total annual 
contributions ’’ does not include the Municipal grant and other subscriptions 
and donations to the school at Eaneegunge amounting in all to B238. 

English schools, aided by the Company and receiving grants-in-aid from 
Government, have been established at the following places : — Howrah, Ranee- 
gunge, Asansol, Madhupur, Sahebgunge, Jamdlpur, Dinapore, Buxar, Moghal 
Sarai, Cawnpore, Tdndla, Aligarh and Ghdziabad. An estimate for a school- 
house, to be built at Sahebgunge, has been sanctioned, and proposals are now 
on foot to build suitable school-houses at Dinapore and Buxar. Native schools, 
similarly aided by the Company and Government, have been established at the 
following places: — ^Howrah, Raneegunge, Asansol, Rampore Haut, Saheb- 
gunge, Jamalpur, Moghal Sarai, and Tiindla. 

In addition to the above, 18 native adult schools have been established at 
locomotive stations ; the grants-in-aid of four of these are made from the Com- 
pany's fine fund, and of the remaining fourteen from the general revenue of 
the undertaking. 

Apprentice schools have been provided at Jamalpur and Allahabad. 

The 18 native adult schools receive no aid from Government. The Com- 
pany’s grant amounts to about three-quarters of the total receipts, the remain- 
ing quarter being derived from school fees. 

The negotiations for the direct purchase of the Oak Grove Estate for the 
Mussoorie Hill School were at a stand-still in 1884, owing to there being a 
risk tliat trouble might arise in the future with regard to the Company’s rights 
to lay a line of pipes across certain land intervening between the estate and 
the Mossy water-falls. This difficulty has been satisfactorily settled, and the 
estate has been purchased from the original owner at a cost of R30,000. An 
estimate has been prepared to cover the cost of the water scheme amount- 
ing to R25,132, and it is the intention that a new School Committee shall be 
formed consisting of the Agent, the Consulting Engineer, and three heads of 
departments. . 

A deed is under preparation vesting the present and future property of 
the school in the Agent, the Consulting Engineer, and the Comptroller General, 
in compliance with the conditions laid down by the Secretary of State that 
R2, 00,000 from the reserve fund of the East Indian Railway Savings Bank 
should be made over in trust as an endowment for the hill school (on the 
understanding that the revenue of the undertaking be rendered liable for any 
sums due by the Savings Bank which the Bank may be unable to pay), and 
that the property of the school should be vested in trustees, the majority 
of whom should represent Government. 


Doubts having been expressed as to whether the scheme is likely to prove 
a success, heads of departments were requested to ascertain the number of 
children likely to attend. The result of the enquiries would go to show that 


the school, if established, will he very successful. A question also having’ 
arisen as to whether the children of East Indian employes would he eligible for 
admission, it was pointed out that in the Code of Reguhafticms for 

■Europim %5hool8 in Bengal, the he to signify any. 

person of European habits and Kfej and It was that this 














CHAP. II.— PEESOITS EMPIOTBI). 


Mount Ahu School. 


§■ 


the Mhow and Neemuch Schools and for the Bdndikui Anglo-Vernacular 
School, The grant for the English school at Bdndikui has also been increased 
from R60 to BlOO per month from April 1886. 

The Night class for Apprentices of Central Shops is under the Head 
Teehmcal Schoolst Master, Railway School. The number of 

names on the rolls was 29, the average 
attendance 20-76. The Head Master reports fairly on the progress of the lads. 

The average number of names on the books was 29, and the average 
Dramnp class for Appreniices, attendance (wMch is Only reduced by lads 

Central Shops. being abscut on leave) nearly the same. 

The greater number of the senior lads are now fair draftsmen, capable of making 
working drawings and to some extent designing machinery ; the junior lads 
have been making fair progress. 

Two of the Railway Schools at Ajmere, shown in the return of the Bajpu- 
tana-Malwa Railway, are intended for the employes both of this Railway and 
of the Bombay, Baroda and Central India Railway. The grant (E4,8S1) made 
to the Local and District Schools by the Rajputana-Malwa Railway includes 
B67-8, being the Government grant to the United Presbyterian Church of 
Scotland Mission School at Bdndikui. 

There were 24 children of the Rajputana-Malwa Railway employes at- 
tending this school during 1885. The 
Mount Aiu School. Railway grant for the year amounted to 

R3,884, and the average school fees to B3,435. The school is at present at- 
tached to the Lawrence School, but it is eventually to be placed on an independ- 
ent footing, the Government of India having approved of a scheme for the 
establishment of a separate Railway school at Mount Abu. An estimate 
amounting to El, 10, 000 has been sanctioned to provide a building, furniture, 
&c. The work will be put in hand as soon as funds can be conveniently made 
available for the purpose, and the expenditure will be debited in the proportion 
of one-third to the capital account of the Bombay, Baroda and Central India 
Railway, and two-thirds to the capital account of the Rajputana-Malwa 
Railway. 

4. There is a Night school at Narculdanga for native drivers, firemen, and 

workshop people ; another has been open- 
Baatem Bengal. Bougong OB the Central Section. 

6. There are Day schools for the children of European employes at Lahore, 

Mooltan and Sahdranpur'. The total num- 
i.rt.staa.Pmi 3 abanaDdM. children on the boohs was 61. 

and average daily attendance 47’ 2. At Mussoorie there is a boarding school 
supposed to be for both boys and girls, but the number of the latter is small, 
sometimes one only being at the school. 

There are schools for native adults and apprentices of the Locomotive 
Department at all the engine -changing stations. The number on the rolls was 
641, and average daily attendance 281. These schools are intended chiefly for 
the education of native drivers. 

■ 6. The school at Rawalpindi for teaching menial staff sufficient English to 

- ^ qualify as brakesmen and native guards 

t© lujja or ©rjtt. was olosed, as the daily attendance was not 

sufficient to warrant its maintenance ; there were no other important alterations. 

: 5?he l^ope^ and QchoolAat Mepltan, Sukto and Sotri 

■' .'Which were attended hy,children;'of ''Bail-' 
V. ‘ , way . employls . ,,w:^e • monthly 

feoii, ;afe B2 per ^ ohild;^# 

ohil^h^'ol J3^vh employ^, 


Eastern Bengal. 


Late Sind, Fmigab and DeUii. 


Late Bissjab Horthem. 
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ADMIi^ISTEA.TION' EBPORT FOR I88S-86. 


Tlie contributions to the native Locomotive staff night schools, during 
the year, were as follows 


SuUur 

K 

ft 

ft 

ft 

. 360 

Jdcohabad . 

ft • 

t 

• 

. m 

Eadlian 

t 

ft 

ft 

ft 

. ISO 

Kotii 

ft * 

ft 

ft 

. ISO 

Keti 

• 

* 

ft 

ft 

. 180 


Tirlioot 


8 No application was received to re-open the school for the education of 

European and Eurasian employds closed 
last year in consequence of the small 
number of children, and the only schools that were open are the Night school 
for native guards and drivers and the Native school for children of the Native 
employes of all classes. Both these schools were fairly attended. To encour- 
age the men attending the Night school, three prizes of E15, BslO, and fi5 
have recently been offered for the best progress made. 

9. The following Schools have been 
organised on this Railway : — 


Northern. Bengal. 


Euiopean Bay School at Saidpur. 

Middle Class School for Natives at Saidpm. 
Native Gills' School at Saidpar. 


Native School at Sara. 
Ditto at Teesta. 


Although the attendance at the European Day School has latterly improved, 
the school scarcely receives the support that might be expected. At the 
last annual examination, one child attained to the 2nd standard, five children to 
the 3rd standard, and two children to the jth standard. 

A feature of interest is the oiganisiug ot a school for Native girls at 
Saidpur, whore literature, mathematics, history, geography, and needle-work arc 
taught. 

There is also a Night school for employes of the Locomotive and Carriage 
and Wagon Departments. The number boinc on the lolls was, however, only 
20 as compared with 45 during the previous year. 

There is a Government Boarding School at Kurseong for the children ot 

Europeans and persons of European 
descent in the service of Government. 
The school was primarily intended for the children of European employes on 
tiio State Railways in Bengal, but its advantages were subsequently extended 
to the children of employes m the Public Works, Telegraph and Police Depart- 
ments. The number of children of Railway employes attendmg the school 
during 1886 was 27, and the average school fees received £340. 

The scale of monthly fees charged is as follows : — 


Chss 

I 

II 

HI 

IV 


Paiints’ income. 


Pee 

S 


a 

130 .md under 

ft ft 

. lu 

ISl to SOO 

ft ft 

. 12 

201 to 800 . 

> ft 

. 16 

Above 800 

« 

. 20 


10. The expenses of the RaEway schools for Europeans and Eurasians 
Madtae. include £764, rental of buildings at Rdi- 

chur, paid to the Great Indian Peninsula 
RaEway. Th& total outlay is divided between these two Railways. 

TheRaEway schools connected with the Madras line are now seven in 
number, a new one having been opened at Timpati in AprE 1883. 

11* There are no RaEway schools, but the ohEdren belonging to the 
Sotttii employ^ attend lo(^ schools at the prin- 

cipal stations. The South Indian Railway 
does not find it necessary to oontribute to ahy of the district soho(5to. 
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12. The Khaadwa Eailway school, which is jointly supported hy the Eaj- 

Great Indian Peninsula. putana-Malwa and the Great Indian Penin- 

Khandma Station Eailways, is inoludcd with the schools 

belonging to the latter. The annual contribution hy the Rajputana-Malwa 
Bailway amounts to B618, the school fees to B135, and the expenditure to 
B618. 

13. The school at this station was established in 1878 and has since then 

BomTjajr, Baroda and Central India done Well. The total number o£ children 
raiei station bome on the rolls on the 31st March 1886 

was 52 ; on 31st March 1886, the number had increased to 57. The school is 
supported by fees and by the Company, the cost of the teaching staff, m,, B246 
per mensem, being borne by the Company. It has been registered for Govern- 
ment inspection, and the Government grant-in-aid earned during 1885-86 
amounted to B523, which was an increase of B186 on the grant of the previ- 
ous year. The balance in the Bank to the credit of the School Pund, on Slst 
March 1886, was B833-2-7. 

This school was established in January 1884. On the 1st April 1885, 14 
^ , c children attended the school ; these num- 

hers remained the same up to Slst Decem- 
ber 1885. On Slst March 1886, the number had increased to 36. The teach- 
ing staff consists of one head mistress on a salary of ElOO and an assistant on 
E15. On the 28th December 1885, the school was examined by the Govern- 
ment Educational Inspector, and his report is very favourable. The grant 
earned was E136, which, on 12 children presented for examination and these 
in the lower standards, was very satisfactory. 

The school is at present working up to Standards I, II and III, but the 
children can, if necessary, be taught up to Standard YIII, and also French and 
Music. 

14. In addition to making a liberal grant to the Diocesan and other schools 

at Naini Tal, St. George’s College at 
oudh and BoiuiWiand Mussoorie, and the High School at Allah- 

abad, the Company aids the parents with advances towards providing an outfit 
for their children. It also gives a grant of E25 per month to the joint 
Railway School at Aligarh, attended by 14 children of its employes, and pays 
the salary at the rate of E45 per month of the school-mistress at the Charbagh 
Railway School, attended by 18 children. 

16. No schools for the Railway employes hare yet been organised, but steps 

Beng.la«.dWorth.W«rtern ^ “ «>mmunioatioil 

with the Collector of Gorakhpur, to get a 

school established for the European and Eurasian children at that station. 

16, The children of Railway employes are educated at different schools, hut 

_ „ ^ ^ most of the native children are educated 

His Higlmsss tliQ isriaam’9. ... ht t.i i. n j. i . t . 

m the Mahbooh College, to which mstxtu- 

tion a monthly contribution of 4 annas for every child of a Railway employ^ 
attending the school is made from the Pine Pund. There is no separate Rail- 
way school at present, hut the question of establbhing one is under considera- 
tion. 

17. The Railway School at Ghadechi has been registered for annual grant- 

^ , in-aid examinations. The Government 

grant-in-aid amounts to E115. 

During the year estimates amounting to R5,546 have been sanctioned 
hy the Committee of Management for constructing a school with achocd-mistress, 
quarters and out-houses for the schooh 


Oudh and BohiUchaud 


Bengal and Horth-Western 


His Highness the Hiaain’s. 


Bhavnagar-Qoudal. 
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ADMINISTRATION REPORT POR 1885-86, 


ters. 


Native Drivers and Shunters. 

18. Tlie following paragraphs extracted from tlie reports submitted by the 
TrAining of Natives as Drivei;s and Shnn- officers of the several lines concerned 

give detailed information regarding the 
progress that is being made on the more important railways in the matter of 
training Natives as drivers and shunters. An abstract of the total number of 
men so employed was given in Chapter VI, Fart I. 

19. On 31st December last a staff of 233 Native drivers and shunters was 

employed in working goods and ballast 
^ ^ ^ trains on the usual sections of the main 

line, as well as mail and mixed trains on the Gya State line and mixed trains 
on all the branch lines of the “ Undertaking,’* 

Sanction has lately been accorded to Native drivers assisting 800 ton trains 
between Asansol and Gidhaur, and working mixed trains between Sutna and 
Jubbulpore, thus proving that the employment of this class of men is deve- 
loping. 

Daily attendance at the various running .shed native adult schools is 
insisted on for all classes as they can be spared from work, so as to qualify 
them in reading and understanding the vernacular time-tables, circular orders, 
and all printed notices issued for the guidance of the Native staff. 

With a view to induce Native teachers to take greater interest in their 
pupils, prizes in money are to be offered at the end of each year, payable out of 
the school-fees realized, based on the attendance of the scholars and the pro- 
gress made by them. 

The pay of Native drivers employed on branch lines is E21 per month, 
and on the main line B22-8 to B30 per month. Native shunters receive from 
it 15 to B18 per month. 

The following statement shows the saving in the cost of drivers, shunters 
and firemen’s wages effected through the introduction of Native drivers, shun- 
ters, and firemen froih April 1875 


Period. 


From April 1875 to June 1885 


sR. a. p. 


liGss amount of^good. conduct money 
and sick leave pay allowed to 
Native drivers and shunters .8,870 15 8 


July 
August 
September 
October 
November 
December 

lioes amount of good-conduct money 
and aiek leave , pay allowed to 
N ative drivers and yard sbuntem 
, during tb© half yek , . * 

Leas premium paid= to feaf 


rm 

.1,952 0 0 

10,882 15 

8 

1885 . 

♦ ♦ t 

45,001 10 

4 

V 

« • « 

41,344 11 

3 

• 

« » * 

46,369 5 

1 

• 

e « i 

45,980 8 

9 

W * 

t ' m * 

46^8 18 

7 

* 

* . « ' a. 

43,036 14 

5 


SSS IS u 
0 0 


!| ■> ' ' -■ 7 ' I I ' ' 


Gross amount 


38,8* 469 5 4 


MS.1S1 14 6 


8% U 


Net Saving. 


R 


a. p. 


38,69,646 5 8 


1 } , 




' 'n, - ->■ .. 'Si _ . 
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Soutlieni'Hahrattai. 


Eastern BengaL 


' 20. As shunters, the Natives have given general satisfaction on the different 

districts ; hut as drivers, their progress is 

Bajjputana-Malwa. i. i x -nr i . 

slow. There was a school at Phnlera to 
teach them, hut the running staff has been so steadily employed during the 
year that it had no time to go to school. In case of necessity some of the 
shunters are allowed to go out on the main line. 

21. Attention is being given to the selection of Natives of intelligence for 

appointment as second firemen; those 
already in the service, who appear unlikely 

to become eventually fit for promotion to first firemen and shunters, will he 
gradually replaced by men of superior stamp. 

The Agent observes that in the present incomplete state of the Company’s 
undertaking, it would he difficult, owing to absence of facilities, to do more than 
has been done in the employment of Native agency, but that at a later period it 
may be found expedient to establish classes for teaching the requisite amount 
of English to enablej Natives to qualify as shunters and drivers. 

22. The drivers are reported to have, on the whole, given satisfaction, and 

with a view to give the Eoremen a personal 
interest in training the Native staff, a 

premium of R25 is allowed for each man trained and certified after examina- 
tion as fit for promotion to the post of driver. 

The pay of Native drivers and shunters on this line varies from R20 to 38 
and R16 to 30 respectively. 

23. The whole of the branches of this line, both broad and metre gauge, 

late PTa^jabJSrorthMn. 

1886. 

The whole of the shunters and firemen were Natives, and European 
drivers were only employed in working trains on the main line between Lahore 
and Peshawar. The proportion of Native to European drivers on the line on the 
31st December 1886 was 1 to 2, the same as at the close of the previous year. 

Schools, with Native school-masters in charge, are established at the Engine 
changing stations of Rawalpindi, Jhelum, Wazirahad, and Lala Musa for the 
instruction of Native drivers, shunters and firemen in English. The attend- 
ance of drivers at these schools is fairly satisfactory, being a daily average of 
6*37 out of a total strength of 20 ; the attendance of the firemen and cleaners is 
37 '45 out of ajtotal strength of 143. 

The general results of the employment of Natives as drivers, shunters, and 
firemen continue to he satisfactory. 

The pay of drivers varies from R33 to B42, and that of the shunters is R22 
per month, with the exception of two men who get R24 each. 

24. In the year 1884 night shed schools existed at Sukkur and Jacohabad 

Late Indas Valley. Changing Stations for the tuition 

, ot the Native running staff. 

During the year under review additional classes were started and kept up at 

Reti, Eadhan and Kotri with fair average attendance. 

A revised set of rules for the Native running staff was issued during the 
year [under [report. : These rules, it is hoped, wiE he hotter appreciated by the 
men, as they are brought on from daily to monthly wages .on incremental scale 
with slightly increased rates in pay and overtime. The rules are also calculated 
to encourage the staff to greater eooEomy in the consumption of fuel. 

The pay of the drivers is B30 to B45 and that of the shunters B22-8 io E25. 
26, ; There has not been a greaf increase during the past two years, as thq 

stafi? has been sufficient fp^ local and 
goods trains ; one additional driver was 
'jeepore, Branch.; '/V: 
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There are two firemen fit to promote to shunters when the time comes, 
and in the erent of more goods drivers being required, one of these men will be 
put into the placQof the shunter who would be promoted. 

All trains on the Hajeeporo Branch are worked with Native drivers since it 
was opened, and the work has Ijoen done satisfactorily. 

No alteration has been made during the year in the mode of training men 
to become drivers ; the old rule of promotion from cleaners to shunters and 
drivers, after the men have been carefully examined as to their competency, 
has been maintained. 

Some improvemcmt lias been made during the year by most of them in 
regard to saving coal and oil, which, as a rule, they do not excel in, but now 


as they are beginning to find out that money can bo made by saving, they are 
all doing their best to do so. 

Sev(‘n failur(‘s of engines in charge of natives have taken place during the 
year, but none of them w<*rc very serious. 

Tlie work of these men has been very satisfactory and no efforts have been 
spared to encourage and teach them. 

The pay allou ed is for drivers B2G aud R31 , and for shunters BIS and B20. 

20. On the Norlliern Bengal State Bailway, the Rungpore and Dinagepore 

Branches have been worked entirely by 
Native drivers ; they have also been em- 
ployed in working goods trains on the main lino aud shunting at Siliguri, 
Saidpur, and Sara. Tlie KtUiiiia-Dliarlla llaihvay has been worked entirely 
by native driv<ns as in previous y(‘ais. llie men engaged on tram duty are all 
old engmemeu, and do their work vvtdl as long as all goes right with their 


ISTorilioin Bengal 


♦mgmes. 


The shunters arc of an indill erent class, ami these again are mostly old 
servants; at ]>r(‘seiit ilien* is not a man on the hm' amongst the Native firemen 
who is eonipeieut 1o do sluiiiter*s work. Tin* pay given to native firemen and 
k]ialase(‘s is not siinieient to keiq) them on the line, aud great inconvenience 
IS cxpeiumeed in gelling comiietimt men. 

Mostly all t lie goods and passmiger trains run at night, and the engine 
menial slaJl, who suller greatly Irom fever and cold in the w inter months, 
leave in nunibeis at this time of the year. 

Natives have to work 10 houis dail), Infforo earning overtime, at 21 to 40 
rupees a month. 

Natives are not paid any night or day allowance, Europeans get annas 8, 
12, or lill. 

A night school, as heretofore, has been maintained at Saidpur, and two 
teachers are mnployed to teach Bengali and Uintli. The average daily attend- 
ance has been 20*0. 

The pay allowed to native drivers and shunters is R21 to lliO and El 8 to 
E20j rospectmdy. 

27 . The ]Manager*s report to thij Government of the North-Western Prov- 
inces and Oudh, which is a summary of 
the detailed report by the Locomotive 
Superintendent, runs as follows : — 


Oawnpor&^olmera. 


One Bengali who has been trained on the Hue has been put to work during the year as 
a driver for Branch Tiains, and promises to make a good driver. He has had a good education 
before coming to the Bme. 

Two boys from the schools have become khalasecs* 

Porty boys of from 10 to Id years are at the schools, 

Tfee Native drivers already in servioes will not attend schoo), iixctisiog themselves on 
wprk. 
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Two driven were prosecuted and punisbed for causing serious accidents, and one shunter 
and a fireman for buining tubes. 

One great diawback to the employment of Native drivers is their ignorance of English. 
They cannot lead the Lines clear and are dependent on guards to tell them if there aie cau- 
tious, &c., to be attended to. 

The difficulty of getting boys who have been taught a certain amount of English to 
keep up their knowledge and attend school after houis, when they are employed as cleaners 
and khalasees, is noticed by the Locomotive Superintendent, and on a small line where there 
are no spate men, and when all have to woik as many hours and as many days as possible, this 
must be a difficulty always. 


ETagpur-Cliliattisgarh 


The pay allowed is H16 to R3S for drivers and R15 to S28 for shunters. 

28. The employment of Natives as drivers and shunters is, on tho whole, 

favourably reported on by the Locomotive 
and Carriage Superintendent, the system 

of training followed being the same as previously reported. 

The pay of drivers is E25 to RlOO and that of shunters Ell to E40. There 
are two Parsee drivers, one of whom is allowed ElOO and the other E50. 

29. The Locomotive Superintendent in his report to the Manager states as 

Burma f olloWS : — 

During the year 1885 we had on this hue as follows ; — 


1st b'llf 
2ad halt 


Ditvent. Shnutpcs. 

9 5 

li. 6 


This compaied with 1884 shows an meiease — 

1st h il£ ....1 

2n(lhalf 6 1 

All of the ineiease was made from men trained on the line. 

The icsiilt of the change in men has been a steady fall m the cost of wages and overtime 
as follows : — 






1 I; half. 

2nd half 

1883 cost of wages 

and oieitime 

pel tiam-mile 

. . . . 2*19 

2 29 

1884 

ditto 

ditto 

ditto 

. . . . 216 

219 

1885 

ditto 

ditto 

ditto 

. 186 

170 


In connection with tins question the consumption of coal has been veiy oaiefuDy 
watched and the lesult has been most giatifying, as we find that there has not been any 
increase, as follows : — 

Tuol ponsxwncd per 
1,000 groB3 ton-nulC3» 


lbs 

1st h ilf, 1883, no nature diiveib ......... 131*17 

2ud ditto ditto 162*75 

1st U-ilf, 1884, ditto 134*72 

2ud ditto, sis; ditto 133 81 

Ihi halt, 1885, nine ditto . 119*79 


From the reooids kept, there docs not appear to he anything in special favour of the 
Europeans. Natives appear to have transgressed more in the matter of losing small tools than 
tho Euiopeans, and in cases of detention there is nothing to choose between them so far. 

In the matter of deteniions it may be mentioned that there are only two trains on this 
line mu by Euiopeans at night, the up and down mail, and the majority of the goods trains 
which are worked by Natives and are loaded between 40 and 60 vehicles are ruu at night, and 
the time kept by them generally is, in my opinion, very good. 

Generally the engines are m as good repair for the mileage run as they would have been 
had they been worked by the average Earopean drivers obtainable in this country, and so far 
1 am of opinion that they will not require to come to the works for repair any sooner Um is 
usual. 

In conclusion T can state that the change has been favourable and economical; m 
addition to this there has not been anything like the number of reports of general irregularities ; 
and the fact that we fill half the number of drivers' appointments with Natives and half with 
Europeans seems to act in every way satisfactorily as it keeps both classes in order. 

The salaries giv^u to ITative and shunters axe E50 to E60 and E25 
to ftSO respectively* 


2 X 
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30. Natives of good physique and possessing a fair knowledge of English are 

sent out as second firemen on the engines 
to pick up their trade, and as soon as they 
are fit, they are promoted respectively to first firemen, shunters, and drivers. 
A moonshee is also provided at Madras to teach those of the old and experienced 
Native firemen who already know a little English, so that they might learn 
enough English to understand the time-table and usual telegrams, and thus 
render themselves fit for promotion. 

The following table shows the number of men of each grade in employ, 
and the rates of pay on the 31st December for the last four-and-half years, 
that is, for the whole period since decided efforts have been made to create a 
staff of Native drivers 


— 

Os 31s? DlOEUBKIt 
MSI, 

0]? 31st Degbucbse 
1882. 

Ov 3l8x Dbcbubes 
1883. 

Ok 3l8S Deobsisbb 
1884. 

Ok 3l8x Decbubbb 
1886, 

BM 

0 

s 

1 

525 

Rato of pay per 
(lay. 

i 

"S 

1 

p 1 

; 

Bate of pay per 
day. 

Number of meii* 

Bate of pay per 
day. 

n 

o 

a 

0 

1 

Bate of pay per 
day. 

i 

’S 

s 

1 

Bate of pay per 
day. 



& 






S 


ft 

nrivew . . , 



1 

1 8 

2 

1 4 to 1 8 

8 

1 0 to 1 14 

1 

0 14 to 1 14 

Bhuiitui'a 

2 

1 3 to 1 4 

3 

0 12 to 1 2 

4 

0 12tol 2 

5 

1 

0 13 to 1 3 

3 

0 9 to 1 3 


During the year 1886, 32 English-speaking natives were engaged specially 
with a view to their being trained as drivers. Of these — 

3 lost heart at the last moment and failed to join. 

1 absconded after doing two days^ work, 

9 nhscouded within a month. 

4 resigned after working a month. 

1 resigned after working two months. 

31. The system pursued for training Native lads has been the same as in 

South Indian. previous ycai’s. 

The pay of drivers ranges from B20 to fi35, and that of shunters from B12 
to R19. 

32. The Locomotive Superintendent states that the system of training 

q-reat Indian peninstUa. followed lias undergone no change since 

the submission ot the report for the pre- 
vious year. It will be seen from the following table that there has been a good 
increase in the number employed : — 



1884. 

1885. 

Drivers 

87 

100 

Shunters 

» * * 

• • * 


87 

100 


The pay of the drivers ranges from B80 to E140, with the exception of 
a few special oases in wMoh Parse© drivers of many years* service are allowed 
■ ^ 200 * 




k In Ms report to the Agent, the LooGh 
motive Superintendent states as follows 
? ' W a number of men tmiaed befouebend, aud on the reoelpt, of SS «ddite4 




CHAP. 11.— PERSONS EMPIOTED. 


IS 


The number of firemen and cleaners (men under training) has fallen off, by the promo- 
tion of the others, from 60 to 45. There is no immediate necessity for filling up all these 
places, but it will be done in course of time. 


Oudh and Eohilkliand. 


B4s. At the end of last year, there were 41 ITative drivers and 41 shunters on 

this line, there being an increase of 7 
drivers over 1884, and since the opening 
of the line to Saharanpur there has been a further increase. Most of them 
gave every satisfaction, and did excellent work during the year* 


The whole of the Ballast trains, 75 per cent, of the Goods trains, and the 
Passenger trains on branches have been worked by Native drivers, and all the 
shunting has been done by Native shunters. 


Their education is progressing well, the schools have been fairly attended 
by the younger hands, and as every encouragement is given them, the results 
will, it is hoped, he satisfactory. 

The pay of drivers varies from annas 12 to rupees 1-4, and that of shunters 
from annas 8 to annas 9-6 per diem. 


liate Sind, Punjab and Delhi. 


36. The following table gives the total staff employed in connection with 

the train service arranged to allow of com- 
parison with European staff, It is takea 
back to January 1881, the date of the circular, from which date the measure 
practically commenced on this line ; — 



1881. 

1882. 

European Drivers . . 

72 

63 

„ Shunters 

3 

3 

„ Firemen 

32 

12 

Eurasian Drivers 

21 

18 

„ Shunters 

3 

3 

„ Firemen • . 

16 

6 


146 

105 

Native Drivers , , 

3 

10 

„ Shunters « 

87 

36 

„ Firemen 

205 

229 

„ Cleaners and others 

295 

272 


540 

547 

Total 

686 

652 


1883. 


1884, 


1885. 


59. 

3 

4 

15 ' 

3 

4 

88 

30 

27 

299 

280 


636 

724 


5t 

4 

3 

16 

2 

8 


41 

36 

320 

335 


82 


732 


65 

5 

12 

19 

2 

8 


49 

41 

336 

365 


814 


106 


■791 

897 


The staff may now be considered to have settled down; and although 
Native enginemen are steadily multiplying and increasing in skill, no startling 
disturbance in the relative proportion must be expected untjl the Native con-* 
stituent has been allowed time to improve. 

Schools have received attention, and the position of these instituljons is 
summarised in the table below 
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Mdncatimial Stmding, 


Nmnljer of men who can lead English well 

JDo do. do. little . 

Do. who aie leaining English 

Do. do, do. veinaoular 


1882. 

1883. 

1881. 

1885 

» t 

« * 

41 

65 

8 

36 

34 

84 


10 

325 

360 

65 

n 

63 i 

51 


In addition to tlio recorded results, it is found tliat a large number of 
children belonging to the workmen attend these schools and show remarkable 
aptitude in learning, and a number of them eventually join the service as 
cleaners and apprentices, and in time Government will reap the benefit of the 
measure. 

The practice of giving the running shed Eoremen a small bonus for each 
man trained and kept successfully running works well; it stimulates the super- 
vising staff to a greater interest in the men. 

Nothing remarkable has taken place either in the working or general 
condition of the staff. The principle on which these men are paid differs 
altogether from that which pertains elsewhere. It is to give a subsistence or 
retaining salary to place the man at the bock and call of the Company, and to 
pay 03itia for all work actually performed on the road. 

Tlu‘ following arc tho rates of wages for Native Drivers, Shunters and 
Firemen — 



Ihu 1 



bll LUt 1 




lire Lcn 

‘'Lli'.TlNavJ 

I n- 



hi I SI 4Nirvr 7 ! 

— 


SU7SrA\TirL 

PAl— 

i )1 1 i ) 

t u 0 

mil IS 1 

1 (lij 

I 01 lst\L«, 

0 limit 

pti lUy 

Poi 

1st 2 

3« US 31; J 

Jiid 

. 10 

59 

99 

, 2n(l , 

< , 

9 

19 

did 

i 

Ill 

> n 


99 

, .lul , 

7 , 


99 

4th 

, D 

till 

ij 

9 


, Jt’j 

7 


19 

5th 

Up* 

, » 

“Ui 

11 

» 

9> 

, oth 

s , 

) 

9 

6th 

51 

, (itli 

, 11 

9 

91 

„ (jth 


9 




„ 71 li 

]> 

9 

9 






sill 

1(1 

9 

9 








jj 


99 


Tlu' efloct of Native onginemen’s working may he estimated by the cost of 
wages pel liMin mile, which for tho five years, IbSl to 1885, was — 


Tn 1 hSl 
„ issi 

„ 18SI, 
„ lb83 


a, 

1 

1 

1 

1 

1 


11*3S per tiain mile 
10 7S 
7S8 
7*25 
6 02 


:i} 


II 


Taking the difference between the first and last, or 4*96 pie, multiplied by 
the total train mileage (3,479,007) of the past year, and tho cousiderable sum 
of 1489,874 may be fairly put down as saving for the one year 1886 alone by 
tho substitution of Native for European labour under this head. 

The conduct of the staff during the year w^as excellent. 

80. There are no Natire drivers. Three firemen were promoted to shunters 

sod Horth.WMi»m. 5 *^^8? sometimes do the 

work of drivers. 
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Pine Pttnds. 

37. The following statement shows the transactions of the Pine Punds on 

Summary Of transaobons for the year 

1885-86, and the paragraphs below review 

the salient points in their working 




Bncpiprs 


Expi raiTHai 

4 

Baliiieo 
ittbL Lttdof 

Hailwats 

Bahnce 
on th( lut 
Apiil l8Ht» 

Tmes 

Intoicst 

Iota 

Dub lae 
in cuts 

BefUada 

Total 

SxcuB Tin mu 

1 niput lui Milwa 

R a 2 

Rap 

^ " fet 

R a 2 
uni n it recen 

Rap 

cd 

:R { p 

R a i 

s a } 

N ji th c tem 

12/f7 12 6 

12,002 0 10 

1(2 5 1 

21722 2 

13 176 7 7 

9t 8 11 

11,570 0 6 
1, (8 12 2 

11162 1 11 

I mtciii B ng li « 

4 1(0 
0l2 15 4((i) 

1708 1 6 

78 12 8(0 

6,687 2 f 
1,510 > 2 

i,US 5 0 
UlO'i 0 6 

120 7 2 

2,11 S ( i 

Wavtlha Ciai 

1,027 5 11 

(i) 

216 11 0 

l,Ul U 6 

118 (i 10 

Stirc PsoMrroiu 



12 10 r 

133 10 8 





N*ilh iti « • 

JRR 11 5 

^9 4 9 

U7 6 10 

1 0 0 

n f 10 

2 7 4 10 

lull t 

2 0-4 0 7 

116113 11 

f( 1 1 

3 299 1-) 11 

l,'’87 11 0 

20 11 0 

1,803 9 « 

11)1 6 11 

Northern Bengal 

l,r08 11 J 

1,826 6 3 

or 10 j 

2 1)1 10 9 

1,(36 6 2 

28 8 0 

1,711 11 3 

1,""6 12 ( 

D w i 

0 4 0 

459 10 1 

5 5 2 

4"1 3 ( 

800 0 0 

1 14 0 

Kli 11 0 

It) 5 ( 

Ca\>nport kbncia 
Nvinr Ohlnttf gaih 
Puiina * 

loibat 

17''71> il t) 
28- 8 3(a) 
l.ObC li 0<a 
mi 0 

1 ffil 11 7 
1,172 i OCf} 
1,1(2 1 2 
iJ 12 10 

83 7 4 

!Ii 

3,1 3 2 1 

1 150 11 3 
2,61*’ 1) i 
62 7 10 

"01 0 10 
1,212 0 0 
2,101 12 6 

11 11 0 
13 4 3 
2i 13 9 

712 15 7 
11 1 

2,220 10 2 

2,( )0 2 1 
203 14 0 
212 3 0 
61 7 1) 

Natitb Spates 
rii ivn igar Gondii 

1 352 2 2 

1,380 10 8 

27 16 4 

2 770 12 2 

1,601 5 0 

6 0 0 

1,607 6 0 

1,103 7 2 

Mjb)rc . 

280 4 0 

213 12 0 

0 6 0 

520 6 0 

182 6 1 

28 0 0 

212 6 1 

207 15 2 

Totat 

21,783 0 0 



614'-0 6 6 

28JS1 7 6 

722 16 10 

29,703 7 4 

21,71115 2 


(a) Indadcs mtcicst toi IttSl 85 

Expenditure. 

DisLuisements . 
litfunds 


(6) Inteicht not jet piwe I foi 188o SO 


(c) Includes inteicst ioi 1885>3b 


38. The expenditure of the year is made 
up of— 

S a. p 

. 28,981 7 C 
723 15 10 


Some details of the former are given in the follo'Ring statement : — 


UuiWAia 

Hospitula, 

bid 

tnipl )yts 

Con pas 
filOll itc 
allow iices 
to wilowa 
(t 

cmplojtB 

SdiQolb 

Insljhitcs 
lUalmg 
i:> ns ml 
I ilnariofl 

Bnlwaj 

Guldens 

Spoils 

VoluattOTB 

Miheell i 
noons 





R 

R 

R 

R 

R 

R 

R 

Noith«W(stoin. 

• 

* 

« 

657 

4,481 

2160 

* t 

130 

1,0S8 

4960 

E isttin Bengal 




1,S00 

92 

2206 


ilXl 1 

760 


W udha Coil 




• 


262 

813 


«• 


N illi iti 


• 

28 

* 

49 

90 



» 


Tiilioot 

M 


(«)3bl 


IJO 

297 


7S0 

200 

* « 

Noithcin Btnjf d 

m 


69 


1,367 

100 

* 

160 



Dxtci 

» 

• 




300 





Ciwiipoit-Aclmoia 

• 




231 

J70 





Ndb^pui Olilidittlogaih 

• 


200 

45 

20i 

158 

205 ‘ 

inn 

i 


Buniii . . 




• «« 


210 

210 

1,327 

600 

« • 

BMvnagar-Gondal , 

* 


* 


17 

400 

lUO 

• * 


1,064 

Mjsoio 

■ 

« 

• 


89 

100 


* 




( 0 Indodcs MibceU menus I xpcndituo. 


Worth-W efltern 


39. In accordance with the wishes of the Government of India, the funds 
generally have been utilized for the benefit of the employes and their families. 

40. On the North-Western Bailway the receipts shown under “ Pines ** 

include E820, being re-payment of loans 
given to the Sukkur and Khdnpur insti- 
tutes, E4, 467-7 being balance of Pine Pund of the late Sind, Punjab and Delhi 
Bailway on 31st December 1886, B812-16-3 on account of forfeiture of bonus 
credited to the Pund, and BB86-6 derived from miscellaneous sources. 

Among the principal items of expenditure it may be mentioned that 
of the sum of E4,960 expended for ** Miscellaneous purposes on the Norths 
Western Bailway, ^2^090 represent the cost of providing quarters for menials at 
the Edwalpindi Wor!tebops, B.1,^74 the cost of 416 blankets distributed to the 
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Eastern. Bengal. 


WardbA Coal. 


mesial staffs and SI, 000 an advance made to the MiJ^soorie School. 

41. Of the sum of El, 300 expended by the Eastern Bengal Eailway under 

“ Compassionate allowances to widows of 
employes,” El, 000 were paid to the 

widow of the late Driver Morgan, who was killed in the Aranghdta accident, 
and B300 as a special bonus to the widow of an employe of the Engineering 
Department. A sum of S;2,206 was expended from the funds of the same line 
for improving the institute. 

42. On the Wardha Coal State Eailway, an amount of E84S was spent in 

stocking and maintaining the railway 
garden at Warora, the produce of this 

garden being open for sale at a nominal price to the employes of ^ ranks, 
European and Native. 

43. Bupees 1,327 contributed to sports from the funds of the Burma 

Burma. State Bailway, includes El,001 expended 

Cawnpore-Aciuiera. purchase of boxes, almirahs, &c., 

for the Bailway Gymkhanas, and B300 on the sports at Insein. 

The Eine Eunds of the Cawnpore-Acimera and Burma Bailways provide 
the pay of School-masters for the Locomotive Workshop Schools at Cawnpore 
and Eatehgarh, subscription to the Bailway Institutes at Kasganj and Oawn- 
pore, contribution to Insein garden, and salary of the librarian at Letpadan. 

Provident Eunds. 

44. A summary of the various Provident Eunds was given in Chapter VI, 

Late Indus Valley. I- following statement.is inter- 

esting as showing the progress of one of 
these funds on an important State line— the late Indus Valley Bailway. 

The contributions from revenue as bonus on compulsory deposits have 
been as under 


Half-year cudetl 



J? 

(Z, 

P- 

30th Jnoe 1881 

2,461 

0 

0 

3 1st December 1881 . 

2,455 

0 

(1 

3011i June 1882 

3,415 

6 

0 

31st December 1882 . 

4,504 

12 

6 

30th June 1883 

9,508 

IS 

9 

3Is“t December 1883 . 

6,665 

2 

9 

30th June 1884 

8,193 

0 

0 

Additional , , 

6,543 

3 

8 

31st December 1884 , 

10,389 

7 

5 

SOth June 1885 

31,123 

1 

10 


Additional 
31st Decemter 1885 







1 . Y I ’ V t , f -ill Ov » I 

I / ”i n ' -V ' ' V ' % 


Aoioaint. 


S 9 
94,168 n 0 


Limit by whicli contribution was 
ri-gulati-d. 


I per cent. 


Additional half per cent, to non- 
pensionable members only. 

Half per cent. 

In terms of Clauses IV, V, and 
VI of paragraph 2 of the 
general rules, printed as ap- 
pendix G. to P. W. D. Code, 
Vol. IV, 


Additional half per cent, to non- 
iwnaionahle members only ac- 
cording to old rules. 

In terras of clauses IV, V and VI 
of paragraph 2 of the general 
rules printed as appendix G to 
E W. D. Code, Vol. IV, 


Percentage on compuf- 
sory deposits. 


19-07 

26-lS 

25-03 

29-86* 

60-94, 

38-50 

43-00 

50-00 

51‘00 

67*49 to pension- 
able snperior staffs 
100*00 to non- 
pensionable supe- 
rior staff and pen- 
sionable and non- 
pensionable sub- 
ordinate staff. 

50-00 


61*54 to pension 


100-00 to non# 
jwnsionable sup©* 
-rior and ; 



'i ^ 


II '‘'ii' ^ 'lit-, , ■ A V 
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East Indian. 


45. The number of subscribers to the Provident Pund, on the 31st Decem- 
ber 1885, was 6,243, as compared with 
6,110 on the 31st December 1884. 

The total subscriptions amounted to E4,12,816 against S4, 16,630 in 1884. 

The amount standing at the credit of the subscribers at the end of the year 
was E53,33,419. 

The amount contributed by the Undertaking for the year was E3,04,000. 
A bonus at the rate of cent, per cent, was credited on all compulsory deposits 
and at B32-14 annas per cent, on voluntary subscriptions ; the interest realized 
from investments allowed of a dividend of El-15 per cent, on the balances at 
credit of the members at the end of the 1st half-year, and a dividend of R2 per 
cent, on the balances at the end of the 2nd half-year. 

The valuation of the securities held by the institution on the 30th of June 
1884, at their market value, resulted in a net loss of E59,017-11 or El- 2 
per cent, on members’ balances. There was, however, a net gain on valuation 
on the 31st December of El, 38, 606, which has been credited at E2-10 on 
members* balances. So that, takmg the two half-years together, the net gain 
has been ELS. 
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India OfBloe Gtonexal Charges. 


CHAPTER m. 

ST0B.BS-R0LLIM STOCK. 

Stores. 

The tate of exchange on payments made in England through the agency 

of the India Office for State Railway 
BiohMig. on payments in Bnfjiand. hitherto beett calculated at 2 

shillings for the rupee ; hut the Secretary of State having recently decided that all 
such payments are to he brought on the accounts of State Railways at a rate 
which shall represent the true exchange value in rupees, the Government of 
India has ruled that, from 1st April 1886, an average rate of exchange will be 
published at the commencemont of each year, to he subsequently adjusted when 
the actual rate is determined from the transactions of the year. 

% During 1885-86, the expenditure incurred in England on stores for 

“ Imperial,” “ Provincial,” and “ Erontier” 
State Railways amounted to £1,788,185, 
and for the same year the India Office General Charges in connection with 
these stores were £10, 684. 

Against those General Charges, which, it will he seen, represent a little 
more than J per cent, on the outlay incurred, the equivalent to £3,079 has 
been realised in India in the shape of departmental charges levied on stores 
supplied to other Ilian Government undertakings, and the balance (10,584 
— 3,079=) £7,505, is distributable over the several ** Imperial, ** “ Provincial, ” 
and “ Frontier ” Railways in the proportions of value of English stores supplied 
to each lino duiing the year. 

3. The table on pages 26 and 27 gives an abstract of the stores transac- 
tions of the several Indian Railways for 

Stores Balances " 

18S5. 

As far as the infoimation available shows, an amount of R5,19,90,241 was 
locked up m stores on the Indian Railways at the end of 1886. 

1. The expenditure on Revenue Account, in connection with tlio safe 

custody, receipt and issue of stoies in the 
dep6ts under the General Store Depart- 
ment, and the cost of the store establishments in the Chief Store-keeper’s office, 
together with the Store Accounts establishment and inspection fees paid in 
England, amounted during the year to Rl,60,703-9 against Pvl, 72, 079-16-6 for 
1884, being a decrease of about £12,000. 

The value of the stores at the^Howrah and Khdna dep6ts, on the 31st 
March 1886 was as follows 

E 

AtHowiab 6,6^,151 

„ Khdna 36,717 


East Indian 


Total 


6,97,868 


Dunng the year 13 depots have been in charge of the Engineering Depart- 
ment, and the value of the stores at these depots, on the 31st of March 1886, 
was £29,29,814, This sum includes stores belonging to the Hooghly Bridge 
amounting to £7,64,110. 

The value of the stores, exclusive of coal and coke at the three depOts in 
charge of the Locomotive Department at Jamalpur, Allahabad and Manauri 
was, on the 81st March 1886, £16,73,411. In adffition to the above, a depot 
onto charge of the Carnage and Wagon Department was inaintatoed at 
Hotlfalh and the value of its stoK» on the 31st Maroh 1888 was £4^00*983. 
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The following statement exhibits the stores transactions for the year 

1886 


Hbads of Accotthts 

Balance on 
diet Deoemher 1884 

Stores added to 
stock doling 
1885 

Total. 

Stores Issued 
during 1SS5 

1 

Balance on 

31st December 1885 

Qaoosal stores 

rOama>ge and 

1 wagon . 

Detail J IiooomotiTa . 
stores lOolliery . 

/ Engineering . 
vHooghly Bridge 

TotaIi Dftaiii Stoass. 

LooomotiTe ooal and coke 1 
accounts 

Stationery stores . 
Workshop manufacture 
and suspense . 
London stores , . 

Sales account . 

Total 

GBAND TOTAL . 
Less credit purchase ao> 
count .... 

Net Total 

ft a. p, 

19,89,818 1 4 


fi a. p 

87,90,32211 6 

Sap 

76,02,927 0 9 

S a. p 

11,87,395 10 9 

8,84,719 9 4 
12 91,432 15 4 

1 28,295 11 0 
27,69,724 3 10 
1,20,177 11 5 

16,02,086 11 6 
34,70,424 15 5 
8,64,855 13 5 
69,45 259 1 7 
6,48,728 11 10 

2486,806 4 10 
47 61 857 14 9 
9 93,151 8 5 
9714983 5 5 
7,68,901 7 3 

19 00,061 10 8 
30,05,327 0 4 
8 63,198 14 7 
67 80,020 9 0 
6,03,941 11 6 

5,86,744 10 2 
17,56,530 14 5 
1,29,952 9 10 
29,34,962 12 5 
1,64,959 11 9 

51,94,350 2 11 

1,35,31,850 5 9 

1,87,25,700 8 8 

1,31,52,54914 1 

55,78,150 10 7 

75,384 4 7 
1,04,783 4 9 

2,59 100 5 2 
9,97 739 0 6 
1,49,02112 0 

4,73,945 0 0 
2,98,155 7 0 

25 80 993 15 0 
47,49,772 0 1 
21,49,6^11 7 

549,329 4 7 
4,02,938 11 9 

28 40,094 4 2 
57 47,511 0 7 
22,89,662 7 7 

4,75,783 0 6 
3,32,343 10 2 

26,78,137 3 1 
53 02,490 1 10 
22,08,203 6 7 

73,546 4 1 
70,695 1 7 

1,61,957 1 1 
4,45,020 14 9 
81.459 1 0 

15,77,028 11 0 

1,02,52,507 1 8 

1,18,29,535 12 8 

1,09,96,957 6 2 

8,32,578 6 6 

87,60,697 15 3 

Or. 1,90,169 3 7 

3,05,84 861 1 7 

19,60,078 3 7 

3,93,45,559 0 10 

17,69,909 0 0 

3,17,52,434 5 0 

19,30,189 12 6 

75,93,124 11 10 

Cr. 1.60,280 12 6 

85,70,528 11 8 

8,25,44,939 5 2 

4,11,15,468 0 10 

3,36,82,624 1 6 

74,32,843 15 4 


Prom the above statement it will be seen that the issues have exceeded 
the receipts by Kll,37>685. 

EeHrned Stores, 1885» 



By whom hhtubhbd ahp 

VALHB. 


FaBTIC17LAB8 

Engineering 

Depaitment. 

Locomotive 

Department. 

Carnage and 
Wagon Department. 

Total 

Seivieeable 

Unseiviceable 

£ a, p. 

6,71,873 10 6 
1,83,31 a 4 6 

a. p. 

a, 94, 438 0 6 
i,aa,47a 6 a 

iR a. p, 

m, 

8,480 14 3 

St a. p, 

9,66,811 10 11 
3,09,a65 8 U 

Total 



8,480 14 3 

12,76,677 8 19 


Surplus Stores belonging to (Government value of these surplus 
stores remaining in the custody of the East Indian Eailway was as follows 
On 31st December 1886 — 

R 

Locoxnotive Department 78,819 

Carriage and Wagon Depaitment ...... 7,6^3 

On 30th September 1886 — 

Dngmeering Department ....... 5,53^401 


6. The veridcation of tbe Khandwa and S4barmati dep6ts and of the Loco- 
^ , motive stores at Ajmere was completed 

during the year, and the result, as report- 
ed by the Auditor at the latter station, was an excess of E3,82,791 over the 
balance at debit of Stores as shown in the general books on the 31st December 
1884». Of this total esmess a*8um of El, 46*023 was in General Stores, and tbe 
fbsMoe \of in pownotive , Stores. The former is being gradually 

Ba 
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diminished, a portion of it having already been adjusted partly by reducing 
rates where they appeared high, and partly by credits to works which had 
previously been overcharged. The difference remainii^ unadjusted at end 
of 1885 was Rl,22,406, which, it is believed, will soon be absorbed, as the 
prices of surplus stores are being revised. The whole of the excess in Loco- 
motive stores, mz.i S2,37,168, remains to be adjusted. Of this excess it has 
been proposed to retain Rl, 50,000 to cover depreciation on surplus stores and 
to credit the balance to the head Rolling Stock, the Verification Committee 
attributing the excess partly to overcharges on materials issued to the Loco- 
motive and Carriage and "Wagon Departments. The necessary adjustments 
will be made on receipt of the requisite sanction. 

6. The debits and credits during the calendar year 1885 relating to the 

stores in stock and in transit amounted 

SontHem MaHratta. ^ Bl, 28, 60, 242 and Bl,26.29,913, re- 

spectively, the net result being an increase of R3,30,329 in the balance at debit 
of the Suspense heads under Stores. 

The principal items included in the stores balance at Slat December 1885 
are shown below, with the approximate values ; — 

R 

Bridge vork 80,000 

Permanent- way ... .... 10,41,000 

Rolling stock ....... 11,26,000 

Station materials and fencing .... 1,79,000 

Stationery and forms 37,000 

The equivalent value in Indian cun’ency of the payments made in England 
during 1886 on account of stores amounted to S:27,01,187, the bulk of the 
payments having been made for supplies of Permanent-way Materials, Rolling 
Stock, Workshop Plant, and Machinery. 

During the year the whole of the stores in stock in the Company’s store- 
yards (excluding only the small stock of stores of the West Deccan line for which 
the book figures of the Stores Department were taken as a temporary arrange- 
ment), were for the first time verified. The work has recently been completed, 
and shows generally a favourable result as regards the value of stores on hand, 
compared with the balance at debit of stores in the Company’s books. 

7. There is nothing of importance to note beyond stating that surplus 

stores to the extent of RSI, 487 were dis- 
posed of. 

The following were the principal items in stock on 31st December 1885 

R 


Late Punjab Horthem. 


Bridge work 

. 1,77,290 

Engineer’s plant 

18,281 

Ballast and permanent-way . . , 

. 91,674 

Locomotive engines and fittings . , , 

. 1,89,236 

Coaching and goods stock and fittings 

GO 

Cfl 

• 

Station material and fencing 

. n,m 

^'uel 

. 1,00,881 

Timber . , . . , . . 

. 44,395 

Sundry stores , . , * , ^ 

. 8,48,098 

; 'Totai. 

« 10,64,604 





8. The venficatipn of stores was le^^mmenoed ■ oh the 20th Ootoh# 
liooofiiptiv© 
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coal on the Southern and Jacobahad sections is still in the custody of the 
Stores Department. 

The balance of stores on the Indus Valley State Railway on the 31st 
December 1885 shows a decrease of R2,23,743, as compared with 1884, due to 
the transfer of stores valued at R66,704 in the Sibi Dep6t to the Sind-Pishin 
State Railway, and to the issue from time to time of other stores to the Bolan 
and Sind-Sagar State Railways and to the Perossepore Bridge. 

The value of stores held by Executive Engineers as reserve material and 
by the Locomotive Department in Locomotive Stores Dep6ts on 31st December 
1886, was as follows : — 


Executive Engineer, Northern Division 
„ Southern „ 

,, Jacobahad „ 

Locomotive Dep6t Stores 


a 

a, 77,168 
66,491 
59,560 
4,74,096 


Total . 8,77,315 


9. The balance on 31st December 1885 amounted to R43, 63,870, details 

of which are given in the following 
table : — 


Late Sind, Punjab and Dellii. 




Stores which 

Old, obsolete, 



Kew and good 

have been used 

and useless, 

Total. 


Stores. 

hut are still 
serviceable. 

set aside for 
sale. 

Stock on General Stores Ledger 
Timber and Locomotive Petty 

16,23,343 

) 

2,56,215 

12,922 

18,92,480 

Stores . . . 4,53, 47i 

Fuel . . . . 1,67,54^ 

t 4,66,920 

1,64,094 

• •• 

6,21,014 

Engineer's Imprest 

10,27,847 

4,21,113 


14,48,460 

Stationery, Printing paper, &o. 

49,561 

* • « 


49,561 

Departmental Manufactory account . 

63,442 

• •• 

• «« 

63,442 

Stores in sea transit, from England * 

2,88,913 

e • • 


2,88,913 

Total 

85,19,526 

8,81,422 

12,922 

^ 

43,68,870 



8,44,344 



A verification of stock was begun by an ofidcer of the State Railway Stores 
Department in October and completed subsequently to the acquisition of the 
line by the State. A considerable number of excesses and deficiencies under 
various heads were found, hut trifling in amount, and it is expected that 
when the balance has been finally worked out a slight net excess lyill be 
shown. 


The approximate value of stores stock taken over by the North Western 
Railway on 1st January 1886 was as follows ; — 

10,64,604 


P, N. S, Ry. , 
S. P. & D. By. , 
LV.S.By. . 


43,63,870 

24,41,919 

78,70,893. 






Xd. The transaotibns of the year 1886 closed with a balance of R9,66,887, 

being an increase ■ of R6,26,<)68 oter the 
opening balance. 

, weie ^^he of plant '' 

isdnstifectyii'' eife'fes,. taken ■ over' 

1 ‘ ' /''’’■‘/H '''is 1 ' '' ' \ ^ . J'' ,'r 
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with the Calcutta and South-Eastern Eailway, were condemned by Committee, 
and were ordered for auction sale. 

11. At the end of the calendar year 1885, the following store dep6ts were 
TirUioot. in existence ; — 

1. One main dep6t at Samastipur. 

2. One sub-dep6t. at Jhanjharpur for the Kosi Extension. 

3. Ditto at Hajeepore for the Gunduk Bridge. 

The dep6ts at Mozufferpore and Mokameh Ghltt have been abolished. 

The balance of stores at the end of December 1885 amounted to E10,22,357> 
and the details of this amount are given below : — 


Bridge work 

72,68St 

Engineers' plant ..... 

16 , m 

Workshop machinery and heavy tools 

6,330 

Ballust and permanent-way . • • . 

. 6,11,770 

Rolling stock— Locomotive .... 

45,912 

Ditto— Coaching and Goods stock 

42 360 

Station materials and fencing . . , 

84,091 

Tools 

12,866 

Hardware, copper, tin-zinc and ziueware . 

16,748 

Lamp and lamp httings .... 

7,066 

Leather and India-rubber goods . 

, 8,709 

Metals 

46,618 

Painter’s' stores 

6,580 

Timber 

13,778 

I’uel ....... 

10,003 

Miscellaneous 

. 1,02,6^6 

Stores in transit 

17,996 

TotAL 

. 10,22,357 


NortheriL BengaL 


This would have been largely reduced if more money had been available 
in time for pushing on the Kosi Extension, 

12. The value of stores in stock on the 31st December 1885 was 

E6,76,878 against B7,48,755 at the close 
of the previous year. The value of the 

surplus stores which were sold and transferred during the year 1885 was 
its, 44)7, and the sum of R7,079 was written off on account of loss by sale of 
stores and for reduction of price owing to deterioration. 

13. The value of stores iu hand on 31st December 1885 was 


Dacca. 

R2, 14,183. 
fallowing 

They are 

mm 

composed 

s 

5,373 

Bridge work 

* • » 

ft * 

Engineers' plant , 

* ft « 

• ■ 

. 11,723 

Workshop machinery, &c. 

« ft a 

• • 

8,788 

Ballast and permanent- way 

* t • 

ft ft 

. 13,217 

Bolling stock . . 

ft » « 

ft * 

. 72,800 

Station material and fencing 

ft a ft 

ft ft 

. 69,992 

Took and stores , t 

# * ft 

ft « 

. 82,845 



ToTAt 

. 8,14,183 


14, The Stoifes department is administered from Bangoon. Certain stores 

are obtained locally under contracts giv^ 
annually. Others are procured through 
Ae Secretary of State in accordance with present orte8,>and thi^e are shipped 
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Madras. 


15. Bming tbe calendar year, 32,426 tons of stores and materials, Talned 

at £94,476, were shipped to India in 30 
consignments, besides wbich 9*770 tons pf 
coal and coke were forwarded from England at an average cost, at port of 
delivery, of £1-9-2 per ton. 


At the close of 1885 the balance of stores in hand was S28,B0,9S2 as 
against the balance at close of 1884 of B23,71,591, showing an increase pf 
B4, 59,341 due to the receipt of stores from England for the Calicut extension, 
and the renovation of the Penndr and Pdldr bridges. 

The following are the details of the value of stores in hand 


s 

C^casrol storGs . . .. ...7 ,0&,53S 

Locomotive stores ........ 11,42,727 

Engineering stores 6,&1,841 

Materials lost accounts 6,249 

Stores in transit ........ 2,94,577 


Total . 28,80,982 


16. During the calendar year Stores and materials, amounting to 14,602 

south indlaa. we shipped 

to India in 25 consignments, besides 

which 7,750 tons of coal were forwarded from England and 16,023 fcpus were 

obtained from Australia at an average cost, at port of delivery, of £1-341 per 

ton. 


At the close of 1885, the balance of stores in hand was E26, 76,972 as 
against the balance at close of 1884 of B21,92,116, showing an increase of 
B4,83,866 due to heavy purchases of girders and bridge-work made in England 
to replace the damages of November and December 1884. 

The following are the details of the value of stores in hand, no limit having 
been yet fixed by the Government of India : — 


General stores .... 

. . . . 16,28,846 

Engineering workshops 

16,770 

Carriage and wagon shops 

. . . , 8,06,056 

Manufactures 

17,493 

Permanent-way stores , . • 

. . . . 5,09,640 

Stores in transit .... 

. . . . 2,98,409 

Materials missing . 

» • • • 359 

Total , 26,76,972 


17. The stores transactions during the calender year 1886 are summarised 
Great Indian Peninsula. in the table on pages 26 and 27. 

There has been an increase of E20,24,643 in the amount of Capital looked 
up in stores at the close of the past year. The limit of E63 lakhs provisionally 
assigned for this purpose has therefore been largely exceeded. This has 
resulted partly from the increased value of material received from England 
and partly from the smaller issues of stores for Capital works. Among the 
English items may be mentioned the permanent-way material which is now in 
hand for the work of doubling the lirie from Bhusdyal to Khandwa and 
gaon# and certain locomotive engines obtained on sanctioned indents which are 
in process pf erection, but have not yet been |daced on the Jine* and were still 
held as reserve stock on the last day pf the year und® report. These engines 
and ‘material, which were obtained against spemfic sanctions, will doubtless 
AoK^ heisaued Compan/e Conslafuctipn Aoppumfe, and 

I 4 * ' »' *a. im ' m A '• . ^ 

aAi^^higha 

j 

' !• I ^ 

tW work of 

Hisodlane- 
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OU8 Suspense Accounts previously existing in tlie Stores books nave all been 
duly closed in accordance with the recommendations of the Committee, which 
some time ago was appointed to consider the matter ; and the only account 
now waiting for final adjustment is^the general one of Profit and Loss, which 
at the close of the year showed a credit balance of E30,550. Including this 
the total value of stores in hand and in transit on Slst December 1885 amounted 
to E92,74,205. 

The principal articles in the Company’s Q-eneral Stores Dep6t were ' 


Permanent-way materials 26,86,077 

Station materials . . . . . . . ,2,73,917 

Bridge work and fittings , . ... . . 1,18,066 

Fuel 6,23,706 

Stationery , , . . . . . • . 1,11,023 

Engines, Locomotive, &c., with accessories . , , . 8,91,706 

Rolling stock 8,02,158 

Metals 7,80,24 j1 

Timber, which consists wholly of 982 tons of Moulmein teak, 

valued at ’ . . , 97,368 


18. The net result of the stores transactions for 1886 was an increase of 

®»2,78,348 HJ tho amount of Capital pro- 
visionally locked up in stores which at 
the close of the year stood at E33, 71,266. This increase in the stores balance 
was due to the larger importations during the year as well as to the increased 
purchases in India. The issues for Capital and Revenue purposes were also 
largely in excess of those recorded in 1884, but were not sufficient to work off 
the heavier shipments received from England and the increased local purchases. 
The transactions of 1886 are briefly summarised on pages 26 and 27- 


The stores received during the year in compliance with sanctioned indents 
on the Company’s Home Board consisted principally of the following : — 


Permanent-way materials 
Sleepers 

Locomotive stores 
Carriage and wagon stores 
Bridge work 


Coal 



R 

5,19,H40 

2,19,996 

5,73,804 

0,13,687 

1,37,708 

8,86,611 


The above figures include the cost of 20 engines which were erected and issued 
to the Traffic Department during the year, and of 225 iron under-frames for 
erection of additional rolling stock. The fuel consisted of 68,958 tons of 
** Best South Wales” coal supplied under contract at 24s. M. per ton landed at 
Bombay. The Indian purchases consisted chiefly of timber, sleepers, oils and 
miscellaneous stores for the use of the various departments. The sales effected 
were mostly unimportant, with the exception of a quantity of coal transferred to 
the Rajputana-Malwa State Railway which had run short of its coal-supply. 

The value of obsolete stores has increased from R4,344 to E9,760, 
o wing to a greater quantity of unserviceable material (duplicate parts) having 
been returned from the Locomotive Department than could readily have been 
disposed of to any advantage. The return to tek of such material, however, 
relieves the departmental balances and at the same time facilitates its sale. 

19, The balance at the close of the year 1886 amounted to B49,40,387, 
Oudh showing a decrease of R8, 34,436. X^arge 

quantities of stores were charged off for 
a® erection Bolling Stock and for the construction of the *North6rh 
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Bengal and Kortli-Western. 


assort, classify and value the stores. This work is in progress, thus no detail 
can at present be given. 

21. The value of stores in hand at the close of the year amounted to 

R13,60,683, The stores consisted chiefly 
of bridge work, permanent-way, workshop 

machinery, and locomotive duplicates, and will be required for the new 
extensions. 

22. The value of the stores in hand on the 81st December 1886 amounted 

to BjQG, 613-11-3. The stores consisted 
chiefly of workshop machinery, locomo- 
tive duplicates, permanent- way materials, and fuel. 

23. The balance in hand on 31st De- 

Bhavnagar-Gondal. 


BoMlkliand-Kumaxui. 


oember 1886 was as follows 


a 


General stores 2,14,212 

Locomotive stores . . . , . ’ , . , 16,994 

The principal items comprising the balance in the Magazine were- 


Bridge work . 

Kails 
Sleepers . 

Station materials 
Engines 
Carriage and wagon stock 
Miscellaneous stores , 



13,576 

14,387 

22,569 

12,795 

20,2(14 

29,419 

1,01,261 


Between August and November 1885 the whole of the Magazine stock 
was verified, and the following sums due to differences found were adjusted 
in the accounts of the year : — 

S a, p. 

2,418 6 6 


Stock found more 
less 


» 




Net 


1,381 10 6 
1,036 12 0 


Mysore. 


24. The value of stores in hand at tbe end of December 1886 was B*2,20,693 

against El, 52, 612 at the end of 1884, 
The increase is due chiefly to permanent- 
way materials and other stores having been transferred from Tdmkiir Railway 
books to those of the Mysore State Railway, and partly to the purchase of 
locomotive duplicates and under-frames for 19 low-sided wagons. 

25. There are no Revenue stores on the line, the Great Indian Peninsula 

Railway Company providing and main- 
taining all roUing stock and other stores. 

The Capital stores are numerically under the charge of the contractor, who 
is responsible for them until issued from the Store Dep6t at Hoshangabad, 
The value of stores in hand, vi 0 ,, Rl,64,209, was, at the end of calendar year, 
mostly represented by surplus permanent-way materials, as will he seen from 
the detailed statement of balances given below ; — 


Bkopal-Itarsi. 


PAHraotriijM. 

Slsl; December 
1884 

Slst December 
1886. 

Deorcafle. 

Ballast and permanent-way , , . . . 

SMion maoninery and fencing : ... 

Tools and stores . ' , ■ , , 

s 

1,79,829 
11, 114 
8,if09- 

g 

1,88,188 
6,867 
. ,.800 

s: 

81,077 
8,267 
8,009' ' 


; 1,98,888 


34,343 
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SiatemptU of Stote^ Transactions on 





Rpceiits 




Issues 


lUhni 0 on 
Tititiarj 
im 

Puuhasc« 

in 

Pugl uid. 

PurihaiCB 

in 

India 

Total. 

Totat. 

Capital 

works* 

Btncnue 

trorks. 


M 

39 

ji 

S 

R 

R 

R 

state IMPEIIIAL. 








List Indun • .... 

(e) 

85.70,629 

»• « 

ft «• 

3,25,41,939 

4,11,16,168 

ftf* 

ft ft ft 

lhjputaiia*Malw.» (o) 

(m) 

do, 08, 808 

• f ■ 


• « ft 

■ 

• ft ■ 

ft *« 

Si>uth(nn Mahiiitta . . • . • 

26,98,421 


tt« 

1,28,60,212 

1,55,68,663 

• 

• ft ft 

F jsttrn Bensj il 

3,30,831 

6,00,676 

11,93,333 

(«) 

18,62,516 

21,93380 

2,62,422 

9,12,162 

WaidhiCoal 

1,72,702 

48,88S 

1,18,619 

1,97,457 

3,70.159 

68,894 

96,920 

Punjab Northern 

10,89,816 

*#• 

• 4« 

17,37,772 

16,76,325 

27,65,171 



Itidus Valley 

26,66,662 

6,71,969 

21,09,711 

60,76,103 

■ ft 

• •4 

STATE PEOVINCIAL. 








N iMti 

31,1S2 

ir) 

6,52,792 

10,161 

16,892 

27,053 

58,235 

2,549 

25,906 

Tiiliuof ....... 

1,56, 3GU 

13,01,094 

17,60,151 

23,13,216 

11,30,011 

1,34,216 

Noitbern Beugal, including Kaunia-Dbaill i . 

7,18,756 

• • • 

■ 

12,39,209 

19,87,961 

ft • • 

• « 

Dill • ♦ * c • * • 

4,55,22S 

3,23,4S3 

4,00,730 

7,23,213 

11,78,111 

0,17.306 

15,233 

N^gpui-ChhatisgaiU . . . . 

2,27,SH. 

(<?) 

10.31,191 

98,6fi3 

3,70,111 

1,68,807 

6,96,653 

2,27,978 

1,87,285 


2, 91, '>75 

4,80,501 

7,72,170 

18,26,(»7t) 

8,67,21:: 

2,47,267 

Oiwupoit-Athncia {») 

(w?) 

2,10,290 

#•< 

* t ■ 



• 

« ftft 

UIJARANTEEI) COMPANIES. 








M idns . . • . . . 

23,71,591 

11,19,015 

11,65,384 

23,11,120 

46,86,020 

2,20,835 

14,99,256 

^outh ludun 

21,02,116 

() 

72,19,502 

15,12,426 

6,37,597 

21,50,033 

13,12,139 

5,11,701 

10,41,708 

(t 1 0 it ludi in PiiuiQ<iul 1 

75,97,617 

.12,57,309 

1,08,51,936 

1,81,01,518 

18,33,691 

67,34,192 

Bombd) , Baidda and Cential Indi i 

30,92,917 

21,78,001 

16,06,337 

10,81,011 

71,77,858 

13,33,362 

22,12,198 

Oudh and EoUiEUand 

57,71,822 

28,79,933 

29,92,890 

W) 

19, .‘37, 8 16 

l,07,12,6Uh 

11,32,675 

14,01,518 

bind, Puuj ib and Delhi . • • 

10.11,876 

2.1,75,29.1 

20,12,517 

13,87,810 

81,29,686 

6,22,037 

31,43,779 

ASSISTED companies 

! 

(e) 

12,22,986 







Bengal and Norih-Westoin . . . . 

8,28,923 

30,38,26V 

58,87,189 

71,10,175 

56,16, 66« 

1,42,921 

Eohilkhaad'Kumauu ..... 

80,701 

68,72ti 

i 63,093 

1,11,820 

1.98,521 

78,157 

' 23,600 

Assam . . . . . ■ 


90,251 

60,999 

1,51,250 

3,87,270 

63,93£ 

1 1,40,182 

NATIVE STATES. 





(;) 

1,98,552 



BliO{^l*Xti{li!si ...... 

1.98,662 

(r) 

2Wf3 


tim 

ftfttt 

) 

' ft 

1 

BMTMgar-Oondal ..... 

70,8® 

1,46,530 

2,17,419 

4,41,192 

l,83,16t 

> 37,692; 

Mysore ....... 

1,62,612 

76,283 

1,06,236 

1,82,619 

3,35,031 

64,811 

i 44,380 

Jodhpors . . . « . . 

939 

o. (i) 

ft*« (i) 

-(Q 

... 

... m 

to (2) 

Tota£ * » 

497,01,468 

*»« 


9,18,21,667 

18.72,18,033 

*«ft 

*•4 


iwwiwd itt tMMitw 






i 
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the semral Tiailways Amivg 1885* 




Batakoe iw bawb otr Slsv Bbceubbb 1886. 


Soles 

TutaU 

General 

Stores, 

Locomotive 

bioics 

Enffineinng 

Stores 

Stores in 
tiauut. 

TotiL 

BAtbWATS. 

R 

R 

R 

R 

R 

R 

R 

STATE IMPERIAL. 

»•* 

3,30,82,624 

e* 



t • • 

74,32,844 

{») 

44.01,465 

East Indian. 

«« ■ 

««• 

•«l 


» « • 

• * 

Ra]patana>Malwa. 

*« t 

1,25,29,913 

»«S 

t •• 


a •« 

30,28,760 

Southern Mahiatta. 

62,919 

12,37,493 

1 1 • 



• «• 

9,55,887 

Eastern Bengal* 

2,817 

1 67,661 

tat 


t «i 

» *• 

2,02,498 

Wardha Coal. 


17.00,667 

6,14,855 

2,40,067 

3,10,182 

«• 

10,64601 

Punjab Northern. 

*«« 

20933)484 

t> • 


• •t 


24,41,919 

Indus Valley. 

STATE PROVINCIAL. 


28,454 

22,848 

6,903 

1,030 


29,781 

Nalhdti. 

6,632 

12,90,889 

2,24,996 

94600 

6,84,765 

17,996 

10.22,367 

Tiihoot. 

• • ■ 

14.12,086 

« *• 

■ * 

• • • 

»«• 

6,75,878 

Noithein Bengal, iucluding Kaunia*I)hailla. 

1,029 

0,64,238 

27,210 

86,658 

1,00,336 

»4* 

2,14,183 

Dacca. 

32,003 

4,17,266 

#«• 

• « 

• «t 

*•» 

2,49,387 

N4gpur>Clihattfsgaxb. 

2,530 

11,17,045 

4,73,432 

2,36,193 

• « 

• tf 

7,09,626 

Bmma. 

• • 

■ 9 




» ■ « 

(d) 

3,00,826 
(/) : 

• 

Cawnpore^Achuei a* 

QCARANTBED COMPANIES 

1,31,997 

18,55,088 

7,95,538 

(e) 

11,42,727 

5,91,841 

28,30,932 

Madras. 

82,756 

16,00,167 

18,51,894 

« 

6,25.310 

2,98,768 

26,75,972 

South Indian. 

2,02,130 

88,30,313 

20,70,545 

29,14,308 

3401,961 

8,87,391 

92,74205 

Great Indian Peninsula, 

2,31,033 

38,06,393 

1,83,451 

1410,426 

16,41,933 

1,35,455 

33,71.266 

Bombay, Baioda and Cential India. 

2,35,003 

67,72,281 

tta 

• 

■ «t 

4 $ 

49,40,387 

Oudb and Bohdkband. 

« 

40,65,816 


« * 

i ♦ 

ttt 

43,63,870 

Sind, Punjab and Delhi. 

ASSISTED COMPANIES. 


67,59,4192 

a02.722 

76,078 

1,85,888 

2,86,995 

13,60,683 

Bengal and North*Webtern. 

150 

1,01,907 
1 z\ 

96,614 


««« 

• •• 

96,614 

RoMlkhaud'Eumaun. 

8,858 

{/ij 

2,13,979 

• • 

* 

• i 

«•« 

1,23,291 

Assam. 

NATIVE STATBS, 


84,343 


«f « 


- 

1,64206 

(i) 

2,31,306 

1 Bhopal-Iiaral. 

6,238 

2,26,980 

2,14212 

• fe« 

j 

mi 

Bh4vnagar>Gondal. 

6t29o! 

1,14,438 

2,20,693 

t*« 



2,20,593 

i Mysore. 

(i) 

0 


(0 

w 

il) 

17,836 

Jodhpore. 


8,96,69.187 


HiwwsiwmiiPfniaa 



5,19,90,241 

Totajc. 
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26. In ihe following paragraphs some details are given of the Locomotive 
and CaiTiagf and Wagon stock on the principal railways. 

27. The following is a list of the rolling-stock belonging to the Under- 

East taking on the 31st of December 1885 


DETATr*^* 


Eni'infs ‘ . • 

„ Tank, goods 
„ Guodb .... 

Toi VL 

Coaching Stool, 

Pimily cintigts , . . . 

S tloon, lloj il ... 

Fii 4 tliss . . . . . 

Compuiite . . . . . 

Setond(lis«s 
Iiitduiuiute « 

Ihudih^s . . . . . 

il . . . 

Post Olht t* V vns .... 
Thion.,h Lugg ig< vans . 

Hoist Irfjxis . . . . 

(’uild^fB Tnuks . 

Passeimi I’uke 1 ins . 

'lOTU 

Goo(t'> Sioci. 

OuvPhd Goods wigtHis 
Hij;h.sidtd m.ij:ous - . ) 

G|t (I „ „ . . i 

C it(U \ Ills . . 

Sin < p „ 

Powdii „ 

liiiilm tiinlvs 
Coil lioppiis 
Oolvi n i^ons 

Pliltoim ituiks . 

MlSl ill till oils . 

Goods J 1 1 IvL V ms . 

Totvl 

TOTAL TEHICLES 


^tock on 

St J mil ir^ 

Adihti HIS 
nl u< w 

St j<k 
duiiikp^^ 

Buluftion 
tisfo k 

IIUUIIR , 
188), 

lot ll stoik 

Dll the 

list on 
IkppTn 
htr 1663 

Aotn ll 
»to k in 
pnniunf? 
ordt r on 
31st Dl 
tfnibei. 

Bekabks 

5 


* 

5 

4 





74 

16 

4** 

90 

70 





3 

•N 


2 

1 





477 

26 

21 

179 

361 





5t)8 

12 

21 

576 

436 





S3 

1 

*«• 

23 

21 





4 


a*« 

4 

4 

i 




85 



91 

77 

4 condemned 

awaitioe re* 

37 

1 

• • j 

1 

26 

23 


placemLnta 



100 

n 9% 1 

a 1 

109 

95 





()L 


a • ■ 

6L 

60 





711 

31 


713 

721 

10 

1)0, 

do. 

do. 

3 


• a • 

.) 

3 





21 



31 

1« 





21 

« • 


21 

in 





73 



75 

73 ! 





31) 

1 

■*a 

3') 

35 

4 

Do 

do* 

dOt 

132 

a • « 


113 

113 

10 

Do 

do 

do. 

1,110 

11 

1 

1 130 

1 1260 





5s79 

20 

2 

5S07 

5,731 

Sb 

Do 

do 

do. 

1,217 

10) 

1 

* « 

1,017 

1,021 

n 

Do 

do 

du 

3S 

I 

6 

12 

23 

il 

Do 

do 

do 

m 

3 

• 

.) 

.i 





il 


i 

31 

3L 





127 



127 

120 





1,151 


• * 

1,151 

030 


Do 

ii> 

do 

13 

• 

15 

.)0 

27 

i 

D) 

du. 

do 

20 



20 

IS 





l.i 

•t<a 


13 

12 





200 


• 

209 

20l 





s,7oo 

123 

2i 

j 9160 

S723 





10,070 

ICt 

21 

1 10,510 

i),091 






28. Tlie following is a statement ot‘ the rolling stock on this line for the 
Bcgputana-Kalwa year 1883 1 — 


IipniXiS. 


li • 

0 . 

J) . 

E . 

P . 

M . 

H . 

0 . , 
Engines, Double Pliirli« 
3Sw?owv engine 


»> 

ft 

ft 

ft 


Tmi 


Sf ( I. on 
iHt Ituiun 
1883 


11 

30 

BO 

1 

61 

4)6 

35 

30 

SO 

U 

I 


878 


Additum^ 
iiw w 
Ht ih 
Unuiilif 


**e 

DPI 

• 

« « 
^•4 


% 




UmIih {( 
o{ s » k 
dmiutf 


7 

1 

!•* 

«»• 


♦ «4 


la 


lotti to k 
Oil tlu hbit 
t n \hi 

Du It hit 
18S» 


\(Unl 
stc * k tu 
runinnfi^ 
4>nh r on 
Ufet IXs 
ifmlur 



Bbhaexsi 
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BbIAIIjS 

Slopk on 

Ibt Tinuiiy 

18$ J 

Additionb 
of IKW 
StOLk 
diumgr 
1885 

r 

Reduction 
of fltOfk 
during „ 
1885 

'otkl atOLk 
on tlie 

1 isf; on 
ilfit mam* 
htr 1885 

Aetuil 
stock in 
running 
oidf r on 
3lfifc De- 
u mber 

Bsiuszs 

Goaihing Stock 








Koyal saloons 

• * 

3 


• • 1 

8 

• • 


State „ 

• 

3 

• 

■ 

3 

3 


Cooking vans . . 

• * 

2 

■ • 

1 

1 

1 


Piist class carnages 

• f 

83 

6 


88 

80 


Composite „ 


33 

* 4 » 


3d 

28 


Second class „ 

• « 

61 

■ l» 

4 4 4 

61 

59 


Double second class caixiages ♦ 

21 

• * 

4 4 

21 

20 


Inspection carnages 

• • 

6 

1 


7 

6 


Intel mediate carnages . 

• • 

30 


■ 

30 

29 


Thud cla'^s „ 

« 

675 

42 

• 

617 

670 


Combined thiid class and Post Ofl&ce 

14 

• 

• •• 

14 

12 


Brike vans . 

t 

235 

23 

2 

266 

261 


Hoise boves 

• 

68 

10 

• »4 

78 

70 


Cartiage tincks • 

« ■ 

38 


*4 4 

38 

37 


14' Lugg ige vans . 

« > 

3 

* • 

3 

ft 

4 44 


Piison vans 

• • 

1 


• • • 

1 

1 


Dynaraometei oaiiiage . 

m • 

1 


44 4 

1 

4 • 


Consti action hiake van . 

• *■ 

1 


4*4 

1 

ft 


Post OflScp vans 

• • 

8 

* 

4 « 

8 

8 


18' Luggage vans 


21 

1 

4«4 

22 

22 


Coinr osite inteimediate and 3id class 

20 

It* 

a 

20 

19 


Hoik ir’s saloon . . 

• 


1 


1 

1 


Ambulance thud class . 

• * 

5 


4 ■ 

5 

6 



Total . 

1,231 

84 

6 

1,309 

1,222 


Goods Stock 








14' Coveiod goods wagons 

• • 

1,624 

3 

4 «t 

1,627 

1,486 


18' „ „ „ 

• • 

624 

■ 

1 

623 

491 


14' lion „ „ 


575 

t 4 

4 

676 

6G8 


Iff 6’. 

, Military 



! 




type 

• t 

1,050 


■ • « 

1,060 

1.027 


High-sided wagons 

• S 

72 

40 

i 

112 

108 


XjOW * 

• 

666 

1 

40 

627 

680 


11’ lion Low-sidod wagons 


76 


• 

76 

74 


15' 6" lion ridtfoim 

• 

76 

■ ■ 

20 

55 

63 


Balh'it wagons . . 

• • 

394 

• « ■ 

20 

374 

347 


Iron B illast wagons 

• 

100 

• 

4 • 1 

100 

100 


Hoise wagons 

ft ft 

31 

• 

* *4 

31 

81 


26' Iron Low-sided wagons, bogie . 

260 

685 

30 

765 

748 


35' Iron 0 G. \iagonb, Clenunson’s 







t>])e 

• ■ 

249 


f 

249 

232 


Powdei vans 

* • 

33 

f ■ « 


33 

30 


IP Aicidtiui vans 


6 

• • 4 

*44 

6 

6 


Stole van 

• « 

1 

• * 


1 

1 


14' Timber tiuiks 


42 

4 ■ 

■ 4 4 

42 

41 


14 lion „ 

M • 

26 

« •• 

*4* 

26 

26 


18' „ limbei tiuck . 

• • 

1 

• « 

• 44 

1 

1 


Fuel tivick 

m m 

1 

• t * 

1 




18' Actidtnt vans 

a » 

6 

1 

4 4 4 

‘ 6 

6 


Iron Medium-sided goods 

wagons . 

160 

%» ■ 

44 * 

160 

149 


Cattle tinck 

• « 

16 

• 4 

15 

• 44 

t 


Bioad-gange tiueks 

« • 

1 

e ■ * 

1 1 1 

1 

1 


Tiaielhiig cranes, 10-ton 

* ■ 

8 

• t4 

44* 

8 

8 


» >» 5 „ 

• ft 

10 

ff 4« 

■ 44 

10 

10 


Total 

6,884 

580 

127 

6,337 

6,122 


TOTAL VEHIOLhS 

7,115 

664 

133 

7,646 

7,344 



Of the 13 engines shown under “Reduction of Stock during 1885,” 
12 engines by various makers in classes A, B, and B were sold or transferred. 
The balance in stock at the close of the year was 360, out of which 86 were 
undergoing or awaiting repairs. 

The number of vehicles added during the year was 643 (83 Coaching, and 
560 Goods) ; while 112 wagons of various types were sold or transferred. The 
balance of stock at close of the year was 1,309 Coaching and 6,387 Goods 
vehicles, including 87 Coaching, and 215 Goods vehicles which were then 
undergoing or awaiting repairs and renewals. 
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29. The rolling stock on the line at the close of the year 1886 is shown in 
Southern Mahratta. the following memorandum 


DETAZItS. 

1 

1 cc^ 

Addiiions 

of 

new stock 
during 

I8d6a 

RpfluetioTis 
of Block 
during 
1885. 

Total stock 
on the list 
on 3lHt 
Deeoinber 
1B85. 

Actual 
atof»k in 
runniu^? 
order on 
Slst Decem- 
ber 1885. 

Kxmabes. 

Engines, cl^^s A . . « 

* 

4 

• « 


4 

2 


if j) 0 • * • 

• 

20 

• * * 

• *« 

20 

17 


„ P • • a 

« 

5 

39 

a«« 

44 

44 


„ „ P South Indian Bail- 







way type . 

• 

2 

•a* 

Ha) 

1 

4 .. 

(a) Condemned awtutioK ri>. 
placement. 

Total 


31 

39 

1 

69 

63 


Coaching Stock. 








First class .... 


4 

4 

• a* 

8 

7 


Composite (Ist and 2nd class) 

• 

4 

3 

aa. 

7 

7 


2nd class .... 

4 

* « • 

2 


2 

2 


3rd M .... 

• 

50 

38 

• a a 

88 

86 


Postal vans 

« 

• •• 

10 

• ■ a 

10 

10 


Brake vans .... 


18 

9 

* a 1 

27 

26 


Inspection carriages 

» 

1 

*** 

a a a 

1 

1 


Horse boxes 


* •• 

6 

a a a 

6 

6 


Carriage trucks . . . 

* 

• at 

#•« 

* r , 

a*a 

««• 


Total 

• 

77 

72 


149 

145 


Goods Stock, 








Covered goods wagons . , 

■ 

180 

170 

•a* 

350 

350 


Low.sidfid (iron) wagons , 

m 

343 

25 

* * 4 

367 

348 

(6) Wooden ballast watron eon. 
demned and written off. 

Eallast wagons . . . 

Powder vans . . . 

m 

« 

20 

**< 

• • • 

2 

20(6) 
« 4 t 

la* 

2 

ft ft II 

2 

Travelling cranes, 10-ton . 

• 

2 

• *a 

■ • 1 

2 

2 


Platform wagons . . • 

Iron under-frames . . 

• 

« 

22 

13(e) 

2 

a aa 

ft 4 • 

8 4* 

24 

12 

7 

12 

(e) 1 used under Inspection 
carrtae;tt. 

Total 

* 

579 

199 

20 

757 

721 


TOTAL VEHICLES 

• 

G50 

271 ! 

20 

1 906 

866 



Late Sind, Punjab and Delhi. 


80. The numher of locomotives, passen- 
ger and goods vehicles on the line was as 
given below : — 


Details. 


Engines, passenger 

4-wheel coupled . 
goods . • 


if 

ff 


TotaIi 

Coarhing Stoch, 
Carriages, reserved . 

Ist doss 
composite 
2nd class 

S cr 3rd class 
clai» « 

ambtilanoe 

3rd class, double storey 
Post OIKce, through 
„ . and 3rd class 


it 

ill 

43 

»« 

19 


Prison vans 
IJoreo boxes, single 
„ double 
Truolts, open 


n 


. Pfl^uger brake vans 
vans 


Rtoclt on 
1st .lauunry 
ISijS. 


139 

20 


159 


15 

30 

30 
SO 
36 

2«3 

31 
24 

16 
14 

2 

36 

13 

13 

8 

99 

12 

I 


AdditioDR 

of 

new Btoek 
during 
1886* 


< »• 

1 • • 

«iC 


11 


*4 « 
**» 
n* 
»*■ 

Rf* 

ee* 
« •* 
«■» 


28 





lieductiotis; 
of Block 
dtinoff 
18»S* 


■ 

»•» 
* * » 
««• 
*«• 

»*• 

• • k 

• «* 

t** 

t»a 

«« k 

• f « 

**y 


Total Htoek 
on the liBt 
on 

Deecniber 


140 

19 


159 


14 

30 

30 

30 

25 

294 

81 

24 

16 

14 

2 

86 

13 

ra 

8 

m 

12 

1 


Actual 
Htoi-k in 
running 
order on 
3]Ht Heeom 
ber 1885,* 


123 

16 


139 


14 

32 

27 

32 


30 

2i 

16 

14 

2 

36 

13 

13 

8 

128 

12 

1 


liRHABKB* 
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Basaus. 

Stock on 
iBt January 
18S6« 

AdtUtioDH 
of new 
etock 
during 
28S5. 

Bedactions 
of Htock 
during 
1885. 

Total Btoftk 
on the list 
on 31st 
December 
1885. 

Actual 
stock in 
running 
order on 
31st Decem- 
ber 1885.* 

Rbuabes* 

Brought forward 

682 

39 

1 

720 

710 


Goods Stock. 







Covered goods wagons, 11-ton . 

S5 

89 

«• 

74 

73 


» « 10 „ 

1,796 

184 


1,980 

1,988 


99 }» 10 31 (6^ 

26 




wheeled) 


1 • « 

26 

25 


Covered goods wagons, 8-ton . . 

385 


100 

285 

272 


High-sided wagons, 10-ton 

110 

1 • * 

« « * 

no 

108 


33 ' 33 8 sj • . 

68 

* • « 

38 

30 

30 


Low'sided „ 6 „ . 

162 

47 

8 

191 

170 


33 33 8 • 

2f0 

49 

60 

199 

181 


„ w altered for guns 

293 


293 

* I . 



w „ 10-ton . 

e V * 

106 

106 

• t • 



»» it 11 S) ■ . 

100 

176 


275 

261 


Treasure or Powder vans 

17 



17 

17 


Timber trucks .... 

20 


**• 

20 

18 


Six-wheeled trucks . . . 

176 

* • • 

5 

170 

165 


Oil tanks 

6 


• * « 

5 

6 


Water tanks .... 

5 

• s« 

»• « 

5 

5 


Goods Brake vans . 

18 

• •« 

18 

• •• 

• •• 


Bogie trucks .... 

1 

• • 4 


1 

1 


Travelling stationery van 

1 



1 

1 


„ stores vans . 

4 

♦ •* 


4 

4 


Total 

3,411 

600 

618 

3,393 

3,324 ! 


TOTAL VEHICLES 

4,093 

639 

619 

4,113 

4,034 



31. One broad-gauge engine (returned from Attook Bridge works), and two 

Late Punjab Northern. metre gauge engines WOTB added to the 

stock dnnng the year. The rolling stock 

on the line consisted of-^ 


Dhtaim. 


Engines, class H . 

Xj « 

A . 

B . 
» B . 

tank 

class F . 


ii 

3* 

If 

if 


if 

33 

if 


Toiai 


Coaching Stock, 
State saloon 

Tender carriage . . 

Inspection carriage 
Family 
First, class 
Composite 
Second class 
Intermediate tt 
Third oliuis „ . . 

„ . and postal vans 

Carriage trtmks . 

Horiaeooxes . * 


9f 

99 

99 

99 


- ToiWi ' ' . 

Carried, over, , 



Stock on 
1st January 
1885. 

Additions 
of new 
stock 
during 
‘ 1885. 

Redactions 
of stock 
during 
I8S5. 

Total Btock 
on the list 
on dlst 
December 
1885. 

Actual 
stock in 
running 
order on 
3Lst Decem- 
ber 1885. 

36 

• • * 

«•* 

36 

28 

45 

*4 . 

• 44 

45 

40 

2 

• 4 4 

* •* 

2 

1 

6 

4.4 

44 4 

6 

6 

4 



4 

8 

1 

»• • 

4 4 4 

1 

1 

• •• 

2 


2 

2 

94 

W2 

it* 

96 

80 

10 

• «4 

• *« 

10 

10 

1 


4 1. 

1 

1 

4 

1 

**4 

6 

6 

4 

tf t 

1 

3 

3 

22 

t«4 

*4* 

22 

19 

14 

t.4 

■ 44 

14 

13 

81 

It* 

# »i» 

81 

26 

10 

■44 1 


10 

10 

167 

44 *' 


; w 

; 160 

9 


i 

4*4 

\ 9 

1 8 

10 


1 

i*4 

10 

: 6 

21 

*♦• 

444 

21 

21 

m 

1 

I 

293 

• 272 

m ■ 

. 

k i 


298 

m 

i' ] 






{») 


SsUiAES. 


Ik 


Exclusive of 1 broad gwge 
engine returned from At* 
took Bridge vorlca. 
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DilKlIS . 

Stock on 
Ist January 
1SS&. 

Additions 
of new 
Stock 
during 
1B85. 

Reductions 

of 

Bteck 

during 

im. 

Total 
stock on 
the lint 
on 31st 
December 
1U85. 

Actual 
stock in 
running 
order on 
Blst Decern* 
ber 1885 

BBWAkKS. 

Brought forward . 

293 

1 

1 

293 

272 


Goods Stoch. 







Covered goods wagons . 

985 

• f • 

• 4« 

985 

926 


High-sided open « • • • 

234 

»•* 

1 

233 

226 


XiOW a y> 99 • * * 

159 


■ « « 

169 

157 


Ballast »» • • • 

48 

2 

« « 4 

60 

28 

22 condemned awaitinpr replsce- 
meut. 

Timber trucks .... 

30 

t *f 


30 ^ 

28 

Powder vans .... 

8 

f •• 

« « t 

8 

8 


Rail trucks , . . • 

1 

v«« 

1 1 

• « » 

4 ■ « 


Fuel trucks 

6 

*f • 

• 4 4 

6 

6 


Travelling cranes .... 

5 


«« 

5 

6 


Oil van ..... 

1 

« • 4 


1 

1 


Brake vans ..... 

128 

■ • » 

6 

122 

104 


Total 

1,604 

2 

8 

1,598 

1,^188 


TOTAL VEHICLES 

1,897 

3 

9 

1,891 

1,760 



Late Indue Valley. 


32 . The rolling stock on the line was 
as follows 



Stock on 

Additions 
t»f new 

RLHlllctiOIlM 

of 

Total 
stuck on 

Actual 
stock in 


Details, 

tet Jannary 
lsS5. 

Htock 

during 

188C' 

fitoolc 

during 

1885, 

the list 
on 3 1st 
Dcccrn])er 
1SH5. 

runuin^ 
order on 
31st D0L*<nu'» 
bor 1885 p 

BeuAess. 

Engines. 







Indian State Railway, class L 

30 


• < , 

30 

21 


Bast Indian Railway Mail Tank 

1 



1 

4 4 4 


Indian Slate Railway, class H 

77 

24 


101 

82 


Kitson and Stevenson . 

l*i 

4 44 

4*4 

12 

9 


Great Southern of India Railway 

9 

• • * 

2 

7 

4 


Great Indian Peninsula Railway 

17 

« t ft 

# 4 * 

17 

9 


Sharp, Stewart and Company, class J 

17 

» 4 ft 

» * 1 

17 

14 


Sindia Railway .... 

4 

* ■ * 

,,i 

4 

4 


Total 

167 

24 

2 

189 

143 


CoacMng Stock. 







Family carriage, reserved 

1 

i 

4 * 

1 

i * * 

4 44 

f 

1 

Inspection cairiage (saloon) . 

1 


1 

« « * 

• 4 4 1 


Saloon reserved carriages 

2 

4 B , 

2 

ft • • 

1 

* ■ 4 


First class carriages 

Second class carriages . 

25 

18 

2 

«*• 

1 

2 

26 

16 

20 ! 
16 

4 condemned awnitintr replace* 
meut. 

Composite, 1st and 2nd class . 

10 

*9 % 

**• 

10 

9 i 


Second class inspection catringes 

4 

5 

1 1 

8 

8 


,» „ and Post Otlice . 

9 

* p « 


9 

5 


Reserved attendant's carriage 

1 


1 1 

* «« 

* « 4 


Third class carriages . . . 

169 


i * * * 

169 

163 


„ „ and Post Office carriages 

8 


i * * * 

8 

8 


Lugga^ vans . « . 

Horse Wes * . . , 

22 

20 

« 4 « 

« »# 

1 4 

4 a a 

18 

20 

14 

17 


Carriage tracks, open . 

U 

« * I 

«wi 

11 

8 


Brake vans , . . 

112 

PS S 

5 

107 

99 


Intonnediaie class candages . 

««« 

15 

S»* ' 

15 

15 

• 

Tout 

413 

1 

■ n 

18 

417 

381 



413 

V . ^ 

■ n 

• “ 

417 

3^1 

■ , r 1 ' .7 , 
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Dst/niiB. 

Stock on 
1st January 
1885. 

Additions 
of now 
Stock 
during 
1885. 

Redactions 

of 

Stock 

during 

1885. 

Total 
Stook on 
the List 
on 81st 
Decemlicr 
18S5, 

Actual 
Stock in 
running 
order on 
3lHt Decern^ 
ber 1886. 

Rbhabkb. 

Brought forward 

t 

413 

22 

18 

417 

381 


Goods Stock. 








Water tanka . . 

* 

14 

* • * 

*« • 

14 

7 


Covered goods wagons . 

f 

1,733 

181 

64 

1,830 

1,760 

6 condemned awaiting replace- 

Flat wagons 

« 

81 

• ■ • 

... 

81 

74 

ment^i 

Treasure vans . 

. 

8 

Mil 

• « • 

8 

8 


High-sided wagons 

» 

235 

• • 1 

5 

230 

206 


Low „ „ . . 

4 

377 

40 

25 

392 

338 

• 

Timber trucks . 

. 

9 

• 4 « 

11. 

9 

9 


Store vans 

* 

2 

• « . 

• « . 

2 

2 


Oil tanks .... 

• 

2 

t. • 


2 

2 


Powder vans . . • 

• 

12 


... 

12 

12 


Fuel trucks 

• 

50 

«e « i 

3 

47 

44 


Ballast wagons 

• 

117 

• « • 

25 

92 

86 


Rail-carriers, temporary . 

1 

240 

100 

26 

314 

307 


Travelling cranes, 10-ton 

• 

11 

• rv 

■ • . 

11 

11 


Accident van 


1 

... ! 


I 

1 


Ice wagons 

• 

7 

... 


7 

3 


Total 

• 

2,879 

321 

148 

8,052 

2,860 


TOTAL VEHICLES 

. 

3,292 

348 

166 

3,469 

3,241 

• 


Saatem Bengal. 


33. The number of engines and vehicles 
on the line on 31st December 1886 is given 
in the following table : — 


Details. 


Engines, tank 

passenger 
goods . 
passenger and 


JY 

»» 


Total 


Coaching Stoch. 

Saloon, State .... 

„ carriages . . . . 

Sleeping „ . . . . 

Pivst class 

Composite carriages, 1st and 2nd class 
Second class carriages . 
Intermediate „ . . . 

» „ with Postal 

accommodation 

Intermediate and Srd oloss composite 
» „ with Postal 

accommodation . 

Third class carnages 
Carriage trucks 
Pish wagons 
Horse boxes 
^wggage vans 
Postal vans 
Passenger brake vans 
Produce wagons . 


Total 

Goods SIktch, 

Covered goods wagons \ 

(for amhttlanoe pnr« 


Powder yira. 
Goods brake vans 


»(' I . 'r’i.'-rl 

'\ i*' ' 




AdditiooB 


Total 

Actual 
Stock in 



Stock on 

of now 

Reductions 

Stock on 


f 

lat January 

Stock 

of Stock 

the List on 

running 
order on 
31st Decem- 
ber 1886. 


KEUAJtZS, 

1885. 

during 

1685. 

daring 1885. 

SlstDocem- 
bor 1836. 


1 


... 

1 

1 



61 

11 

1 

71 

58 



6 

■ • ■ 

1 •• 

6 

2 



4 

... 

.11 

4 

2 



72 

11 

1 

82 

63 



2 

.1 • 

♦ 

2 

2 



8 

1 

• *« 

9 

7 



10 

14 . 

t * • 

10 

7 



12 

■ . * 

1 

11 

8 



26 

1 

«s< 

27 

25 



10 

• • 1 

1 1 1 

10 

8 



46 


1 

45 

40 



5 

• •1 

1 m 1 

5 

4 



11 

• 1 * 

. 1 ■« 

11 

8 



1 . . 

1 

111 

1 

1 



135 

f * « 

. ,1 

134 

115 

1 condemned stroitine’ rcplaci** 

6 

H •!« 


6 

6 


most. 

1 

*•1 

' •«« 

1 

1 



8 

• • t 

2 

6 

6 

3 

ditto itto. 

3 

3 

»•* , 

6 

6 



1 

• 1 * 

.1 * 

1 

1 ■ 



32 

• It 

■ . • 

32 

28 

8 

ditto ditto. 

21 


2 

19 

19 

2 

ditto ditto. 

337 

6 

7 

336 

292 



298 


95 

203 

191 

61 

^tto , ditto. 

■ " 4 ■' 

*11 


i 

4 

3 


, 

1 



1 

1 



16 

' r 11V 

«•« 

16 

18 

% 

1 

f 

6 

1 *fe 

!»*• 

■ 5 

5 








' 




.9-', 

V 7:.! 

338 

m . 





95. , 

239 ^ 







u 


A-DMINISTItATION REPORT FOR 1886.86 


1 

atopk on 
1st Jtmnory 
inBS 

Ailrlitions 
of ntw 
block 
during 
18^6 

Bidnctioos 

ofbtoik 

dnnng 

less 

Total 
Stock on 
the I on 
^Ifat DcLom 
ber 1885 

Actnil 
Slock in 1 
rnnuiDg 
otdiron 
dUt DLcem* 
bor 188 j 

Sbkabes 


337 

m 

6 

7 

96 

336 

229 

292 

213 


Siorl-^contd. 






14 condemned 'iwaiting rt 
placement 

wagons 

Fin wood „ . , . 

131 

21 

17 

114 

24 

107 

24 

Low-sidtd wiifons, iron 

RilHst w i^on , wooden . 

' 60 



60 

46 


7C 

« 

«•« 

76 

70 

10 Do do do 

Timbtr tiucks 

17 


i»« 

17 

14 


I) on co\ead c^hndiical wai'ons 

372 


■ • 

272 

211 


» opfn „ „ 

2 

• 

tt« 

2 

2 


„ itctingular „ 

710 

160 


8G0 

812 


SimpU cjliudutil „ 

1 


■ ni 

1 

1 


Tiutlhng uine 

1 

« 


1 

1 


„ tanks . 

3 


1 

8 

3 


Tool V m . . . 

1 

t 


1 

1 


A»iid(ntvanb 

■ 1 ■ 

6 

» 

6 

6 


Tot A,!, 

1,688 

179 

113 

1,C55 

1,520 


TOTAL VEHICLE? 

1,925 

186 

119 

1,991 

1,802 



Tho arerage pereentago of the engine stock under repair during the year 
was 23*5 per cent. Of the Yohicle stock, 12 J per cent, of the coaching, and 8 
per rent, of the goods, were constantly under repairs. 

Tlie number of yehicles condemned to ho broken up was 35 ; and at the 
end of the year the number of vehicles awaiting replacement was 8 coaching 
and 77 goods, total 85. The stock has been kept up and maintained in an 
elEcient condition. 


Wardha Cool. 


3Ji. The rolling stock on the line during 
the year was as follows : - 


DiTiins 

block on 
iBt Jlllll 
iry 

A 1 lltU MEi 
Ot It W 

St ck 
during 
18bo 

Rtflncti Ills 
tSt 1 
dunng 
188) 

TiHl 

St icl in 
the I lilt )« 
Da an 
btr 18B5 

Actual 

St cl in 
running 
order oa 
3lstDccem« 
btr 1885 


Etigiuc*!, pasfitngti 
„ goods 

* 

] » 

» « 


7 

5 


Total 


7 

* 

•« 

7 

6 


Coa< hhg Stooh 








Fuat clasq eurngo 

♦ 

1 



1 

1 


Compo'ttte cmitgo 

* 

1 

*«* 


1 

1 


Second cl iss c Ullage . . 

« 

1 


«• 

1 

1 


Thiid „ „ . . 

« 

3 

t * 


3 

8 


Do, (composite) 


2 



2 

2 


Fourth class c mngc'i * 


6 

** 


b 

6 


Pisstiigei bxako vans . 

. 

3 

*» 


2 

2 


Total 

*■ 

16 

1 

I 

‘ i 

! 

16 

16 


Omh Stock, 



i 

i 





Covexed goods wagons . 

M 

42 

3 


45 

16 


Low-sided (hallHst) 

« 

68 

««« 

a e f 

68 

66 


Cool wagons, lO-ton 

M 

286 

31 

aea 

220 

220 


Powder van 


1 

*» 

% 

1 

1 


Goods brake vans • 


8 



8 

8 


Trarelling crane « 

K 

1 



1 

j 

1 


TwaL 

* 

296 

S7 

1 

888 

831 


WSXQim 

i 

« i 

! 

312 

87 


849 

3«7 
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35. At the end of Deoemher 1886, the rolling stock in actual use on the 

Tiriioot. shown in the following 

table 


Sbtuui. 

Stoclc on 
let Januar 
1885 

Additions 
of new 
y Steel 
during 
1885, 

Rcductiom 
of 'stock 
doping 
1685. 

Total Stool 
on the Lief 
on Slat 
December 
1S89 

Attual 
‘ Stock iu 
running 
order on 
31et DecGin 
ber 1866 

KBaiABXS 

JSngines 







Tank, class A . 

„ passenger,,, D . . . 

•» »i i> P* • • 

,, goods and mixed, cla%s F 
„ mixed and passengei, class 0 . 

1 

9 

4. 

10 

10 

• 

3 

f « • 

* •* 

«*• 

*•§ 

1 

9 

4 

13 

10 



Total 

34 

■ 

H 

37 

20 


Coaching Stock, 







Saloon, State 
„ ordmiij 

First class carnages 

Composite „ . . . 

Second class „ . . , 

Inteimediate „ . . . 

Thud class „ . . . 

Passengei brake vans . 

Hoise boxes .... 

Carnage tiucks . 

Postal vans 

1 

4 

10 

4 

6 

6 

60 

20 

9 

5 

5 

■ 

**• 

• 

• • • 

t fr 

2 

• • • 

• * • 

•• 

*a 

kca 

a a a 

• a 

• a« 

aa a 

aaa 

a * 

■ 

1 

4 

10 

4 

6 

6 

62 

20 

9 

5 

5 

1 

4 

9 

4 

6 

6 

62 

20 

9 

5 

6 


Total 

120 

2 

• aa 

123 

m 


Goods Stock 







Coveied goods wagons 

I/ow-sided 01 open tiucks , 

Open-sided oi ballast . 

Cattle vans 

Powdei „ . . 

Tool ., 

Timbei tiucks 

306 

44 

138 

4 

1 

2 

12 

20 

*• a 

« »« 

• 4 

• • * 

a 

•t* 

■ 

tat 

826 

44 

138 

1 

1 

2 

12 

319 

44 

134 

4 

1 

2 

12 


Total 

607 

20 


627 

616 


TOTAL VEHICLES 

627 

22 


649 

636 



The goods stock on the line is now much below requirements of traffic. 

36. The stock of locomotiyes has been increased by 8 new !F class engines 

Northern Bengal. ^ engines of the 0 class. The mile- 

, . ^ * age run % the different classes of engines 

during the last 6 years compares as follows 


MIIiCAOE. 


Yxabs. 

m 

•P class 

Engines. 

0 class 

8 

Ea^mss 

At 

SBies BBS 

Avetage 

E cnasB 

P mss. 

0(hsa 



E 

class 

p 

class. 

0 

class 

Maxi** 

mum 

Minn 

xnum 

Moxi* 

mam 

Mild. 

mam 

Haxi* 

mum 

Mmiw 

mum* 

““{wwi 
less I |at tuiil 
thud half 
fist half 
""’12nd half 
isssf 1^ half 
“’nsttdhaif 

2,27,761 
2,«,181 
2,06, ais 
2,89,686 
2,09,70i 
2,84 
8,18,164 
8,46,666 
8,29,714 
itUm 

49,806 

70.662 

78,790 

77,187 

1.00. 079 
1,08,187 

1.00. 049 
1,06,888 
1,06,740 
1,41,142 

t 

t«a 

a«a 

6 

8(h400 

73,447 

8,280 

9,162 

9,980 

10,872 

9,821 

10,798 

11,960 

11,198 

7,416 

7.048 

10,094 

10,827 

11,028 

14,207 

14,740 

14,298 

11,769 

11,860 

8,802 

« 

aa 

10,188 

7,201 

8,683 

9,478 

10,184 

11,107 

10,778 

11,477 

11,905 

11,929 

7,889 

16,026 

16127 

18,800 

17889 

17*668 

17026 

17,678 

18,227 

17.664 

17,610 

246 

182 

1,880 

429 

810 

701 

619 

1,197 

26? 

167 

10,672 

18,432 

12.418 

14,836 

16,478 

18,787 

16,681 

17,178 

16.422 

16,038 

8,106 

2,098 

9,U8 

9,077 

12,149 

18,107 

8.619 

8,680 

8,199 

198 

0,106 

8.672 


* r»TloQa to lB 8 il then wen ool; 9 r dues oogiaM. 

5 A 
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ADMINISTRATION REPORT FOR 1885-86. 


The followiDOf statement shows the details of the Vehicle Stock on the 
line during the year : — 


Dmn<B. 

Stock on 
Ist Januaty 
1885, 

Addltjonfi 
of new 
Stock 
during 
1835, 

Reductions 
of Stock 
during 
1885. 

Total Stock 
on the List 
on 3lBt 
December 
18854 

Actual 
Stock in 
running 
order on 
Slst Dcccm* 
ber 1885. 

BaiiiBss. 

Coaching Stoch 







Saloon, State carriage , 

2 

• • • 

f ■ B 

2 

2 


Manager’s Saloon carriage 

1 


4 •, 

1 

1 


First class carriage, 6-wheeled 

(* I 

4 

t « « 

4 

4 


„ „ on bogie frame 

1 

1 

« 1 « 

2 

2 


„ „ with servants’ compart- 


c 


11 

8 


monts 

[ U 

i ••• 



2 


„ ordinary 

) 


•4« 

tl 


Composite, 1st and 2nd class . 

11 

2 

• ■ < 

13 

11 


Second class carriages . 

9 

1 • « 

BM 

9 

9 


Intenuediatc „ . . 

10 

lit 

IM« 

10 

9 


Third class „ ... 

62 


• ■ t 

62 

51 , 


„ on bogie frame 

2 

• • • 

B B 1 

2 

1 


Carriage trucks .... 

3 


f • « 

3 

3 


Horse boxes .... 

10 

• • • 

3 

8 

8 


Luggage vans .... 

3 

1 

•*« 

4 

4 


Post Office vans .... 

4 

* * t 

B*B 

4 

4 


Passenger brake vans . 

23 

• • ■ 

4 B 4 

23 

23 


Total 

155 

8 

2 

161 

141 


Goods Stooh. 







Iron covered goods wagons, 34' long i 

81 

10 

B«i 

91 

88 


• >, M >1 18 „ 1 

1 «« 

KJO 

4*4 

100 

99 I 


Covered goods wagons, 18' long 

» »i jj 1^ j) • 

} 572 

2 

1 

f 253 
( 320 

248 

312 


Open jute wagons 

114 


1 

113 

108 


„ or low-sided wagons, iron nnder- 
fraine ..... 
Open or low-sided wagons, wooden 

[ 69 


11 


1 


under- frame . . . . 

) 



L 46 

45 


Hcliof vans ..... 

3 

t «< 

a • I 

3 

3 


Powder vans .... 

2 


■ * « 

2 

2 


Timber trucks .... 

20 

"io 

• 4 4 

,30 

30 


Light material van 

1 

*•« 

1 

a a 4 

i 1 « 


Store delivery vans , 

2 

■ •4 

4 • « 

2 

2 


Test wagons .... 

■ ■ • 

1 

• 44 

1 

1 


Travelling cranes, 5-ton 

] « 



< 4 

4 


„ „ 10 . . . 

•V* 


i 2 

2 


Cioods brake-vans . 

5 

2 

a B, 

7 

6 


Total 

865 

125 

14 

976 

951 


TOTAL VEHICLES 

1,030 

133 

16 

1,137 

1,092 



37. There was no addition to the Locomotive Stock during the year under 

review. The additions to carriage stock are shown 
in the memorandum below 


Katmia-Dharlla. 





Stock on 
1st 

1885. 

Additions 

of 

new Stock 
duHug 
1886. 

Ecduotlons 
of Stock 
dnrinv 
1885. 

Total Stoek 
on the List 
on Slst 
December 
1885. 

Actual 
Stock in 
rnuning 
order on 
Slst Decern- 
ber 1836. 

BBHASXa. 

4 



4 

3 

- 

1 


4«4L 

1 

1 

' ' ' ' 


pS^iQ^|j3CSBSBB9SSQD 

*** ' . 

■■ tb 

s 

4 
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DBSilLS. 

• 

1 Stock OIL 
let Jauuary 
1885* 

Additions 

of 

new Stock 
during 
1885. 

EcductionB 
of Stock 
during 
1886. 

Total Stock 
on tliC Liat 
on Slat 
December 
1886. 

Actual 
Stock in 
running 
order on 
3lHt Decem- 
ber 1885, 

Bbuabxs. 

Coaching Stock, 

! 






1st class carriage . . . 

1 

t * • 

* •« 

1 

1 


Composite, first and second class 

4 

« * • 

• 4 i 

4 

4 


3rd mass carriages . 

11 

4 

• «* 

15 

15 


3rd class with brake and luggage 







compartments .... 

**« 

4 

» 1 a 

4 

4 


Brake vans ..... 

4 

1 *« 

1 

3 

3 

1 condemned awaiting replace- 
ment. 

Total 

20 

8 

1 ^ 

27 

27 

0 


Goods Stock. 







Oovered goods wagon . 

1 

t •• 

« • • 

1 

1 


Open jute wagons 

42 

c • I 

• t« 

42 

42 


Open or low-sided wagons 

24 

• « « 

a • • 

24 

23 


Total 

67 

1 • * 

« « * 

67 

66 

' 

TOTAL VEHICLES 

87 

8 

1 

94 

93 



Dacca. 

Engines, Class 


38. The Locomotive Stock on the 31st December 
1886 was — 

. . ^ 1 Engines, " 0 " Class , , , 


Of these, the two “ A ’* class engines were erected and running prior to 
April 1885. 

The 12 “ 0 ” class engines were erected during the year 1886-86, but most 
of them have not as yet been completed in minor details, and 11 are unpainted. 
They are now being finished, and the capital expenditure on their account will 
shortly be closed. 

The following table gives particulars regarding the carriage and wagon 
stock on the line. 


DBums. 


Stocli on 
1st January 
18B5. 


CoaeUng Stock. 

Saloon carriages . 

2nd class carrii^e 
Composite, 1st and 2nd class . 
3rd class carriages . 

Brake vans . . . , 


Total 


Qoois Stock, 

Wooden oovered, goods wagtms, 18 

feet long 

. Iron covered goods wagons; . 18 feet 
long . . . / . 

Ironooverad goods wagons, 24 feet 
long . . , 

. 0|>en. or Iflw-slded wagons 


e *• 

t • t 

»e* 

» » t 
» I • 


, f 


Total 


.1-,^ 'i... ■>; 





Additions 

of 

now Stock 
during 
1886. 


e«« 

■ Me- ; 


1 

1 

2 

17 

5 


26 


23 

20 

17 

76 


186 


Reduotiona] 
of Stock 
during 
1886. 




• e * 


«•# 

act 




Total Stock 
ontlieList 
OQ Slst 

Decomker 

1885. 


Actual 
Stock iu 
running 
order on 
[Slat Cocem. 
bor 1886. 


1 

1 

2 

17 

5 


26 


23 

20 

17 

.76 


185 


lei 


1 

1 

2 

17 

5 


26 


23 

20 

17 

76 


135 








Bukauxs, 
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39. The B/olHng Stock on the line 
during the year 1885 was as follows : — 


Dmixa. 


EngineB, class B . 

Ditto P • *„ /«, *v 

Ditto F (Dobbs & Co.) 
Ditto 0 . • 


Totax 


Coaching Stoch, 

Reserved carriages ^ . 

1st class ordinary carriage 

2nd „ »» ,’ 111 * 

Composite, 1st and 2nd class car- 
riages • . . * 

3rd class or^uary carriages . 
Intermediate class „ 

4tli class, ordinary „ 

3rd „ carriages *, • 

Composite, 3rd class and brake 
„ 4th „ )> 

Carriage trucks 
Pstfisenger brake vans . 

Horse boxes . • • - 

Composite, Ist and 2nd, Intermediate 
and 3rd with brakes . 


TOTAli 


Goods Stock. 

Short covered goods wagons . 
Low-sided wagons . 

Pallast wagons 
Timber trucks 
Powder vans 

Travelling cranes . . 

Broad gauge low*sided wagons 


Totax 

TOTAL YEHICLES 


Stock on 
1st Jonuar; 
188S. 

Additions 

of 

now Stock 
during 
1885. 

Bednctions 
of Stock 
Uniting 
1885. 

Total Stock 
on the List 
on 3l8t 
December 
1885. 

'Actual 
Stock in 
running 
order on 
3lBt Dccem- 
her 1886. 

2 

»4 1 

Stt 

2 

1 

14 

• • • 

t t* 

14 

10 

3 

2 


6 

6 

6 


ft* 

6 

6 

26 

2 

*«• 

27 

22 

4 


t «* 

4 

2 

1 

«•« 


1 

1 

6 

• «« 

3 

2 

2 

S 

3 

• 44 

11 

9 

10 

« »( 

10 


• * 4 


10 

• ■ ■ 

10 

10 

16 

8 

23 

4 4 1 

*44 


28 

« •* 

28 

28 


2 

* • » 

2 

2 

2 

• * • 

2 

• 4 4 

4 ■ ■ 

3 

* *< 

« It 

3 

1 

18 

6 

* 4 ♦ 

24 

20 

4 

t *4 


4 

4 


1 

• it 

1 

1 

70 

58 

38 

90 

j 80 

m 

20 

* • t 

432 

411 

238 

* » 4 

• 44 

238 

222 

77 

... 


77 

69 

8 

««V 

4t4 

8 

8 

2 

t * t 

• •• 

2 

2 

4 

4 4 4 

• • « 

4 

4 

1 

1 • « 

• • • 

1 

1 

726 

26 

... 

752 

717 

796 

84 

38 

842 

797 


Bsmjlszs. 


madpab. 


40. The following Boiling Stock wus 
on the line during the year 1886 ; — 
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DSTAICa. 


stooko. .1™ •““‘o-nara. 

,<»»« s':s 

1886. dumff jggg^ SlstDceera- 

1886. 1888. i,cu886. 


Bbiubks. 


Coaching Stock. 

Saloon carnages . • 

„ „ Governor sold saloon 

Ist class sleeping carriages . 

91 day 99 • * 

Reserved saloons . • • • 

DonWe saloon 1st class night car- 
riages . . • • • 

2nd class carriages 
Post Office vans . • • • 

3rd class carriages . • • 

„ witb Post Office 

compartments . • • • 

3rd class carriages with binkes ^ • 
Composite carriages, night, with 
conveniences . • • • 

Composite carriages, night, without 
conveniences • • ^ • • 

Engineer’s inspection carriage . 
Consnlting Engineer’s „ • 

Telegraph ^ „ » 

Invalid carriages . . . . 

Carriage trucks .... 
Passengers* luggage vans • . 

Brake vans . , • • • 

Baggage vans .... 
Horse boxes .... 


} 


Total 


&oods Stock. 


Open goods wagons, 10*ton 

,, I, I? , ^ ” 

Ballast wagons, 8-ton . 

Coke „ ... 

Cattle ,, ... 

Covered goods wagons . 

„ „ ,9 uon • 

Timber trucks 

Water „ ... 

Platform „ ... 

Powder vans . • • 

Travelling cranes 


463 

1,721 

217 

130 

47 

40 

100 

106 


611 

1,661 

217 

130 

47 

40 

100 

106 

4 

3 

3 

6 


611 

1,202 

217 

107 

M 

WJH 

38 

79 

100 

4 

3 

2 

6 


Total 


2,840 


2,828 2,313 


TOTAL VEHICLES . 3,443 


3,449 2,869 


The eight locomotives which were condemned have been sold, and eight 
others of a more powerful type are now on their way from England. Three 
Eirst Class carriages, six Eirst and Second Class composites, fourteen Second 
class carriages, and thirty Third Class carriages (of which eighteen were charged 
to Capital as increase of stock) were constructed during the year. Many of the 
engines are upwards of 30 years old ; in some the boilers have been renewed 
twice, and nearly all of them, except those of theen^es sent out in 1877, 
have been renewed once# The cylinders of a large number of engines have 
been replacsed by larger oBes, and this work is sffl progressing at the rate, of 
about 13 engines a year. Iron brake blocks are being supplied to eni^nes and 
tenders as the wooden oiaes- are found to out very q^uickly* l^ere are 
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South Indiau. 


41. The Rolling Stock on the line 
during 1885 was as follows : — 


Details^ 


stinUnn SUA^kin 

stuck on of Af {if A/kir tho List 

tstjawucwstc^k a”i 

1885. 1885. SlBtDpcem- 

berl885. 


iiflJl&BKS. 


Engines, tank . . . . 4 

„ ptissenger, 4 wheels coupled 30 
„ goods, C j» „ . 86 


Total 


CoaeJdng Stock. 

Governor’s saloon carriage 
Inspection „ 

1st class sjdoon carriage, Cleminson’s 
English Ist class composites . 

1st class carriage, ordinary 
Composite „ 

2ad class carriages 

„ „ with retiring ac 

coramodntion . 

3rd class carriages, ordinary . 

„ „ Olemiuson’s 

Passenger brake vans 
Post Office vans . , . 

Mail service vans . . . . 

Hursct bores . . . . ^ 

Carriage tracks . . . . 


} 29 


Total 


Goods Stock. 

*■ 

Cotton trucks, Clemiiison’s 
„ „ ordinary 

Covered goods wagons 
„ „ iron body 

High-sided wagons 
II I, 11 iron body 
Ballast wagons 
Powder vans . 

Timber trucks 

„ I, on cotton 

frames . , . 

Goods brake vans . . 

Travelling crane, 5-ton , 
Cattle wagons 
Boiler irnek, 10-ton 


truck 


Tmi . 1,598 


10 1,839 1,604 


TOTAL VEHICLES 


2,078 


12 2,344 2,070 


; Tlx« figures do aot include the old ^ stock which is being gradually 
of. During the year 4 engto, 25 mrpiages, and 241 trucks were ^ed 




«s,e?5M 
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42. During tlie past year the following additions were made to the 
, . . Company’s Eolling Stock : — 

43 Locomotive Engines, 

41 Coaching Vehicles, and 
6 Goods do., 

which brought up the total number under each of the above mentioned classes 
to 642 engines, 1,480 Coaching, and 7,820 Goods vehicles, respectively. The 
engines consist of the following types : — 

Ghat and Mixed Engines 72 


Passenger 


Goods 


C Tender Engines 
■ (_Tauk do. 

j Tender do. 

' i Tank do. 


There were 8 engines in Stock at commencement of the year under report, and 
60 more were received upon duly sanctioned indents during the twelve months. 
Of these 68, 43 were erected on Capital Account as an addition to the Engine 
Stock, and 9 were issued on Eevenue Account for renewal purposes, leaving a 
balance of 16 still in Stock. The erection of 18 more (10 Passenger with ten- 
ders and 8 Goods tank) which is in progress will bring up the Company’s Loco- 
motive Stock to the total authorised number of 560 engines. Of the existing 
stock only 425 engines were in running order at the close of the year, 117 
being withdrawn for repairs. Erom the average number reported to have been 
undergoing repair or renewal at any one time during the year it is seen that 
about 76 per cent, of the existing Engine Stock was effectively employed during 
the period under notice. As regards the Coaching Stock, 40 Third Class car- 
riages and one Post Of0.ce van were built and placed on the line, while 60 more 
vehicles of the above class with 23 carriage trucks and 20 brake vans are stilt 
needed to complete the authorizations under this head. There were no addi- 
tions during the year to the Goods carrying capacity, hut 6 more travelling 
cranes were sanctioned and erected, and 132 low-sided wagons were converted 
into covered goods wagons. The number of carriages and wagons which 
were available for traffic and other purposes during tbe course of the year 
averaged 88 and 91 per cent, respectively of the existing stock. The total 
stock on tbe line and the actual number in running order on the last day of 
the year is summarised below : — • 


Total Stock on the Actual Stock in run- 
Liue. ing order. 


Engines — 

Ghat and Mixed 

Passenger 

f Tender 


Goods 


fTei 

’iTa 



Carriages-— 

1st class • 

2nd class 
Oompiosite 
3rd class . 

MisceUaneous . 

Brake vans . ; . 

Goods wagons . 

Gftttie trucks / 

Ballot, Bfiiil and thnlier trucks 
teke vans (inolme) ,, > , , 


M - 'I* H, ’,1 ■* >’ ' ’ ' .T < '■ ' 

... .,i.r .. .. jJ'rtliJ Jol- ' 


83 

150 

73 

498 

,180 

501 

7,158 

54 

471 

87 

100 


1,480 


r>8ao 


74 

143 

65 

467 

156 

476 

6,729 

42 

433 

18 

,05 


1,ST9 


7,316 


iE tJ.fi . 


Jt2 administration report for 1S93-S6. 

43. The only additions sanctioiiod during the year to the total authorised 

Stock wore 1 Pir&t Class carriage, 100 Salt, 
Bombay.fturoda and C<.n.tia Indm the actual 

addition to tlie Stock availahlo for TralFic purposes were 20 engines, 225 covered 
wagons, and 5 Goods lirake vans. Besides this, however, li Coaching and 177 
(loods vehicles v\ ere lenewed during the period under report, at the close of 
which the sanctioned and available Stock stood as lollows : — 








Stoik lutlioiisid 

Sbotl. on tin line 







No 


No. 


Liiijiin s — 










T.mk 

• • 

• 

• 

• 

* 

11 


11 


njcei . 

• 0 

« 

• 

• 

• 

lb 


1) 


(j«)o(k ail 1 PiS'seimti , 

• 

4 

4 

4 

‘J9 


20 


C 

C 

J 

m 

• • 

« 

• 

4 

4 



OS 









123 


123 

C’oaeliin.4 — 










1<?1 eliss 

# # 

• 

• 

• 

4 

2S 


22 


*2n(l ( I I'.s 

* • 


• 

■ 

« 

4^ 


12 


Compitbite . 

* « 

■ 

* 

ft 

* 

18 


IS 


*5it! il is-s 

m 0 

• 


■ 

4 

2VJ 


24,0 


inpous 

m • 


• 

ft 

4 

46 


81 


Biako vaiib 

* ♦ 


K 

4 

ft 

‘21 


is 









407 


474 

Goods — 










Goods w lootis 

• » 

* 

• 

ft 

ft 

3,2‘>1 1 

! 

3,021 


Timl)Li and ballast wa'oiis 

* 

* 

« 

1 

ft 

2b() 


210 


Mim illaiRuusi 

• t 


• 

ft 

% 

121 


21, 


Biaki vans 

• 

• 

• 

• 

ft 

00 


oO 









3,66S 

1 

5, )0S 


Tli( whole oL tlie authoiiscd Engine Stock was on the line at the endot the 
year, with the(‘vcepti()nol IG Engines which wore undergoing or awaiting repairs 
at that d lie. d.ii average of 85 p(‘r cent, of the Company’s engines wore in 
luiining order durjiig the year. As rogirds Coaching vehicles the existing stock 
is Ix'low the authorised numlxu’ ol eariiagi's. Six 1st, nineteen 3id class, 
siv hiako vans and two road vans are still needed to make up the Company’s 
complenicnt , white 200 Goods wagons, 10 brake vans and 150 other lehiides, 
mcliiding the 100 Salt wagons already mentioned, arc required to raise the ( foods 
Stock to the authoriood standard. 01 the Coaching and Goods vehicles, 1)2 and 
1)3 p(T cent, respectively wore available tlirougliout the year for the Company’s 
husiucbs. 

14. The additions made to Eiolling Stock during the calendar year 1885 are 

o u j shown in the following table : — 

Oudh and Rohilkliand. ® 



■^f <1 








If-j 
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Detut a 

Stork on 
1st 1 mu 11 } 
lb85 

Afl 1 f 1 )11S 
if 

now St ■)< J 
duiing 
ISSo 

R dllLflOHH 

ol St ick 
during 
188 > 

J >tll St <k 
on Ih list 
on list 

J)t tnilicr 
1880 

A 11 il 
Srotl la 
ni nv ^ 
irltr u 

31 1 1) tm- 
lu I'sSo 

SruAB&s 

Coaching Vehicles, 




-1 r- 

■ 




Upper chss cam iges 

• 

• 

4S 

4 

«« 

53 

51 


Composite „ 

* « 

« 

2 

* * 

ft 

2 

3 


Lowei (Ivss „ 

• • 

• 


f 13 


232 

2J8 


Inteimediate „ 

• m 

• 


1 10 


20 

20 


Officeis’ „ 

> * 

• 

4 



4 

4 


Hori>e boxes ,» 



27 



27 

27 


Brake vans „ 

• • 


1o 

15 

«« 

90 

77 



Total 

* 

405 

4S 

ft*« 

447 

409 


Goods Stoch 








Covered goods wagons 

• • 

ft 

2,726 

ISO 

ft ft 

2,850 

2,788 


Ammunition \aiis 


ft 

6 



6 

6 


Timbei tvutks 


• 

167 



157 

117 


High-sided „ 


ft 

72 



72 

72 


Cattle ti licks 


« 

6 



6 

6 


Low-sidcd wagons 


ft 

200 

60 

•• 

ai e 

2b0 

253 


Poitable Cl ines, 3 tons 


• 

*1 

± 



1 

1 


Do do. 6 „ 



4 

1 


5 

6 


Do. do 10 „ 


ft 

2 

• •• 


2 

2 



Total 

• 

3,174 

191 

• 

3,365 

3,280 


TOTAL VEHICLES 

ft 

3,579 

233 

ft ft 

3,812 

3,689 



Bengal and North-Western following BiOlling StOCk was 

on the line at the close of 1885 : — 


Locomotive en ^lues 
I>o 
Do 

Siloon ciiiiages 
Inspection cai i nges 
Family c 11 mg"s . . 

Composite euinges 
Inleimedute chss ouuages 
Std do do. 

Postal vans 

Biake vans . , 

Koad vans , 

Hoise bovts 
Timbei tint Is . 

Co veied goods wagons 
Koad w igoiifc 
Low-sided wagons . 

10>toa cianes 


Bbsobiption 






rmiehcd. 

To br» 
elected. 

rOTAIi 

* ft 

• 




E ClObb 

2 

ftft* 

2 

ft ft 

* 

ft 

« 


E » 

15 

ft 

15 

• • 

ft 

ft 

ft 


0 „ 

23 

*• 

23 

* ft 

« 

ft 

ft 

ft 

2 

ft •• 

2 

* ft 

• 

ft 

ft 

ft 


2 

»»* 

2 

• ft 

ft 

ft 

■ 

ft 


4 

ft ft 

4 

■ ft 

* 

ft 

0 

■ 


13 

8 

21 

* ft 

ft 

ft 

ft 

ft 


4 

at 

4 

• ft 

ft 

ft 

ft 

ft 


113 

1 

11.3 

• • 

• 

ft 

ft 

ft 


6 

ft ft 

0 

a ft 

• 

ft 

ft 



30 

6 

36 

ft ft 

ft 

ft 

ft 

ft 


0 

»«« 

6 

• ft 

ft 

ft 

ft 



6 

ft ^ 

5 

• ft 

ft 

ft 

ft 

ft 


12 

ft 

12 

ft ft 

ft 

ft 

a 



564 

200 

794 

* ft 

ft 

ft 

ft 

ft 


0 

ft 

6 

* ft 

ft 

ft 

ft 

ft 


138 


138 

ft ft 

ft 

ft 

ft 

ft 


5 

1 

6 


Bohilkhand- Ktunatm. 


46. The following is a memo, of the 
Rolling Stock on this line : — 



Stork on 
let January 
1886 

Addltioua 

ot 

new Stock 
during 
1885 

an 

CD 

lotal Stork 
on thr Lint 
on list 
Jlorewbor 
1886 

Artunl 
•itool In 
runnmer 
onUr on 1 
list l)c.Lun 
brt ISB'i 

Biiaavs 

EnghjOB, Class 0 , . . . 

^0!RIA 

8 

ta 

* 

8 

8 

I 

$ 


4** 

8 

8 

4 



dA 















ABMINISTBATION REPORT FOR 1885-86, 


4}4j 


Baixiiia. 

Stock on 
Ist .lunuary 
1885. 

Additions 

of 

new Stock 
during 
lb85. 

Reductions 
of Stock 
during 
1885. 

Total Stock 
on the List 
on 31st 
December 
1865. 

Actual 
Stock in 
running 
order on 
31st Decem- 
ber 1886. 

Bsjutaus. 

Coaching Stock, 







Ist class carriages 

12 


.■s 

12 

12 


3rd do. * • • 

30 

B * • 

« • ■ 

30 

30 

1 


Horse boxes .... 

VI* 

1 

• * ■ 

1 


Brake vans .... 

6 

. « ■ 

a * « 

6 

6 


Total 

Goods Stock. 

48 

1 

AAA 

49 

49 


Covered goods wagons . 

80 

t * A 

A AS 

80 

80 


Irtvw-sided wagons 

6(1 

* B . 

* 4 « 

60 

60 


Brake vans . 

6 

• < a 

ttA 

6 

6 


Powder van .... 

1 

• A# 

• 4 A 

1 

1 


Travelling crane, 10-ton 

1 


1 « A 

1 

1 


Total 

148 

A «« 

• A 1 

148 

148 


TOTAL VEHICLES 

190 

1 

* « i 

197 

197 



47. The folloTving are the details of the Rolling Stock on the line at the 

end of the year, excluding that which 
was incomplete in the shops owing to want 
of funds : — 


Dkiails, 


Engines, tanlf, class A . 

„ passenger, class E 
0 


9* 


goods 


F 


Total 


Gaachhig StocJc. 
Ist class carriages . 
Coniiposite, 1st and 2nd . 
2nd class 

3rd class with seats 
„ witliout seats . 
Passenger brake vans . 
Horse-boxes 

liUggago vans . . 


Total 


GrQod» Stock. 

Covered (mods, Military type * 
„ wagons . 
Cattle trucks 

Iiow-sided trucks . . . 

Ballast wagons 
Powder vans . 

Timber tracks • . , 

Plank wagons 

Tiavelling cranes « 

Iron fuel wagons . 


Stock on 
1st January 
1885. 


jf lO-tOQft. 

t S » 


Total 











24 

3 

17 


47 


15 

20 

14 

] 163* 

30 

8 

15 


265 


60 

961 

60 

130 

125 

6 

60 

2 

2 

6 

50 


1. 


im 


AdditiouR 

cf 

new Stock 
during 
1885/ 


UednctioiiK 
uf Stock 
during 
1885. 


11 

69 

11 


81 


76 


« ■ • 

# « I 


Total Stoek 
oil rho List 
on 8lHt 
Loeenibcr 
1885. 


3 

24 

3 

22 


s • * 

• t • 


* • A 
< B * 


90 


*•* 
♦ 11 * 


166 


046 


• • » 

*** 
»«s 
AWS 
tSA 
B«'S 
f »* 
»«A 

P*f 


62 


15 

20 

25 

222 

41 

8 

15 


346 


50 

1.036 

60 

130 

125 

6 

140 

2 

2 

6 

50 


1.697 


im 


Actual 
Stock in 
running 
order oh 
3lHt liceeni' 
her 1885. 


3 

20 

3 

14 


40 


14 

16 

22 

202 

38 

7 

13 


312 


48 

073 

46 

121 

111 

6 

138 

2 

2 

6 

46 


1,499 


i,8ll 


IllVASKI. 
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His Highness the Hu!ain*s. 


48. The following Boiling Stock was on 
the line during 1885 ; — 


Details, 

Stock on 
Isti January 
1885. 

Additions 

of 

new Stock 
during 
188d. 

Reductions 
of Stock 
during 
1885, 

Total Stock 
on the List 
on 31 at 
December 
1885« 

Actual 
Stock in 
running 
order on 

31 fit Decem- 
ber 1885. 

BBHA.KKS. 

Engines, tender, class E, Dub’s 

* 

9 

4 

« « • 

13 

13 


Total 

B 

9 

4 

* • ■ 

13 

13 


Coaching Stock, 

Saloon .... 

1st class carriages . 

Cloinposite carriages 

2nd class „ 

3rd .i • • 

Postal composites . 

Brake vans .... 
Horse boxes 

Carriage trucks . 

Dnggage vans 

• 

« 

• 

• 

« 

* 

• 

m 

• 

• 

1 

6 

1 

7 

30 

4 

4 

7 

2 

1 

1 

• • • 

1 

1 

B t t 

0 » * 

4 ■ « 

I 

1 

« * • 

1 

• t • 

• ■ • 

« ■ m 

2 

6 

7 

31 

8 

4 

7 

2 

1 

2 

6 

• 1 1 

7 

81 

3 

4 

7 

2 

1 


Total 

• 

63 

3 

3 

63 

63 


Goods Stock. 

Covered goods wagons . 
Higb-sided open „ 

Ballast wagons 

Qoods brake vans . 

Travelling crane, 5-ton 

Accident van . . , 

Travelling water tank . 

• 

• 

70 

40 

23 

11 

1 

1 

1 

1 

• • • 

1 

« 1 • 

*!• 

4.. 

• t* 

• ■ ■ 

b t • 

1 

4 ■ • 

"*1 ! 
1 

71 

40 

23 

11 

1 

t 

I* 1 

70 

40 

10 

1 

a » t 

4 * . 

1 condemned avraittng replace^- 
ment, 

22 condemned awaitins' re* 
placement* The one shown 
as addition made during the 
year is a candemned accident 
van to bo renewed as a ballast 
wagon* 

\ 

Total 

■ 

147 

2 

3 

146 

121 


TOTAL VEHICLES 

* ■ 

210 

6 

6 

209 

184 



Bhavnagar*Gondal. 


49. The following table shows the Roll- 
ing Stock on the line during 1886 : — 


Ubtails. 

Stock on 
let January 
1885* 

Additions 

of 

new Stock 
during 
188D. 

RcductionB 
OX Stock 
during 
1886* 

Total Stock 
on the IiUt 
on Slat 
December 
1886. 

Actual 
Stock in 
running 
order on 
Slat Decem- 
ber 1886. 

BailAEXB* 

Engiues, tank .... 


* 





„ passenger . » * 

> 20 

• I • 

4*4 

20 

17 


„ goods .... 

) 






Total 

20 

*0* 


20 

17 


Coaching Stock. 







Saloon and inspection carriages 

4 

1 

«tb 

5 

6 


1st class mriages 

9 

1 

• •* 

10 

9 


2nd It w _ ... 

8 

2 

« • « 

10 

7 


3rd ,ii }, ... 

74 

• 44 

• * t 

74 

70 


Combined 3rd class and Post Office 







van (half-and-half) . . 

6 

*•• 

• A* 

6 

6 


Horse boxes . . . . 

. 4 

• « « 

« 4* 

4 

4 


Road vana^ ..... 

6 

••4 

• • 4 

6 

6 


Brake vans . . 

16 


J 

444 

16 

. 16 


.Totai* ' .■ 

126 

.4 

♦ i!4. 

180 

. 122 

. _ , 


: „ 126;: 

A ; 

*•• 

130 

122 




' ' 1 ; I 


, ' ’ 1 
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ir, 


Dmir<! 

St I m 

Ist Ijii iii> 

I's . 

\ 1 Hi n 
of 

lU \ St t] 

Jin 1 jf 

I f Inrt ■)! H 
1 

luni fr 

iHtij 

[ 

lift list 1 
' J t 1 P 1 1 t 
1 list 

Ii£ I \ er 
iss 

A Ill'll 

S k in 
pui 1 indr 
orl ron 
i-ll H> m 

; 1 rJSH 

f 

f 

Biou^hl fonvaiJ 

126 

1 


130 

132 


Gon(l<i 







<^i)VPied {?oo(ls igous 

i3i 



1>3 

1 153 


Powdu vms 

2 


• 

2 

2 


l-ow.siilrd TV oifiv 

300 

• 


3f)9 

363 


C’atth tin Ls 

6 



C 

C 


Uo^it TV * 144 ms 


10 


40 

to 


Timb'rhuk^ 

16 

*«« 

* 

16 

16 


Trav( lling < i ant s 10 -toii 

2 



2 

3 


Biikp vins , 

7 



7 

7 


Stow vaiM . 

1 



1 

1 


Total 

rnU 

10 

1 

i 

1 

1 

.T)6 

5S9 


lOTAL VEHICLES 

6S2 

di 


720 

711 



During the year one second class (old pattern) carriage has been altered 
into an inspection carriage, and also one into a double compartment first class 
Eour new second class carnages which were in hand last year ha've been com- 
pleted. There are still 20 third class carriages to be fitted with the standard 
sun-shades, the work is hemg carried out 

Two old patteru three compartment second class carriages have been dis- 
mantled, and the liames are being used to make carriage trucks suitable for 
passeirger trains. Pour low-sided and six catth* trucks ha\e been fitted with 
toot-boaids to make them available for passenger trains. 



CFTAPTERTV. 

CAPITAL. 

The following paragraphs detail the Capital transactions of the several 
railways in 1886. 

2. The old Capital account having been closed on the 31st Dccemhor 18’79, 
East Indian. the transactions since that date may he 

thus stated : — 

£ 

The Capital slock on 1st Novembei 1879 . . , 36^200,000 

25 pel cent added tlieieto hy the Pm chase Act . . 6,550,000 

Dehentuie stock on Slst Deeeinbei 1879 . , . 1,500,000 

Debentuie debt 2,950,000 


Less- 


Evcluding the stock held m terminable annuity 

The balance is ..... . 

Value of stores leceived fiom the old Company on 
31st Deeembei 1879 

And cash and othei assets of the old Company on 
Slst Deeembei 1879 .... 


37,200,000 
. 27,623,386 

9,576,614 


C 

766,534 

82,217 


848,751 


Add— 8,727.863 

Amount of oveidiawn Capital on Slst December 

1879 264,527 

264,527 

Total on the 1st Januaiy 1880 . 8,902,390 

Since then, £2,950,000 of debentures have been paid off, costing 
R3,6 1,06,835, on which sum the Undertaking pays interest at 1] per cent, 
per annum 

Addihoml Ecspeiaditure — ^Tlie expenditure from Capital and Capital 
Advance Accounts from the 1st of January 1880 to the 31st of Uecemher 
1885, and during the year 1886, has been as follows : — 


I —Preliminary exponscb 

II. ^'-Lands • . . . . 

III. — Constiuetion of lino 

IV. —BalUst and permanent-way . 

V, — Stations and buildings , i 

VI. — Plant 

VII. — Steam femes .... 

VTTT «+A«ir/bocomotiVG B 8,58,212 

VIII -Rollmg^took I ^ 40,80,678 

IX. — ^Establishment .... 

X — Gollieiies 

XI.— New minor works 
XII.— Maintenanee » , . , 


Total 


1st Jannaiy 1880 


to Slst 

1885 

Pccemler 1885 



R 

17,919 

mi 

8,66,7S6 

80,614 

28,«S,6J0 
47,61., 571 

11,53,696 

4,07,778 

36,83,891 

9,50,976 

89,273 

5,0^1,326 

h%l 

mi 

} 48,88,788 

3,45,020 1 

4,01,568 

1,17,017 

6,57,606 

40,828 

10,4il 

m 

3,804 
Or. 256 

1,80,14,407 

$«,54,748 


K L 
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Expenditure on the Eooghly Bridge . — ^Tlie expendituio on the Ilooghly 
Bridge up to December 31st, 1&83, amounted to B32,02,176, and the expendi- 
ture during the year 18S5 was B13,01,5G1. 

3. The total Capital outlay to end of 1885, including suspense and the 

charge of B20,lG,3i3 for exchange on 
Eajputana-Maiwa payments in England prior to 1st Janu- 

ary 1885, added to Capital account on that date, amounted to Ell, 30,09,472. 
I’he expenditure under final heads of account during the year 1885 was 
E,32,86,207, incurred principally on ** Stations and Buildings and Bolling 
Stock/* 

Tile budget grants originally assigned for Capital expenditure during 
1885-80 underwent certain alterations in the course of the year, and the 
amounts finally passed by the Government of India on the revised estimates 
btood as under : — 

U 


Kiiput ina-Malwi 
Kp^di i-l\ io/ei»ou' 
Hollar State 


ll,0n,fl()0 
5,10,000 
50, 0( 0 


Totil . 10,00,000 


The exact outlay against these grants cannot be git on at this date, as the 
accounts for 1883-SG have not yet been finally closed ; but it may be stated 
approximately as follovts : — 

R 

llajimtani-MilwTi , . .... 11, 111, 000 

Hi uan-lAid/epoie . . . . . i, 35 1)00 

II oik u State ... . lOjOO I 

Toju , 10 07 000 

The figures of the Tlaipuiana-MaLwa and tbe llolkai Mate Ihuhvats uork 
out vet y closely to the final grants for those lines, and ap])(ai to call tor no 
rematks Iuto, hut there is likely to be a lapse ol about 1175,000 on the grant 
(or the Bevuiii-Feio/epoie hue ouiiig to short expiuKlituio on u oiks ot eon- 
stiuction. 

The Capital outlay on the Bajpntgin Section dm iiig tl^ecahaiiUr^oar 1SS5 
\^as Elo, 10,178, ol whuh B 1,05,410 was mciiiied m i-ngland, having a net 
debit against the Indian grant of E10,7l,70S. 

The pimcipal works on wliich outlay uas lecorded vere — 

Ovcilnitlge at Delhi. 

New Station Building, Ajinoie. 

Quutpi& toi Locomotive, Carnage and Wagon Depaitmeuls 
Sujit Clnaiiy Siding, 

Mathinciy and Tools for now Cauiige and Wagon Slops 
1,000 bogie Wagons. 

10 F Cla&s Engines. 

The whole of the outlay on the Holkar State Kailway during 1885 was 
Irom the Indian grant, and amounted to E09,G71. This outlay was incurred 
ehietly under Construction of Line *’ and Stations and Buildings,” a sum 
of E 15,085 having been spent under the former on replacing girders of 
Choral bridge, No. 3.** 

Similarly, the whole of the expenditure incurred on the Bewdri-Perozepore 
Bailway nas from the Indian grant. The net outlay amounted to E8,ll,058 ; 
but exoludiiig the reduction in suspense balances, amounting to EC, 50, 371, the 
gross outlay was K1 1,61, li2D. 

The reduction in the suspense balances was effected by the issue of 
to works, and the transfer of the stores balances to the Bajputana- 
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4. The Capital outlay iuoluding suspense at end of 1886 stood at 

, Bl, 02, 63, 278. The expenditure debited 

to inal heads in 1886 was B42,242, but 
owing to a reduction in the suspense balance from BBS, 141 to B9,739, the net 
outlay has been only E13,840. Of the expenditure charged to find heads 
£39,378 were due to the erection of fencing. 

5. The Company’s Capital at the close 
of December 1886 stood as under — 


Southern Mahratta. 


Capital Authoiised 
Capital Subseiibed 
Capital Expended— 
£ mal Heads . 
Suspense 


£ ^ 

. 6 , 000,000 6 , 00 , 00,000 

, 4,047,920 4, So, 75,040 

. 2,769,781 3,32,37,377 
. 256,225 30,02,699 


Total . 3,025,006 3,63,00,076 


The outlay charged to final heads of account during the year 1886 amount- 
ed to £1,22,26,814. 

Of the amount shown above as gross outlay to end of December 1885, 
£1,96,09,287 represent the outlay at that dale on the 316 miles of railway then 
open to trafB. 0 . 

The amounts payable by the State on account of the subsidy amounted for 
tho year — 

In India to . 1,542 

„ England to 18,34,852 

Total . 18,35,894 


the total amount paid and payable up to date being £44,63,585. 

Exclusive of the contribution to the Provident Fund, the State has been 
recouped in all to end of 1885 £1,17,948, which sum represents the excess of 
earnings over expenses in working open mileage which, under the conditions of 
Clause 42 of the principal contract, is the property of Government (under 

certain restrictions not yet realized) up to June 1889. 

6. The Capital expenditure to end of 
Eastern Bengal including suspeuse, amounted to 

£4,80,31,432. 

The Capital transactions for 1885 were as follows : — 


pAXTIOULAfiS. 

Amount. 

Total. 

On main Construction heads 

R 

17,88,371 

R 

On Eoliing-stook and Flotilla ...... 

3,66,216 


On Stores— 

6,60,675 


English . 


Indian (net) . 

64,478 


Decreases in Suspense Accounts and increase in Liabilities 

« « « 

*7,79,840 

*,46,034 

Gross outlay 

1 4 * 

30,24,674 

CredtU, 


For Stores used on Revenue works 

9,12,162 


Capitid works or sold . 

8,26,841 

12,87,493 

17,87,181 

Net outlay 

i 

{ 
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The nol outlay was macio up as follows : — 

Indnn outlay (les^i o\ei<liAWD Capital) .... * 1?, 26,600 

liiigli »li outia} on btoies ....... 5,60,573 

Total . 17,S7,181 


Tlio ])i iiici]»al works in proj^rpss wero enumerated in Part I. They were 
TU‘v\ sttiil ([uuilds nt Naivuldan^a, of which five double-storied blocks u ere 
built; tiio now alignment at Ooalundo, 7 miles in length, with semi-perma- 
nent slation-jaid, buildings, and quarters, and a new station, and jetty at 
Diamond liarboiir Creeks with an extension and addition to the line and 
sidings. 

7 The 1 otal Capital outlay to 31st Bccemhor 1 883, including the suspense 
_ „ ^ , balance on that date, was EGO, 05, 755. 

Waiclha Coal ’ * ’ 


The cxpenditiu’e lor tlie year was as follows : — 


1 — Picliminaiy e\pon50& . 

* 

f 

• 

• 

• 

R 

ft OB 

JI, — Land . . , . 

« 

« 

« 

« 

• 


Ill — Con''tiud 1011 of line 

• 

■ 

* 

• 

• 

632 

XY,— BalLisl and IVimincnt-way . 

O 

• 

• 

e 

• 

3,870 

V. — Stations and buildings . 

• 

• 

« 

« 

ft 

17,053 

VI —Plant .... 

• 

« 

• 

ft 

ft 

5,959 

VITJ.—Ilf.lhngaoek . 

■ 

a 

« 

« 

ft 

6,419 

I^C.— jii,t.il)lis]inicnf 

• 


• 


• 

1,605 

\ — Waioia Collu-iy woiks 

■ 

« 

• 


O 

11,086 

Su pfllsL , , . , 

Q 


e 

9 


—2,106 




Toia 

• 

15,111 


E\])(n(liluie lu ii3u«;Iand 
Do. Ill liuli.i. 


40,030 

-916 


Th(' o\p(‘nditiire meurred was chiefly on the lollowing woiks : — 

For ihe Railway ; shed and engine pits lor repairing ioeomothes at Warora, 
P(‘rmanent-way Inspeeiois’ (pxarlers at ILmgangluit, and Station Masters* quar- 
teis ai Nagri: I oi tho Colliery ; water-supply and winding engines at Nos. 4i 
and 5 ints, and erection of two 30 II.-P. engines at the same. 

8. The' Capital expenditure on the Sind, Punjab and Delhi Eailway from 

commencement of operations to end of 
1885 was E12,32,37,231. The expendi- 
ture during 1885 was as follows : — 


Late Sind, Funjab and Delhi. 


Cam'll outlay on Engineeiiug Woiks 
Do, Looomotive do, 

E-sjM'nditure on stoiob ; — 

Xu England . 

In India 


Loss credits— 

Storifb cliargoablu to Reveime 
Do. expended on Capital works 


6,59,147 

58,163 


23,76,203 
20,1^,51 7 


Gloss outlay 


43,87,810 

61,05,120 


84,48,779 

6,22,037 


40,66,816 

10,89,804 


Net outlay 
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The following shows the state of the Capital account of the railway on 
J>ecemher 31st, 18b6 : — 

M 

Capital raised 1C, 08, 69, 

Do. expended • . ia,)0,05,918 


Balance due to the Secretary of State .... Cl,u6,65] 

The amount of interest due to the Secretary of State on overdrawn Capital 
was : — 

Piior to 1885 51,159 

Durinj? 1885 67,589 


Torit . 1,18,689 


The woiks on which expenditure was incurred were chiefly those 
enumerated in Part I of this Report : and additional sidings at roadside stations, 
eight additional 3rd class carriages and ten brake vans were completed. 

During the half-year two of the flotilla flats were sold at Kurracheo for 
R4,180. There were still remaining laid up three steamers and three Larges. 
One steam tug and barge are employed on the Sutlej Perry at Perozepore. 

9, The total Capital outlay on the Punjab Northern, including the Salt 

Branch (metro-gauge), to end of 1885 was 
R7, 10, 83, 595, and on the Sind-Sagar, East- 
ern Section, R9,99,8C9. 

The expenditure during 1886 was as follows ; — 

R 

a, 87,8^9 


Late Punjab Northern. 


Punjab Noitliein 
SinJ-Saffjij Eastern Section 


9,99,809 

P.,87,G08 


The chief works on which the expenditure was incurred were — 
Improvements to watering and station arrangements at Wazirahad. 
Alterations and training woiks at the Ohenab Bridge. 

Improvements to station arrangements and staff t|uarters at Rawalpindi. 
Conversion of the Salt Branch from narrow to broad gauge. 

10. The total Capital outlay including suspense to end of 1885 was 


Late Indus Valley 


B8, 77, 92, 761. 

The net expenditure on final Capital 
heads during the year under review was £12,73,968. The outlay was chiefly 
incurred on— 


R 

Bridge over Indus . 2,29,07 9 

Fencing line, Noithein Division 86,999 

New crossing stations ....... 49,6S3 

Additional sidings, Rindli and Pir-Chowki . . . 80,047 

Station Masters^ quarters and out-houses, Sibi . « . 6,128 

Engine sheds, KhSnpur and Sihi . . . « . 72,009 

Erecting engine turntable at Sibi . . , . , 6,400 

Cost of new machmeiy for workshops .... 23,011 

Increases to Rolling Stock 9,24,736 


BareiUy'Pilibheet. 


11. The total expenditure from the commencement of operafions to end 

of 1885 amounted to £11,17,438. The 
expenditure during 1885 was £1,27,318 
mainly on ballast and pormanent-way and stations and buildings, and £38,000 
are estimated as still required to complete the open lino. 

7a 
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ISTorthern Bengal. 


Kaimia-Bb arlla. 


During fhe rains of 1885, the Deolia river partially changed its course 
threatened to outflank the west abutment of the bridge, rendering training 
works and spurs necessary. These were well in hand at the end of the year and 
will be completed before the ensuing rains. Large quantities of boulders were 
also thrown round the piers where there had been considerable scour. The 
ballasting of the line is still incomplete, as rolling stock could not be spared to 
lead it out. 

12. The total Capital expenditure, including suspense, to end of 1886 amount- 

ed to Rl, 70, 09, 087. The outlay of the year, 

‘ B16,04i, 779, wns on the Kosi Extension 

and Gunduk Bridge works, the progress on which is given in Part 1. 

13. The total Capital outlay, including suspense, to the end of December 

^ , 1885, was E2, 17, 53, 435. The amount 

BTorthern Bengal. n i i i 

expended during the calendar year was 
R5,81,814, thus making the average cost per open mile, exclusive of Steam 
Boat Service and Suspense accounts, ESS, 672. 

The principal works on which this expenditure was incurred were — ballast- 
ing, 411,000 cubic feet of which was debited against Capital, providing addi. 
tional sleepers on main line, staff quarters at Gara, additional tanks at Eaninagar, 
Birdmpur, and Domar, and completion of tank, pump, and engine-house at 
Nattore, besides additions and improvements to level crossings, and stations 
and offices. 

Eight new E class locomotives, and three 0 class, were added to the 
stock ; also 6 new coaching vehicles, 100 iron covered goods, and 2 goods 
brake vans. 

14. The total Capital outlay, including Steam Boat Service and Suspense, 

^ „ to the end of December 1885 amounted 

Kaimia-Bb arlla. 

to E9, 01,639, the expenditure during the 

year being E38,972. 

No engineering works of any importance were in progress during the 
year. Pour new 3rd class carriages to carry 40 passengers each, two new 3rd 
class, each to carry 30 passengers, and one brake with central closed compart- 
ment for luggage, were built in the workshops at a cost of E9,147. 

15. The total Capital cost of the line from the commencement of opera- 

_ tions to the 31st December 1886 has been 

Dacca* 

B56,54,231, or E63,003 per mile. 

The expenditure of the year was on the completion works of the line 
generally, which was opened for through goods traffic on the 1st August 1886. 

16. The total Capital expenditure to end of 1885 was Erl, 12,39, 988. 

Oawnpo«.Aoim.ra. expenditure in 1886 amounted to 

E6,33,617, of which El, 12,513 was on the 
Bithur branch, and E5,2l,104 on the main line j for completion of works on 
the Earukhabad-Hathras section ; fencing Eariikhabad to Cawnpore ; new roll- 
ing stock; charges for additional bridging over the Kali Nadi; and minor 
works.. 

The 62 coaching vehicles commenced in 1883 were completed during the 
year, and the under-frames, &c., of 70 new 12-ton bogie wagons bad been receiv- 
ed and were being erected. 

17. The Capital expenditure to end of the year amounted to E56, 83,671, 

Amritear-Bfttiiafikat. . and that during the year to about 
, \ B3, 00, 000, mainly on account of adjust- 

naents of the construction accounts of the lino. The revised estimates sane- 
J\tion^. amount^, to 162,^851; 64*7$ mii^ of Mae, exclusive of ;E5i35,O()0 ' 

•■'f. indirect; .AbOjut; a: miie;6f 'the- line^i'at' Amwts)^ was-' 

Siadj'' Punjab.', nad ;DeiM' ''B^3way,pqmpany^'''.a3^d;;l^^^^ 


Dacca. 


Cawnpore-Acbnera. 
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Nagpnr-Chhattisgarh. 


is not included in tlie above figures. Since the close of 1885 further claims 
preferred by the contractors have been settled by a lump sum payment. 

18. The total Capital expenditure on the line to end of 1885 was Bl,07i69j020, 

the outlay for the year amounting to 
K6,19,540, of which B2,35,262 was incur- 
red on the open line, and E3, 68,515 on the Kanhdn Bridge. 

19. The Capital outlay from commencement of operations to end of 1885 

amounted to ]^2, 72, 85,344 as detailed 
below: — 


Burma. 


Account Heads. 

Irrawaddy 
Bail way. 

Sittang 

Eailway. 

Total. 


R 

R 

R 

Preliminary expenses 

66,589 

2,80,796 

2,87,385 

Band 

3,27,064 

44,604 

2,71,658 

Construction of Hue 

38,69,984 

52,70,229 

91,40,213 

Ballast and permanent-way 

43,11,512 

32,21,208 

75,32,720 

Stations and buildings 

19,27,529 

10,67,765 

29,95,294 

Plant 

4,05,987 

3,19,343 

7,25,330 

Bolling stock 

21,74,910 

13,87,790 

85,62,700 

Establishment 

10,83,139 

9,50,480 

1 

20,33,619 

Total Final Heads , 

1,40,56,704 

1,24,92,215 

2,63,48,919 

Suspense . i 

« « V 

7,63,251 

7,53,251 

Total 

1,40,66,704 

1,32,45,466 

2,73,02,170 

Less receipts on Capital account , 

6,289 

10,587 

16,826 

Total outlay 

1,40,50,465 

1,82,34,879 

2,72,85,344 


The expenditure during the year 1886 is noted below : — 


Account Heads. 

Irrawaddy 

Eailway. 

Sittang 

Eailway. 

Total, 

Preliminary expenses 

Land 

Construction of line 

Ballast and permanent-way 
Stations and buildiugs . 
Plant 

Bolling stock 

Establishment 

• » * t 

■ * • • 

« t * • 

« * « ■ 

• • * ■ 

• » • • 

• • • • 

« • • « 

R 

• • « 

1^40,675 

4,471 

21,291 

62,595 

3,631 

R 

• • • 

24 

7,72,887 

2,86,963 

2,06,170 

29,810 

4,95,971 

1,02,349 

R 

• * 4 

24 

9,13,062 

2,91,434 

2,27,461 

29,810 

5,58,566 

1,06,880 

Total Pinal Heads 
Suspense 

2,32,663 

* • * 

18,93,626 

4,75,936 

81,26,189 , 
4,75,936 

Total 

Less receipts on Capital account 

2,82,563 

i 

« * k 

141,17,690 

1,998 

16,50,263 

1,993 

1 

Total outlay 


14,16,608 

16,48,265 


The general estimiite of the Sittang Railway was closed on the 31st 
rRecOmb^ 188^, after ,w^^ the Capital accounts of both lines were amal- 
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The suspense balance has heon rediuu'd during the year by E4j7r),936, of 
•vvhieh sum js due to stores issu(‘d to Revenue and Capital works. 

The other suspense lu^ads have been considerably icduced by adjustments of 
oiilstandings. 

20. Tiie total Capital expenditure on the Jorhdt Railway to end of Decem- 

ber 1885 was RojlljjG outlay 

joihat. incurred during the calendar year 1885, 

R7n,G0ii. 

The outlay ol the year has been in completing the works on the main line 
and branches. Throe guards’ vans and 20 low-sided bogie wagons wore added 
to the open line stock. 

21. The total Capital expenditure to 31st December 1885 was Ell, 50, 16,840 

and the net Capital outlay during the 
year, E2,79,795. The following are the 
principal works on w liich this expenditure was incurred : — 


Reronstuietion o£ Iho Kalpatlu budge ..... 18,547 

Alteuitious .lud additions to stations ..... 35,013 

Extcii'iion of the block sysit m , . . , . 40,1 94 

Assistant Ihxflic M m.i«»‘ei’s cpaikis at .falai pet . , . 11,S78 

Reconstuictioii oi the Peuiiu budge , , . . 57,386 

Sticiii; til cuing giidcisaud liyiiig new pcim'iiieni-way ovei Palai 
bndi^e ... .... 39,813 

Sidmgs it Till!]) ill loi the (bKldipali-Nclloio State Railway , 10^528 

Locomotive Dt| uimeiit loi ‘<tock, plint, k,c . . 72,730 


32 The total Capital expenditure fiom commeneement of operations to 

endoi the year 1885 was E 4,00,98,660, 
and the net Caiutal outlay during the year, 
E7,1S,C17, mcuiied chiefly outlie following woiks — 


South Indian 


R 

Jlcotificiiion oi the ihgnnicnt ol the Rtacli line, Madi is, mclud- 

iiii^ cost oi p( iin iiu iit-w ly m iti n ib on the extension . . 51,722 

Enlugcmcnt oi lh( Viki ivaiidi budge , . 11,523 

Piot< ctivo noiKs to biidgis . ... 36,^81 

New budgt 111 9Sth imh ... . , 12,09j 

Stoics shed, &f., at Negapat im . . , . 33,365 

Gtmial oib<es, TiuUmop<)ly ...... 71,116 

Engineenng woilvshops at Tiidimopoly , . , 20,456 

Additions oi fi\e spans to the h\e iO-Lct giidei budge at 

miles . 17,882 

Additional Locomotive accoramodafion at Cuddaloie Old Town . 15,699 

llolhng stock . . .... 3,30,916 


The rectification of the alignment of the Beach lino, Madras, has made 
considerable progress ; the now^ girder bridge of two 50-foei spans across the 
Buckingham canal to replace the temporary wooden structure is nearly com- 
])leted, and will, it is oxpocttxl, be opened for traffic at the end of June. 

Additional through sidings liavo been hiid in at Kddambfikam and Chetpat 
to enable trains to cross at tlios^ stations, and additional sidings have been pro- 
vided at PaMvaram to faeilitato the working of the stone traffic for the harbour 
works, Extra sidings have also been given at Kolatdr, Ncllikuppam, 
Vimdupati, and Kumbafcduam, and the wharf siding at Cuddalore Old Town 
has boon extendixl to meet the requirements of trade. 

Permanent waiting sheds have been erected at the Beach, Port, Park, 
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Olietpat, and Kddambakam stations. Additional water-columns and ashiiits 
have been erected at certain wateiiug stations, in oidcr that engines may water 
when running in either dnection, vvitbout detacliing. An overbridge passing 
over both the South Indian and Madras Railways has been erected at Arkdnam, 
and the platform of the foimer extended to meet it ; an additional goods shed 
has been built at Panruti. 

With regard to the flood damages of December 1881, the following is 
the progress made in restoring damag<‘d biidges and in pro\idmg additional 
water-ways. 

The bridge of chwon tO-feot spans in the Karunguli valley has been res- 
tored with the piers raised 1 feel ; and woik has been commenced for adding 
eleven moie spans of the same size to the existing biidgc. 

In the Palar valley, where over a mile of line was completely wrecked, the 
bank has been lowered to the level of the surrounding country to admit of 
abnormal floods passing over the line, which will he pitched. The Vikrai'andi 
bridge, in the 93rd mile, is still in process of reconstruction, the w ork having 
been stopped entirely during the monsoon. This bridge is being enlarged by 
one span of 120 and one of 30 feet. In the 98th mile, where some largo 
breaches occuired, a now hiidge of ten 30-fcot spans is being constructed, and is 
now only awaiting the girders from England. At the l23rd mile, the line has 
been low^cred for about 1][ miles to the level of the surrounding country and 
pitched ; between Cuddalore New and Old Town stations portions of the lino 
have also been lowered. At 127 miles 7 chains the line will be permanently 
diverted to the west, the 70-feot bridge abandoned, and a new bridge of 150-feet 
span constructed ; this w^oik has just been commenced. Work has also been 
commenced at the Oorayar bridges in the 252nd mile, which are to he enlarged 
by the addition of five 30-fcet and four 25-feet spans, respectively. 

The Giugee bridge, on the Pondicherry Branch, consisting ot seven 150-fcet 
spans, is being restored ; the piers have been raised 7 feet, and the now girders 
sent out from England are in process of erection. Several small culvorls have 
been replaced by bridges varying from 8 feet to 25 feet in span, and the piers 
of some of the largo budges are to ho raised from 3 to 5 feet to ensure the girders 
being well above the level of abnormal floods. 

The Capital expenditure incurred to 31st December 18S5 on works damag- 
ed by the floods of 1884 was Rl,00,163. It is estimated that the sum to com- 
plete the amount chargeable to Capital for works rendered necessary by these 
floods is R10,28,000. 

23. The total Capital outlay to 31st December 1885 amounted to 
Great Indian Peninsula 1126,85,97,962. 

The Company *s Capital Account with Government was overdrawn 
during the month of May to the extent of £60,045, but in the toiloiving month 
the overdrafts were covered by the issue of £500,000 four per cent, debentures 
which were placed at par. This was the only change in the state of the Com- 
pany’s Capital during the past year which at 31st December 1885 stood as 
under : — 



£ 


Capital Authoii'^ed .... 

. 26,6(56,666 

29,09,00,084 

Capital Siibsciibed .... 

. 24,701,661 

20,91,72,698 

Capital Expended— 

{«) Pma! Heads . 

. 23,771,345 

26,93,23,757 

[b) Suspense . , . . 

. 850,291. 

92,75.936 

Amount expended on way and woiks , 

, 20,038,826 

21,86,97,737 

Do, rolling stock 

, 8,733,219 

4,07,26,020 

Cost of way and works per milo^ 

15,554 

1,09,686 

Do, of rolling stock do.* 

2,898 

31,613 


* Exclusiva of State lines 
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The subscribed Capital as above quoted is composed of the following 


£ 


Stock .and Shares at 5 per cent. 

tt 


20,000,000 

Dehcntuie Stock at 4 do. 

• 

t ■ 

2,701,450 

Debeiitiues at 4 do. 

« 

• « 

1,108,300 

Do. at 3} do. 

• 

* * 

. 820,500 

Not bcaiiug inteicbt . 

• 

• i 

71,114 


Totil . ai,701,66i 


It should be mentioned, however, that on the last day of the year the sum 
of C39,o00 was advanced to the Company to pay off matured debentures. This 
sum was not advised to the Company’s Auditor in this country and therefore 
did not appear in the printed accounts for the year, and as it was not known to 
what particular denomination of debentures the sum related, it was accordingly 
omitted from the accounts for the year. 

The not amount of Capital withdrawn during the year was fil9,46,7l6 and 
consisted of payment to tho Company in England of E77,73,651 reduced by 
refunds to Government in India of R28, 27,935. This net withdrawal was 
applied as follows ; — 

R 

Charged to Construction ...... 28,90,251 

Do. Stoies Suspense 20,21,6j(8 

Decrease m the balance of the Capital Advance Suspense 
Account ........ 30,822 

Total . 19,15,716 


Tho final result of the year’s transactions in respect of Capital deposited 
and withdrawn, irnduding the advance of £39,500 already mentioned, was an 
increase of C7,537 in the amount standing at the Company’s credit in the hands 
of Government at tho close of tho year, £51,800. 

The priiioipil Capital Works on which expenditure was incurred during 
tho year are enumerated in the following table : — 


Boii Bandar Administrative Offices , . . . 

Byculla new Overbridge ...... 

Igaipuii additional Staff quarters , . . , 

Dhond and Manmad permanent Staff quarters 
Doubling line beyond Bhasaval 
Lanowli additional Staff quaiters 

Wadi Bandar, works at 

Erection of 100 3rd class carriages 

Converting 1,000 open wagons as lO-tun covered Goods 



Stores. 

Total. 

R 

R 

R 

2,89,139 

13,110 

3,02,249 

1,14,251 

84,885 

1,49,136 

46,925 

7,028 

53,953 

72,8(55 

13,323 

86,188 

90,940 

55 

90,995 

26,084 

24,602 

50,686 

30,733 

6,616 1 

86,349 

83,209 

1,82,842 

2,16,111 

4,800 

23,760 

28,560 


2k The total Capital outlay including suspense accounts stood at 

B9,23,71,412 on the 31st December 
1885. 


Bombay, Baroda and Contral India. 


Tlie state of the Company’s guaranteed Capital remained unchanged 
duriag tho past year. Tho transactions of the twelre months under report were 
thoreforo met from further 07ordmfts of the Company’s aoeount with Gorem- 
ment, which at tho commeaQoment of tlio year stood overdrawn in the sum of 
£503,043. Tho not withdrawals during 1885 amounted to S19,89,027 or 
£183,838, and thus inetoasod the overdrafts to £68,597 as at 3 1st Decombor 1886. 
Under standing orders interest on the above sum amounting to £3,82,767 was 
adjusted by credit to tho Oiva Department, after doduotion from the Sniplus 
Profits realised daring the two halves of the past year. 
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The main features of the Capital Account on 31st December 1885 are given 
below in the usual summary ; — 



€ 

M 

Capital Autbori‘?ed ..... 

9,475,000 10,33,63,636 

Capital Subscriiied . , . . , 

7,771,070 

8,3,7,70,312 

Capital Expended— 



Oil Cousti action Account , 

8,169,700 

8,91,21,003 

On Stores Account .... 

309,0.33 

33,71,285 

On Suspense Account .... 

-21,692 

—2,36,633 

Total 

8,457,011 

9,22,58,635 


£ 

M 

Evpendituie on way and works . 

6,860,139 

7,48,37,880 

Do on rolling stock 

1,309,501 

1,42,S0,117 

Cost of way and works per mile . . , 

15,614 

1,70,668 

Do. of rolling stock per mile . . , 

2,9S6 

32,580 

The transactions with Treasuries during the 

year resulted in a net 

drawal of £182,328 or R19,89,027, which sum was applied as 

follows 


£ 

R 

To Constiuetion Account .... 

149,946 

16,35,783 

„ Stoies Suspense Account 

25,516 

2,78,318 

Decrease in Cr. balance of Capital Advance 


Account 

6, 860 

71,S90 

Net Witlidiawal 

182,3 J8 

19,89,027 


The expenditure on Construction Account was incurred principally under 


the following heads : — 


Rolling’ stock 


Laige budges ........ lj6U,892 

Ballast and ^lermanent-way ...... 3,39^070 

Stations and buildings S,40,('59 

Rolling stock ........ 8,3i,7*3S 

The outlay under Bridges had reference to the work of strengthening exist- 
ing structures, while that under the succeeding head was incurred chiefly on 
doubling the road over three different sections of the line. The construction of 
a new station at Elphinstono Road, to meet the wants of the local and suburban 
traffic, the station alterations necessitated by tho extension of the double line, 
and the subsidiary works at the Company’s new Goods terminus at Bombay, 
comprised the principal works under Stations and Buildings in progress during 
the year. 

25. The total Capital expenditure, including suspense, to end of 1885 
Oudii and sohiikhand. amounted to B 8, 5 0,4)7 ,117* 

The capital transactions during the calendar year 1885 were as follows: — 


Outlay on Engineering works 
„ on Rolling stock 


on Stores- 
Englisb 
Indian net 


65,99,G95 

10,69,380 

28,79,953 

20,57,893 


76,69,075 


49,37,846 


Decrease in suspense accounts and inciease 
in liabilities .... 


Credits — For stores used on Revenue 
*WorkB . * . . , 

Capital Works and Sold . . • 


Gross outlay 


14,04,513 

43,67,768 


Not outlay 


1,26,06,921 

5,43.595 

*W. ) *l*II W iilW| M l"ll I III ^I II MI III ■ 

1,20,63,326 

57,72,281 

62,91,045 
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Tho following shows Capital raised, expended to date, and balance in 
hand: — 

R R 

Nominal Capital iai«-e(l , , . 8,80,00,000 

Add Piommm (inrludiiiQ pioceeds of 

foifeitid bbaio^) , . . 1,96,715 


Deduct discount 


8,31,96,715 

4,3S,607 


8,77,58,103 

8,54,31,426 

23,23,682 


BaUmeoi Capital leccivtd into Govein- 
muit Tieasuiv .... 

Capital witlidiawn fiom Tiea&uij 
Cajalal iiudiawn .... 

The state of the now line and works on which the above Capital was ex- 
pended arc fully described in Part I. 

Puling 1885, 3G engines, <42 coaching vehicles, and 197 goods vehicles 
(including therein 6 portalile cranes) were added to the Kolling stock. 

2G. The total Capital outlay from commencement of operations to 31st 

December 1886, including interest on 
capital during constru(dion, amounted to 
li2, 01,80,980, and ilie expenditure incurred in 1885 to R19,39,552. In addition 
to the large works on the line and its branches described in Part I, the 
following have been the more important Capital works in progress during 
the year. 

The following bridges wore finished and opened for traffic: — 


JBengal and Worth-WeBtern. 
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Permanent stations and offices were completed at Gorakhpur and Kutra, 
and coasidorablo additions made to the stafi’ quarters at tho same stations. 
Buildings for the ferry staff at Pigha w'cre also in hand and neaily ready for 
occupation. 

The Ganges Perry Plotilla, consisting of the Steamers Sonepore and JPatm 
and the Steam-launch Bigha with 8 flats and 2 landing stages was completed 
during the year and has been at work since tho beginning of July. 

Two hundred covered wagons have been added to the tolling stock. 
These are being erected at Sonepore and are nearly all finished and in use. 

27. The total Capital expenditure stood at E21,71,124 j on 31st December 

1885. Tho outlay during 1886 amounted 
to 142,40,519, and was incurred in com- 
pleting the works of the Lino and for Bolling stock. A further expenditure 
on Capital Account of about E60,000 is anticipated next year. 

The total outlay on final heads to the end of the year, E20,GC,024, gives 
a Capital cost per mile of E37,504. 

During the year the earthwork, bridging and works generally have been 
finished. A great deal of ballasting has been done, and the line is now 


BohilMiand-Xamaun 


I 
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thorougliiy well ballasted with good shingle ballast, which has been trained 
from the foot of the hills. 

A new Station Ofhce has been constructed at Eichha Eoad and opened for 
traffic. The Goods -sheds at Ilaldwdni and Kdtbgodam have been completed. 
A goods- shed is under erection at Eichha Road. The well at Lalkua and the 
w atering arrangements at Kathgodam have been finished, as also the Engine- 
shed at IJ^dtligodam. The Workshops at Bareilly are in progress. 

28. The Capital outlay exclusive of suspense accounts amounted to 
Assam. E1j 9, 16,720 on 31st December 1885. 

The total Capital expenditure during the yeai was El,99,936. 

The earthwork for the direct lino along the river bank from the Work- 
shops to Steamer Gliht is neaily completed, and the laying of the peimanent- 
w^ay commenced. A siding has been put in at Ilukampukri. A loop line has 
been put in at Bor ELapjan on the level in the place of the blind siding. An 
additional long siding has been put in for the convenience of the coal traffic at 
]Margherita Station. The main lino was extended in December and January 
at Steamer Ghat along the river bank, I mile, as a permanency, and a temporary 
lino of 7 mile, with sidings, laid on the sand to connect the same with the 
deep water channel of the river. The latter was taken up in March, the 
river rising suddenly 10 feet on the 26th of that month. 

The lougtij of the main line from Steamer Ghat to Talap is now SSJ miles. 
The lengtli of the branch line remains unaltered at 23 miles. 

Thvonty low-sided wagons are now being converted into covered goods 
wjgons to meet the increasing requirements of tea and general traffic. 

29. The total Capital expenditure of 
these lines on 31st December 1885 was — 


Uerar 


Expi^nditiire on Final Heads 

Value of Stoies in hand 


Total 



No Capital works were carried out during the year 1885. The trans- 
actions of the year represent a refund of expenditure' on account of stores 
used by the Great Indian Peninsula Bailway Company for their own pur- 
poses as under : — ^ 

. • . . • . .1 04i 


Khamcyaoii State Railway 
Ainraoti State Railway 


Tot4L 


11 

£08 


30. The total Capital cost of the line up to the end of the year 1885 
Bhopai-itarBi amounted to R60,21,375, thus : — 

India Giant, Imperial 11,50,000 

Contributions ....... 4 < 7 , 71 , 37 j 

The expenditure during the year was Rl,88,llii, the whole of which out- 
lay is against the Bhopal State contribution. The heads of account principally 
affected were 

S7,97S 
, 1,33,301 

4^,140 

8 a 


Conatruction of Line . 
Ballast and Permanent-way , 
Stations and Buildings 
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The surplus account ^vas docroasod hy R35,4i3ij. 

31. Is 0 separate hooks have hcerL mamtaimnl for the Open and Construc- 
tion lines for Oajntal expenditure. The 
total expendituie on Capital Account up 

to 31st ^klarch ISSG is as follow s 


HiS Higlmcsb the Ilizam’a. 


Piuclia.*?^ money (line from lYadi to Secunderabad) 
Pi< liminny ex(>« uses 
CniistiiK turn oi Line 


l^illisl .uhI Pi 
Slat Kills and JJuildmgs 
Plant . . • 

Kcilliiig Stot k , 

Est ihlislitnt nt 
Genual Coni ingi nut'* 




Tot il Final Ileails 
Su'-pense Account 


Less receipts on Capital Account 
Net t\penclitino 


2,04,^^6,531 
1,59,sS 8 
7,0J,52t 
31,317 
2,10,167 
1,35,611 
4,16,670 
2, S3, 973 
28,026 

2, i5,0‘),l52 
11,76,620 

2,56,80,772 

419 


2, '>6,80,353 


During I he year under review improvements to works on the open line 
(estimated to cost U32,322 wore completed, and w orks of improvement estimated 
to cost Liu 1,712 weie in ])roi»Tcss. 

Se\<ral works eommi'iiced, but not completed at the time of taking ov(‘r 
eliarge ol llie Opiai Line fiom the State Aiiency, were liiiislietl diiiinn the }ear 

Time il ch'-s Lnuines <il a cost ol 6=91,021 weie purchased at the expense 
ol Cipit d, and 2S bilbist wagoiib woie eoiistriicted. 

32 Iho total C.ipital outlay, including suspense from tlie hogiiimng of opeia- 

tions to 31si December lbS5, amounted 
Bha™, if.ai.Goiid.il. ol IlG7,l],()3 J. IS the 

shaie ol the Dliavuagav State, and 62S,SJ,007 that ol the GoiuUl State. The 
lioiglli ol the Imc being 193 21 milc's, the outliy per open mile amounts to 
K 18,551 

The expenditure during the year amounted to 63,32,991, and the ac- 
counts oi th(‘ 1 jiu‘ reemd expenditure on the construction ol hiidge openings, 
proMdiiig fphiitms lor plate-layers, erection of permanent oiriees, stall* quarters, 
water-tanks, water stand-] )osts, c^c , at Gliadochi and Dhola, and construction 
f)t 4 j new second (dass carnages and tO bogie wagons. 

33. The total Capital expenditure to end of 1S85 amoiintod to 6Gl5,89,34iG, 

that tor 1885 w^as 62,21,720. To end of 
Marcli 1886 the Survey expenditure on the 
different connected projects has boon as follows : — 


Mysore-Nanjangud Survey .... 

. 7,762 

hirur-Sliimoga 

, 1,963 

Doddaboli-Huidupur . . . , , 

10,001 

Bangalore-Ilmdupur ..... 

10,123 

Gubbi Harihar 

. 3,17,831 

Total 

. 8,48,010 


Two more bays have been added to the engine-shed at Bangalore so as to 
afford accommodation for 4 more engines. 

Six new engines, N class, were added to the stock, and two powder-vans 
have been constructed. 
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31. The construetion of tliis line was finally completed al)out end of June 

1 885. The actual Capital outlay to Decern- 
Eajpura-Patiaia. 1112,20,206. This Avill prob- 

ably be slightly reduced by credits for returned stores and plant not fully ad- 
justed. The cost per mile amounts to ®:81,346 not including Kolling stock. 
The high rate per mile is partly duo to the cost of the e^eponsive terminal 
station at Patiala being distributed over such a short length of lino. 

35. The following statement, although in some respects incomplete, gives in- 

i-rogresB of indiwi RMiwuya at mtor- tofosting comparisons, and shows the pro- 
vaiB of ten years. gress of Indian Dailways at intervals of 

10 years. The same information is given for each Railway separately in the 
htatements on pages 02 and 63. 
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KiawAvs. 
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Stakment showing ^irogress of Indian liailioays at intervals of ten gears. 
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CHAPTER V. 

STATISTICS OF INDIAN RAILWAYS, 1884 AND 1885. 

Reviett of Expenditure on Working. 

In the Appendices, pages 1 to LXSXI, will be found full details by 
half-years of the expenditure on the principal Indian Railways for 1885. 
The following paragraphs briefly review the salient points connected with 
the expenditure on working of all Indian Railways for the same period, as 
compared with 1884, on an annual basis. 

2. During the year the total expenditure on maintenance of way and 
Maintenance per mean mile: broad UOrks of 22 hi oad gauge lines amounted 

gauge. to Rl,89,53,972, or an average rate of 

R2,52G per mean mile maintained on the total mean mileage (miles 7,503*68) 
of these lines ; while in 1884 the expenditure was, on 19 broad gauge lines, 
R1 ,76,99,570, giving an average of E2,420 per mean mile maintained on a 
total mean mileage of 7,314*25 miles. 

3. Similarly, on 22 narrow gauge lines the total outlay on maintenance of 

per mean mile: murow 'ray and works amounted to H 54 , 89,106 

averaging El,199 per mean mile main 
tained on the total mean mileage (miles 4,576*75) of these lines; similar ex- 
penditure in 1884, on 20 narrow gauge lines, amounting to E46,22,816, or an 
average of El, 2 56 per mean mile maintained on a total mean mileage of 
3,680*37 miles. 

4. On the broad gauge lines, comparing tlie cost of maintenance per mile 

Maintenance per mil© of track, iuciud- track, including sidiiigs, the liues are 
ing Hidinga : broad gauge. fouiid to ruii ill the following order, the 

figures in parentheses denoting the mean age of line : — 



Meiin ago- 
Years. 1884. 

R 

1. 

(9) Wanllia Coal . 

654 

2. 

(1) Bhopal -I tarsi . 

930 

;i. 

(6) Indus Valley . 

1,022 

4. 

(.5) Punjab Nortlieru 

1,032 

5. 

(21) Madras . 

1,088 

6. 

(1) Bengal Central 

1,226 

7. 

(11) Ondli and Robilkliaud 

1,331 

8. 

(10) NizanPs . . 

1,590 

9. 

(17) Eastern Bengal 

1,683 

10. 

(18) Sind, Punjab and 



Delhi 

2,U9 

11. 

(20) Great Indian Penin- ' 

\ 

12. 

sula, including i 

(7) phond-Maumad, S 

1 

> 2,238 

13. 

(15) Kharagnou, and ) 


14. 

(14) Amranti. > 

) 


35. (2*2) East Indian, iuicltid- 


ing j 

,16. (8) Sindia, 

. \ 17’. ( 6 ) Fatna-Gya, and f * 

> , .18, (4) DUdarnagap-Ghaai. \ 

pttr. \ . J ■ ’ , ' 

f \ 1?^^) -Bomljay/Baroda' add'. ' 

^ V.:;: ■ ■’ .Oeiitral India 


Mi’aa age. 

Years. 1885. R 


1. 

(10) WardbaCoal . 

597 

2. 

(1) Rajpura- Patiala . 

702 

3. 

(2) Bliopal-Itarsi 

812 

4. 

(2) Amritsar- Pathankot . 

967 

5. 

(22) Madras . . , 

1,078 

6. 

(7) Indus Valley . 

1,085 

7. 

(2) Bengal Central . 

1,122 

8. 

(0) Punjab Northern 

1,141 

9. 

(11) Nizamis . 

1,674 

10. 

(12) Oudhand liohilkhand . 

2,061 

11. 

(19) Sind, Punjab and Delhi 

2,172 

12. 

(23) East Indian, including \ 


la. 

(7) Sindia, 


14. 

(7) Patna-Gya, ' 

2,180 

15. 

(5) Dildarnagar-Ghazipur, ^ 


16. 

. (1) Tarakeshwar. ^ 

) 

17. 

(21) Great Indian Peninsula,., 
including 

1 

18. 

(8) Dhond-Manmad, 

> £,312 

i ' . ’ 

19. 

(16) Khamgaon, and 

29. . 

(15) 4*iU‘aoti. ■ i 

1 ./ ' 

$1. 

(18) Eastern Bengal . . , 

:;2i66l 


, ;:(18) Bpmbay, BaVoda ismi ; 

‘ ' i' " '‘nr", 

j:.; '^(^ntmUn4ia^> 
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The expenditure on permanent way alone per mile of tmok, including 
sidings, compares as follows : — 


1884. 

R 


1. Punjab Northern . 

379 

1. 

2. Wardha Coal . , 

402 

2. 

3. Indus Valley . 

436 

3. 

4. Madras .... 

546 

4* 

5. Oudli and Rohilkhand . 

704 

6 . 

6. Bengal Central . 

719 

6. 

7. Sind, Punjab and Delhi . 

1,086 

7. 

8, Bombay, Baroda and Central 


8. 

India .... 

1,220 

9. 

9. Eastern Bengal . 

1,241 

10. 

10. Great Indian Peninsula, in-^ 



eluding 1 

! 1,284 

11. 

11. Dhoud-Manraad, , 


12. 

12. Khamgaon, and ' 


18. 

13. Amraoti. y 


14, 

14. Nizamis .... 

1,369 

15. 

15. East Indian, including 

1 

16. 

10. Sindia, | 

1 

> 2,084 1 
l 


17. Patiia-Gya, and j 

17. 

18. Dildarnagar-Gbazipur. -- 

I 

IS. 



19. 



20, 



21. 


1885. 


eluding 


India 


R 

428 

481 

470 

478 

498 

565 

636 

1,082 

1,106 


1,273 


1,353 

1,377 

1,396 


1,704 


(The Rhojiftl-Kswsi having been maintained by contract, information as to the cost of maintenance on pennanont- 
wj-.y alone is not .available.) 


Maintenance per mile of track, includ- 5. Por the liarrOW gaUgO lines similar 
ing sidings : narrow gauge. Comparisons give the following results : — 



Mean age. 



Mean age. 




Years. 1884. 

R 


Years. 1885. 


R 

1. 

(1) Jodbpore . 

274 

1, 

(1) Bengal and North- 


2. 

(1) Bengal and North- 



Western , 

a 

*84 


Western 

374 

2. 

(1) Jorhat 

• 

827 

3^ 

(2) Deoglmv . 

446 

3. 

(3) Mysore , 

• 

381 

4. 

j- Baveilly-Pilibbeet 

480 

4. 

(1) Bareilly-Pilibheet 

4 

438 

5. 

t Southern Mahvatta 

516 

5. 

(8) Gaekwar'’s 

« 

554 

6. 

(2) Mysore 

520 

6. 

(5) Bhavn.agar-Gondal 

• 

563 

7. 

(7) Gaekwar’s , 

526 

7. 

(1) Rohilkhand-Kiimaun 

• 

560 

8. 

(3) Kaunia-Dharlla . 

638 

8. 

(1) Southern Mahratta 

f 

661 

9. 

t Rohilkhand-Kutnaun . 

579 

9. 

t Dacca 

« 

667 

10. 

(3) Cawnpove-Acbnera 

588 

10. 

(4) Kaunia-Dharlla . 

« 

671 

11. 

(4) Bhavnagar-Gondal 

630 

11. 

(4) Cawnpore-Acbnera 


795 

12. 

(11) South Indian 

891 

12. 

(5) Tirhoot . , 

» 

850 

13. 

(4) Tirhoot 

1,016 

13. 

(22) Nalhati . , 

• 

871 

14. 

(4) Darjeeling-Himalayan . 

1,237 

14. 

(7) Rajputana-Malwa 

« 

1,116 

15, 

(21) Nalhati 

1,238 

15. 

(12) South Indian 

ft 

1,260 

16. 

(7) Rajputana-Malwa 

1,296 

16. 

(2) Assam 

4 

1,266 

17. 

(5) Burma 

1,432 

17, 

(5) Burma 

« 

1,921 

18. 

(3) Nagpur-Chhattisgarh . 

1,462 

18. 

(8) Northern Bengal 

• 

2,177 

19. 

(1) Assam . 

1,792 

19. 

(4) Nagpnr-Chhattisgarh 

• 

2,177 

20. 

(7) Northern-Bengal 

2,134 






The expenditure on permanent-way alone per mile of track, 

including 

sidings (wRere known), compares as follows : 

— ' 




1884.. 

R 


1885. 


R 

1. Cawnpore-Achnera . . 

197 

1. 

Bengal and North-Western 

■ 

*29 

2, Jodhpore . * , . 

225 

2 Mysore . . , 

•- 

200 

,3.: 

Kamiia-Dhaylla , » 

229 

81 Jorhat . . . . 

f 

238 


* , Decreaw dne to credits, 
t Open for period under one year. 
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1884. 

4. Eohilkhand-Kumaun . 

5. Mysore 

6. Bengal and Nortk-Westem 

7. Soutbern Mahratta . 

8. Gaekwar^s . » 

9. Bhavnagar^Gondal 

10. South Indian 

11. Tirhoot 

1^. Nagimr-Chhattisgarh 

13. Eajputaua-hlalwa . 

14. Burma . . 

15. Nalliati 

16. Assam 

17. Northern Bengal 


1885. 

R 

, 330 4. Cawnpore-Achnera . 

, 344 5. Gaekwar^s 

. 369 6, Rohilkhand-Knmaun 

, 373 7. Southern Mahratta 

. 399 8. South Indian 

. 837 9. Bhaviiagar-Gondal 

. 408 10. Barfiilly-Pilibheet 

. 617 11. Dacca 
. 711 12. Kaunia-Dharlla 

. 767 18. Tirhoot , 

. 935 14. Rajputana-Malwa 

, 939 15. Nalhati . . , 

. 1^340 16. Assam . 

. 1,534 17. Nagpur-Chhattisgarh 
18. Burma . . 


R 

. 351 
. 368 
, 374 
. 305 
, 318 
. 833 
. 357 
. 359 
. 873 
. 696 
. 686 
. 878 
. 889 
.1,165 
.1,318 
. 1,383 


I 19. Northern Bengal . . .1,383 

6. Comparing the maintenance expenditure per 1,000 gross ton-miles of 

Maintonanc. per 1,000 groaa top-JOilas: stand in the 

broad gauge. following Order, the figures in paren- 

theses representing the ton-mileage per mean mile worked of the several 
lines 


1884. 

1, (l,004-,530) Indos Valley . . . 

2. / East Indian, including 

M (1,812,730) 

6.1 Cnildaraagar-Gtmzipar. 

n. (115,682) Wardha Coal 

7. (612,390) Madras 

8. (aW.Gl-T) Punjab Kovtbern . 

9. ^ Great Indian Pcninanla, 

/ \ iiicluding 

10. > (1,4.39,917) < Dhond-Manmad, 


11. ^ /Klimugnon, and V 

12. J C Anuuoti. y 

13. 1 /QP, AMi\ f Eastern Bcnpil, including ) 

14. ] [Bengal Cenfc?al. ] 

15. (700,695) Oudh and Roliillcband . 

16. (1 ,‘1 66,648) Bombay, Bnroda and Central 

17. (1,091,675) Sind, Punjab and Delhi 

18. (543,177) Nizam’s 


1885. 

it 

1*18 1. (1,412,983) Indus Valley . , 

2.*^ ^ East Indian, including ' 

1 no 3./ VSitidia, i 

4. )> (1,959,290) ^Patna-Gya, ) 

5. t y Dildarnagar.Ghazipur, aud\ 

j.g7 6.) \ Tarakeshwar. 

2-07 7. (482,972) Wardha Coal . 

2.^3 8. (1,442,072) Sind, Punjab and Delhi . 

9.'N Great Indian Peninsula, in-' 

/ / eluding I 

2.10 10. y (1,622,637) > Dhoud-Manmad, ' 

Il.t t Khamgaon, and ( 

12.3 ) Amraoti. 

13. (629,993) Madras . . . 


14 

(1,773,532) 

Bombay, Baroda and Central 
India 

2‘13 

16. 

(598,628) 

Punjab Northern 

2-lS 

16. 

(611,717) 

Nizam’s . . 

2-90 

17, ■) 

18. ) 

(897,384) 

f Eastern Bengal, including "I 
[ Bengal Central. ) 

2-91 

19. 

(746,004) 

Oudh and Rohilkhand 

8*18 

20. 

(332,031) 

Amritsar-Fatbankot . 

3*23 

21, 

(238,312) 

Rajpura-Patiala 

3*37 


n&intenance per 1,000 gross ton-miles : 
narrow gauge. 


1 . On the narrow gauge lines, simi- 
larly the lines compare as follows : — 


1884. 

1. (631,140) Rajputana-Malwa 
3. (373,179) Cawnpore-Achnera 

3. (355,183) South Indian « 

4, (330,385) Bhavnagar-Gondai 


R , 
3-34 

3*36 

3-78 

3*07 


1885. 

1. (299,533) Bengal and North- 
Western 

3. (754,053) Rajputana-Malwa 
3. (333,773) Bhavnagar-Gondal 


5. (480,688) NagpuriChhattisg^arh S‘85 4*. (314,353) Tirhoot , 

6. (140,826) Mysore . » . 8'41 5. (347,093) Dacca 

7. (839,404) Tirhoot . , , 8'63 6. (145,433) Rohilkhaud-Kumann 

8. (474,097) Burma . , , 3*54 7. (363,803) Cawnpore-Achnera 

9. (113,646) Bengal and North- (891,883) South Indian 

Western , , 8'87 9. (196,375) Southern Mahratta 

10. (138,096) Southern Mahratta , 4’35 10, (614,061) Nagpur-CMattisgarh 

11, ( 99,456) Rohflkhand-Knmattn 4*95 H, (416,133) Burma , , 

13. (463,468) Northern Bengal , H9 13. (459,339) Northern i&engal 

i’3, ( 59,595) Gaekwar*s ; , 9^61 ,13. ( 60,481): Gaekwar's , . i 

14^t 84,975} Nalhati • , .IW 14. ( 87,353} Nalhati - . : v 

ilk ( 80^603) Kaunia-DharBa : . m3 '15. : (19, 140) ^orhat : : .'j : ' 


13, ( 59,595) Gaekwar*s ; 
lif t 84,975} Nalhati , , 

^ ^154 ( 80^603) Kannia-DharBa 


R 

*0*31 
1*68 
3-70 
3‘]0 
3.33 
3-31 
’ 3*34 
3*55 
0*56 
. 4*66 
, 6‘31 
> .6’36 
•0*98 ' 
.40*53 • 
. i7*61- 


'd' .V M, • , i 


f/- 
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8. The locomotive expenditure on the 22 broad gauge lines open for 

Locomotive expenses per train-mile ; traffic amounted to S2j20,82j340 On a 
broad gauge, train-mileage of 33,047,868, giving an 

average cost of 10*69 annas per train-mile ; while in 1884 the expenditure was, 
on 21 broad gauge lines, R2, 05, 62, 664 on a train-mileage of 29,682,269, or an 
average of 11*08 annas per train-mile. 


9. On * 20 narrow gauge lines open for traffic during the year, the total 
Locomotive expenses per train-mile; expenditure was 1170,75,416, the train- 
narrow gauge. mileage 12,140,406, and the average cost 

per train-mile 9*33 annas ; corresponding figures for 14 narrow gauge lines 
open for traffic in 1884 being £60,72,890, train-mileage 9,609,296, and average 
train-mile cost 10*11 annas. 


10. A comparison of the locomotive expenses per train-mile of the broad 

Locomotive expenses per train-mile; gauge lines gives the following; the 
comparison between imes: broad gauge, figures in parentheses before the names 

representing the consumption of fuelf per train-mile and its average cost per 
ton in rupees ; those after, the train-mileage per mean mile and cost 
thereof : — 


1884. 


1885. 


ib S No. Ans> 

1 . (25*55) {10'07) Nizam’s . . (2,612) 5*74 

2. \ ^East Indian, iiiclud- \ 

/ \ / 

|•j.(18•4?) >(5,457) SW 

5. V /Dildarnagar-Ghazi* V 

] \ pur. J 

6 . (95-69) (2*83) WardhaCoal . (1,733) 8*95 

7. 


8 


^ ( Eastern Bengal, in* 'I 

[ (50*66) (8*02) < eluding ? (3,429) 9*56 

j, ) (, Bengal Central. ) 

9 . (47*50) (11*83) Oadh & Robilkband (2,347) 10*73 

10. (34*85) (15*25) Madras . . . (2,476) 10*86 

11. (33*56) (16*62) Indus Valley . . (2,629) 12*04 

12 ! (46*65) (16*34) Bombay, Baroda and 

Central India . (4,262) 12*84 
1 3 \ ^ Sind, Punjab & DoBii, 

/ \ including * 

14. >(35*16) ( 19 * 97 ) <Amrit 8 ar*Patbankofc, >(8,641) 12*91 

f J and ‘ 

15 . ) \ Bajpura-Patialo. 

10 . \ f Great Indian Penin* 

I I sula, including 

(47-25),(lM0) l(W IB'S* 

i j Ebamgaon, and 

j Amraoti. 

21 . (35*85) (28*12) Puuji'b Nortkem . ' (2,244) 14*87 


ib 


£ 


No. An. 
. (2,903) 6 88 


1 . (28*65) (10*62) Nizam’s 

2, \ / East Indian, includ- 

/ \ ing 

8. { ISindia, 

4. >(47*56) (2*13)./Patna-Gya, >(5,703) 7'75 

5. { J Dildarnagar«Gbazi* 

\ / pur, and 

B.J \ Tarakesb war. 

7. ■) ( Eastern Bengal, in- ") 

[(44*70) (8*01)] eluding [(3,701) 8 34 

8 . 3 (. Bengal Central. } 

9. (46*50) (11*47) Oudh & Rohilkhand (2,474) 9*62 

10 . (92*47) (2*98) WardhaCoal . . (1,736) 10*02 

11. (35*24) (16*68) Madras . . . (2,690) 11*09 

12. \ t Sind, Punjab & Delhi, 

/ \ Including / 

13. M37-34) (17*43) <(Ainritsar.Pathankot, >(4,427) 12*27 

14. ' \ Rajpara-Patiala. j 

16. (38*94) (17*11) Indus Valley . . (3,564) 12*38 

16. (44*53) (16*08) Bombay, Baroda and 

Ccntnil India . (4,784) 12*37 

17. *^ ^ Great Indian Penin 

/ \ snln, including 

18. ( J Dhond-Maumad, v /- 

19. r (47*24) (12*00) S Bhopal-Itarsi, > 

20. \ /Ebamgaon, and 

21.3 Amraoti. 

22 . (84*77) (23*28) Punjab Northern .'(2,494) 1318 


Locomotive expenses per train-mile; the Same system With 

comparison between lines; narrow gauge, narrow gauge lines, the results are : — 


1881 

ib S No. Ans, 

1. (18*97) (7*25) Nalhati . . - . (1,547) 8*70 

2. (17*65) (16*99) Bengal & North.We8fc(!rn(l, 321) 6*53 

3 . (31*81) (9*82) Tirhoot . . . (3,262) 6*91 

4 . (30*96) (12*22) Northern Bengal , (8,089) ,7*42 

6. (21*20) (22*91) Gaekwar’s . . (1,036) 7*91 

6. (23*00) (17*06) Kaunia-DharUa . . (730) 8*44 

7, (27*04) (16*38) South Indian » * (2,512) 8*67 

8. (20*12) (18-98) Burma . , . (3,166) 8*69 

9, (39*44) (16*15) Cawnpore*Achnera , (1,816) 8*62 


1885. 

ib S No, Aits. 

1. (19*78) (6*96) Nalhati . . , (1,539) 3*73 

2. (19*07) (10*56) Rohilkhand'Kumaon . (1,071) 6*25 * 

8. (20*07) (9*78) Bareilly-Piliblwot , (816) 6*28 

4. (14*97) (26*77) Jorlmt . . . (1,216) 6*34 

5 . (29*69) (12*11) Bengal & NortIi«We9tero(l,d40) 6*59 

6. (82-89)^0*78) Northern Bengal . (2,877) 7*02 

7. (82*62) (8*98) Tirhoot . , (1,988) 7*11 

8. (26*93) (12*13). Dacca , . , (1,763) 7*14 

9. (21*14) (20*96) Qaektmr’s , , ,1,069) 7*36 


*, Bxclu^ing Uie Darjeelxng Himalayan and Deoghur Railways for which infomatlon is not avallahle. 
f The consum^itaon and cost of fu^ on linos bandng wood have been, for the sake of comparison, converted to 
ib® wethned opal ^oivalent, three parts of wood boij^ taken as eqoal to one part of coal 

8a 
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188i. 1885. 

ih, fi No, Am. ifc. S No, Ans. 

!0. (23'11) (21'lf» Bhuviifigar-Ouiuliil . (1,501) 8-63 10. (25*34) (28‘89) Jodhporo . . . ( 870) 7*63 

11. (23-85) (2S-81) Southern Mahrutta . (1,214) 9'04 II. (23-83) (20-66) Bhaviiagsir-Gondal . (1,666) 8-03 

12. f36-25) (12-00) Mysore . . , (1,058) 10-09 12. (Sl'lG) (15-62) Cawnporc-Achnera . (1,937) 8-19 

18. (61-68) ( 8-47) Natrpur-Clihutlisgarli . (2,528) 10-45 IS, (26-74) (16-32) South Indian . . (2,714) 8-28 

14. (33-28) (-31-48) Uajimtaiiii-Mulwa . (3,547) 12-07 14. (25-42) (15-99) Kaunia-Dharlla . . ( 726) 8-74 

15. (33-53) (13-97) Mysore . . , (1,035) 8-88 

16. (21-34) (19-60) Burma . . , (2,461) 9-29 

17. (27-36) (28-01) Southern Mahrutta . (l,'^?) 9-50 

18. (58-88) ( 7-64) Nagpur-Clilrnttisgarh . (2,666) 10-58 

19. (33-68) (20-32) Bniputana-Malwa . (4,023) 10-64 

20. (32-10) ( 7-12) Assam . . . (1,132) 10-95 

12. A comparison of locomotive expenses on the broad gauge lines based 

i,ocomotivoaxpen8e,p«i.000 gross ton. on the Comparative cost per 1,000 gross 
miles: laroad gauge. ton-miles hauM gives the following re- 

.sults, the figures in parentheses before the names being the consumption of 
fuel per 1,000 gross ton miles in pounds^ ; those after, the ton-mileage hauled 
per mean mile worked : — 


188:15. 


l.'S ^ East Indian, iiicludin 

3. 1 ' " ) Piitua-flya, and I 

4 . ) (, nildariiugar-Gliir/ipur. J 


(1,812,730) 1-62 


5. (122-89) Niwun’s . , . ( 643,177) 1-73 

6. ( 87-81) Indus Valloy . . (1,004,530) 1-97 

7. (159-07) Ondh suul llohilldmnd ( 700,695) 2 25 

8. (135'28) Uouil)ay, Bavoda and 

Central India. (1,406,648) 2'33 

9. (398-53) Wardha Coal . . ( 415,682) 2 33 

10. ■) ( Eastern Bengal, iiiclud- ) 

[ (200-94) \ iug “ [■ ( 864,416) 2-37 


(200-94) 


Bengid Central. 


6, ( 93-20) Indus Valley 

7. (136-00) Nizam’s 


9. (120-13) 
10 .') 

f (184-37) 
llj 


(1,959,290) 1-41 


1885. 

ft No. fi 

1. N /' East Indian, including'N 

2. / \Sindia, / 

H(138-40) <S«^r.etaip..r,MW290) PM 

6.) \Tarakc8hwar. ) 

6. ( 93-20) Indus Valley . . (1,412,983) 1-95 

7. (136-00) Nizam’s . . , ( 611,717) 1-98 

8. (154-23) Ondh and Hohilkhand . ( 746,004) 2-00 

9. (1»13) 1(1.^532,2.12 

0. ) ? Eastern Bengal, includ- ) 

[ (184-37) ] ing [ ( 897,384) 2-15 

.1,' ( Bengal Ceiiti-al. 3 


12. (M0-D2) Marlros . 

13. N /' Sind, l-’unjah iiml Delhi, ' 

/ \ including / 

14. >(124*55) < Aiuritsiir-Pathankot, ) 

V ) ' 

15.3 (^lliijiiura-l’atialii. 

l(j.\ / Great Imlian Pcuin*' 

/ \ snla, iiududiiig- i 

J Dhmnl-ManmaU, ( 

> ill, opal- Itarsi, / 

19. \ / Khningaou, and \ 

20. J \Ainraotl. ^ 

21 . (141-68) Punjab Northern 


( 612,390) 2-74 12. (370-77) Wardha Coal 


^ Sind, Pun jab and Delhi, \ 
\ including f 

(1,001,675) 2-86 ' 14.W124-84) < Amritsai-Pathaukot, \ 

\ ) ‘V‘^ I 

15. J Rajpui-a-Putialo. ) 


15. ; 

16. (144-81) Madras . 

17-') ^ Great Indiim Ponin-' 

/ \ snla, including j 

18.1 /iMQ.oM J Dboml-Mamuad, ( 

jy >(178 20) > 

20. \ / Khamgaon, and \ 

21. ; \ Amraoti. 

22. (144*86) Punjab Northern 




(1,439,917) 3-21 jg 

19, ’ 

20. 

( 647,647) 3-81 21. 


( 432,972) 2-61 


(1,324,076) 8-66 


( 629,993) 2-85 


(1,622,637) 2-98 


( 598,628) 3-43 


Locomotive expenses per 1,000 gross ton- 
miles : norro-w gauge. 


13. Por the narrow gauge lines a simi- 
lar comparison gives : — 


1884, 

ft 

1 . (218-42) Tirboot . 

2. (206-77) Northern Bengal 

3. (323*76) Nagpiu-'Chhattisgarh 

4. (150*62) Bhaviiagar-Ooudal 

5. (133*91) Burma . 

6. (216*47) Cawnporo-Achiicra , 

7. (191-30) South Indian , 


No. fi 
, (329,401) 2-97 
. (462,468) 8-09 1 2 . (203*91) Northern Bengal 

, (480,637) 3-43 S. (206‘39) Tirhoot . 

. (330,385) 8-52 4. (140-46) Roliilkhand-Kamaun 

. (474.097) 3-57 6 . (191*75) Dacca . 

. (273,179) 8-60 6 . (279-43) Nagpur-Chhattisgarh 

. (355,133) 8-79 7. (126-23) Burma . 

. (112,646) 4-06 8 . (179-15} Rajputana-Malwa 

. ( 84,975) 4*21 9. (162*87) Bhnvnagar-Gondal 

., (621,140) 4*31 10. (185*18) South Indian , 

. (140,826) 4-74 11 . (232*50) Cawnpore-Achnera 

, (128,095) 6-36 18. (238*23) Mysore . 

. ( 59,595) 8-59 13 (346-30) Nalhati . 

, ( 30,632) 12;67 14. (203-26) Sontlieni Mahratta 
‘ 15. (871-31) Gaekwar’s 
16. (621-25) Eamiia-Dharlla 
1 17. (960-57) Jorhat . 


1885. 

^ No. fi 

1. (192*23) Bengal and North-Western . (299,533) 2*67 


8. (207'07) Bengal and North-Western , (112,646) 4*06 


9. (345-35) Nalhuti . 

10 . (190*02) Kajputana-Malwa 
• 11. (272-29) Mysore . 

12 . (221*29) Simthci-n Mahratta 

13. (368'62) Oaekwar’s 

14. (648*18) Kimida-Dharllu . 


. ( 84,975) 4-21 


(459,239) 2-75 
(314,253) 2-81 
(145,433) 2-88 
(247,093) , 3-18 
(514^061) 3*43 
(416,128) 8-43 
(764,052) 8-66 
(238,772) 8-67 
(391,882) 8-59 
(262,802) 3*82 
(145,665) 3-94 
( 87,352) 4-08 
(196.375) 4-41 
( 60.48!i) 8*08 
( 29,698) 13-85 


t 17* Jorijat , . , »( 19^140) g5*l8 

Ik Tlio vast differences in tlie, average pnees of coal per ton,: varying, as 

• , ' noticed in the foresoim? narfl- 

, !Looomativeexp6nBe8! eostflSIijQl. , i. para- 






’V' V,V' '.('.V' .f V • -./V. f' 

|\1-V - V' I *’ ' '4 "t '.’’f 'v . 
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llailway to R28‘81 on the Southern Mahratta Hail way in 1881, and from B2*13 
on the East Indian Uailway to H2S*89 on the Jodhpore Bailway in 1885, ren- 
ders any comparison of working on the different lines on the basis of locomo- 
tive cost very misleading. A better comparison can he made if the cost of fuel 
be deducted from the locomotive expenses per 1,000 gross ton-miles, and this 
is done in the following paragraphs. 

15. Excluding then the cost of fuel, the locomotive expenses on the broad 

Locomotive expenses per 1,000 gross ton- gauge lines Compare as follows • 
miles, excluding cost of fuel ; broad gauge. 


1884. R 

1. Nizamis .... 1*17 

2. Bombay, Baroda and Central 

India .... i*34 

3. Indus Valley . . .1*36 

4. East Indian, including 

5. Sindia, 

6. Pafcna-Gya, and 

7. Dildarnagar-Ghazipur, 

8. Oudh and Rohilkhand . . 1*41 

9. Eastern Bengal, inelmliag 
ID. Bengal Central. 

11. Sind, Punjab and Delhi, includ- 

ing 

12. Amritsar-Pathanivot, and 

13. Eajpura-Patiala, 

14. Madras , . . ,1*78 

15. Wardha Coal , , ! 1’83 

16. Punjab Northern . . , 1‘99 

17. Great Indian Peninsula, includ- 

ing 

18. Dhond-Manmad 

19. Bhopal-Itarsi, 

20. Khamgaou, and 

21. Amraoti. 





1885. R 

1. Indus Valley . . . 1*20 

2. Oudh and Rohilkhand , . 1’21 

3. Bombay, Baroda and Central 

India 1*26 

4. East Indian, including 

5. Sindia, 

6. Patna-Gya, 

7. Dildaniagar-Ghazipur, and 

8. Tarakeshwar. 

9. Nizam's .... 

10. Eastern Bengal, including 1 

11. Bengal Central. ; 

12. Sind, Punjab and Delhi, includ- 

ing 

13. Ami'itsar-Pathankot, and 

14. Rajpura-Patiala. 

15. Madras .... 1*78 

16. Punjab Northern . . 1'92 

17. Great Indian Peninsula, iuclud- 


1-28 

1*34 

1-49 

* 

159 


mg 


18. Dhond-Manmad, 

19. Bhopal-Itarsi, 

20. Khamgaou, and 

21. Amraoti. 

22. Wardha Coal 


2*02 


2*02 


Locomotive expenses per 1.000 gross ton- 16* Thc loCOmotivC expCUSCS of thc 

miles, excluding cost of fnel : narrow gauge. compare aS folloWS 


1884. 


R 

1885. 


R 

1. Northern Bengal . 

■ 

. 1*97 

1. Bengal and North-Wester 

n . 

1*63 

2. Tirhoot , 

* 

. 2*01 

2. Northern Bengal , 

• 

1*77 

3. Cawnpore-Achnera 

« 

. 2*03 

8. Southern-Mahratta 

* 

1*87 

4. Bhavuagar-Gondal 

* 

, 2*10 

4. Rajputana-Malwa 

« 

1*92 

5. Nagpur-Chhattisgarh 

« 

. 2*20 

5. Tirhoot 

• 

1*99 

6. South Indian 

• 

. 2*89 

6. Bhavuagar-Gondal 

• 

2*07 

7. Burma . 

« 

. 2*43 

7. Dacca 

« 

2*14 

8. Rajputana-Malwa 

• 

. 2*48 

8. Cawnpore-Achnera 

« 

2*20 

9. Bengal and North-Western 

. 2*49 

9. Rohilkhand-Kumaun 

• 

2*21 

10. Southern Mahratta 

* 

. 2*51 

10. South Indian 

« 

2*24 

11. Nalhati 

ft 

. 8*09 

11. Burma 

♦ 

2*83 

1*2. Mysore 

V 

. 3*27 

12, Mysore 

♦ i 

. 2*45 

13, Gaekwar's . 

• 

. 4*82 

13. Nagpur-Chhattisgarh 

* 

2*48 

14. Kaunia-Dharlla . 

• 

. 8*39 

14, NalWi . 

* 

3*00 




15. Gaekwar's . 

• 

4*60 




16. Kaunia-Dharlla , , . 


8*92 



, , 

17. Jorhat 

* 

13*82 


. . 17. The carriage and wagon expenses for the 22 broad gauge lines oper 

Carriage and wagon eipenses per 1,000 for traffic show the following comparisor 
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1S84. 


No. 


No. 




the figures in parentheses before the names giving the total vehicle noileage ; 
those after, the average mileage per coaching and goods vehicle respect- 
ively ; — 

1886. 

No» No, R 

J, (5,155,731) WardliaCoal 4-38 

2. (31,609,131) Oudh and RoWl- f 31,260 ) 

khaud, i 11,492 j 

3. (52,619,703) Indns Valley 6-59 

4. (30,563,822) Punjab Northern | 5 78 

5 

6 . 


1. (5,1(83,897) WardhaCoal • [ 4 67 

2. (32,137,313) Punjab Northern . j 5’37 

3. (10,159,073) Ondh and EohU- ( 29,520} 


khand. 


I 9,na> 


1 


Eastlndinn, includ 

|V(2.um776)jS.V,a.a 


. IS} 

Dildarnagar-Ghai- 
- P'l*'* 

8. (10,966,237) Indus Valley •[u;7aij ^'56 

( 31,366} 

•} 10,567) ^“3 


9 (13,306,052) Madras 

jU, ■) ( liastera Bengal, in- } 90 n/io ) 

f (23,538, i8<() 5 eluding { ^•'Zi ^ 

(, Bengal Central. ' ’ 

12. ^ ^'Sind, Punjab and 

Delhi, iueluding / 00 hot, 


11 3 


12-20 


J3 > (59,910,140) < Amritsar - Pathan- > 12'90 


11. 

15 


kot, and 

_ Rajpnra-Patiala. 

. (59,426,815) Bombay, Baroda f 40,790} 

and Oentml India ( 14,542 ) 

16. \ ( Great Indian Ponin- 

/ N sola, including , 90 „„p .. 

I 7 A (153,403,381) tjDbond.Manmad, > [ 1621 

18 I J Khnmgaon, and 

19.) vAiur.ioti. 


14,113 ) 


20. (1,110,758) Ni/ara’s 


( 41,120} . 

• I 12,022 > 


21 . 


l)hopd-Itsrf>i (par- 
ticulars not avail, 
aide). 


7 

8 .| 

9.. 


'East Indian, in- 
cluding 
ISindia, 

■ (257.180,937) .(P.itiia-Gya, 

jDildarnagar-Gba- 


20,572) 


ripur, and 
. Tarakoslmar. 


10. (70,116,267) Bombaj, Barod-i} 

and Central f 1050 

India j > 

[(26,463,445)5 inclnding {qSJl099 
C Bengal Ceaml. ) 

f 27,459} ,,.9, 
•} 11.667) 

1380 


12.3 

13. (14,180,255) Madras 

14. (4,530,059) Nizam’s 
15 


Great Indian Pe- 
ninsula, includ- 
ing 

16 )> (172,176,473) -(Dhond-Manmad, 
Bhopal-ltaisi, 


( 45,954} 
*1 13,887 i 


29,071} 

16,576} 


13-91 


Carnage and wagon expenses per 1,000 
home vehicle niilea : narrow gunge. 




No. 


No. 


1. 

2 . 

3. 


(270,697) Bobiiklmnd-Kumaan . 217 

(891,050) Beiigil and North- [ | 307 

Weslern J 

(1,539,800) SouLhciu M.ihralta . gioSj 318 


Khamgnon, and 
Amraoti. 

Sind, Punjab and'\ 

/ \ Delhi, including / go, . 

21. } (80,862,038) -( AmriKir - Pathan- > [ 15 20 

( J kot, and 110,380) 

22. J ) 

18. For the narrow gauge lines, in a 
similar manner, the order of the lines is 
as follows : — 

1885. 

No, No. 44 

1. (11,090,175) Bengil .md Noith- [ Jq'JS ] 101 

Western. if? 12? 5 

2 (1,869,138) Rohilkhand-Kmnauu 5 1-75 

( 7,o2j) 

3. (1,990,318) Dacca , 




1. (16,990,191) Noi thorn Bengal 


36,068} 
‘} 13,810) 

6. (7,271,516) iniavnagar-Uoiidal . [ 


; 28,56tl 
6,251) 
f 29,913 
• } 11,141 


6 (16,302,112) Hunuu . 

7. (100,100,155) Ilajpntana-Malwa 

8. (9,831,880) Nngpiu-ChhattisgarU . ^ 

9. (162,697) Nalluiti . 

10. (10.248,706) Tiihoot . 

31. (7,760,560) Cawniane-AeUaera 

12. (l,05ii,292) Gutdvwar’s 

13. (1,828, 919) Mjsoro . 

14. (29,1.81,424) Sonlh Indian . 

15. (302,662) Kauuia.DliArlla . 


f 23,105 
t 8,689 
C 36,452 
'} 11,838 
f 26,408 
•} 7,409 
f 19,987 
•} 2,666 

• i SI “-ss 

•1 


3- 81 

4- 13 

5- 50 

5- 80 

6- 03 
6-24 
6-43 
6-70 
6'98 


f 11,697} 9... 

* } 15,181 ) “ 

1. (16,967,129) Noi them Bengal . f ?9’oof f 3 29 

5. (6,849,081) Southern Mahratta . j 3-53 

6. (7,123,375) Bhavnagar-Goudal 3-97 

t Dy&UW ) 

7. (11,090,668) Cawnpore-Achuera .t ??’???} 400 

t 11,004) 

8. (129,629,939) Rajpntana-Mahva 4-37 

9. (10,630,828) rirhoot . 

10. (18,744,497) Burma . 

11. (1,063,787) Gaekwar’s 

12. (2,727,190) Mysore. . 

13. (129,689) Jorbat . 

11. (438,686) Nalhati . 


4*78 

4*79 

674 


•(SI 

f 27,156} 

•} 6,8985 
5 21,646) 

*1 2,4985 
( 12,624} 

*1 6,757 5 

•{ Iwl '•'« 

•(SI 

16. (10,640,481) Nagpur-Chhattisgarh | 6 25 

16. (32,323,816) Sundr Indian * . ^ ^9 ^90 1 1^*6® 

w. (mas) Kaonfa-mmU. .( 16-10 

19. Pollowing the procedure adopted in the forcing, tlie traffic expenses 
TnOBe agwoMs jot teoiiMnii. i bmui P®* tram-mile on the broad gauge lines 
**"*“ vary as below, the figures in parenflieses 
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before the names representing the train-mileage per mean mile worked; those 
after, the average distance between stations 


No. 


1884 


1. (2,629) Indus Valley 


(5,520) 


'Great Indian Peninsula,' 
i inclndiii^ 
/Dbond-Manmad, 
jJlhopaMtarsi, 
rKhaing[aon, and 
Amraoti. 


Miles. 

(8’69) 


4*48 


(7‘62) 4‘64 


(8-36) 4*64 


7. (2,612) Ni/am’s . 

^East Indian, including "j 

(. Dild.li nagar.Gliazipur. ) 

(1,733) Waidha Coal . . , (11*26) 

13. (2,476) Miidiiis . , . . (7’86) 

14. ^Snid, Punjab and Delhi, 

« ( (»•«!) ...d 

16. / C Rajpui a- Patiala. ) 

17. (4,262) Bombay, Baroda and Cen- 

tral India . . . (5'84) 

18. (2,347) Oudh .uid Bobilkband . (6*91) 

19. (2,244) Punjab Northern . . (8*69) 

20* I 420 ^ f E.ibterii Bengal, including ) 

21. j ( Bengal Central j ® 


5*18 

5*21 

6*27 

6*86 


6*96 

6-97 

6*09 


No. 


1885. 


1. (3,664) Indus Valley, 

Gieat Indian Peninsula,' 
including 
Dhoud.Munmad, 

(5,887) "^BlioinMUrHi, 

Klmingaoi), and 
,Aniiaoti. 

(2,903) Nizam’s 
(1,736) Wiudha Coal 

East Indian, including 
.Sindia, 

(5,702) I’tttiia-Oya, 

Dildaiiuirar-Gliazlpur, 
Taraheshwm, 

Sind, Punjab, and Delhi,' 
( 4 . 4»71 } intruding 
' ’ “ ^ ' Aauitsar-Pathiiukot, and i 
Rajpura-Patiala. 

17' (2,690) Madt.w . . . 

18. (4,781) Bombay, Baroda and 

Central India , 

19. (2,474) Oudh and llohilLhand . 

20. (2,494) Punjab Northern . 

21. ) f Eastern Bengal, includ-' 

>(3,701)^ lug 

22 . J 


Ans, 

4*00 


(7*88) 4*46 


4*66 

4-93 


(880) 4*96 

(6*90) 6*11 

(7'36) 6*25 


(6 99) 
(8*59) 


6*33 

6*37 

6*08 

8*71 


Traffic expenses per train-mile: narrow 
gauge. 


No. 

1. (1,617) 

2. (928) 

3. (2,612) 


C Bengal Central. 

20. Oh the narrow gauge lines a similar 
comparison of traffic expenses gives the 
following : — 


11 . 


13. (730) 


18 (1,089) 
19. (1,012) 
20. (664) 


1884. 


Miles. 

Alts. 


No. 

1885. 


Miles. 

Ars. 

Ndiibiti 

« 

(4*54) 

2*87 

1. 

(870j 

Jodliporo 

• 

(6*40) 

304 

Jodbpore 

• 

(6 29) 

3*24 

2. 

(1,629) 

Nalliati . , 

■ 

(3 89) 

3*07 

South Mian . 

• 

(6*65) 

3*60 

8. 

(2,714) 

South ludiiiiL 

« 

(649) 

3*61 

Mjsore . 

• 

(7*36) 

3*63 

4. 

(4,023) 

Rajput jna-Malwa . 

II 

(7*14) 

361 

Nmtbein Bengal . 

■ 

(8*69) 

887 

6. 

(1,940) 

Reiigalaiid North-Western 

(739) 

379 

Deoghur . . 

• 

(3*26) 

8*93 

6. 

(1,033) 

Mysore 

a 

(7*36) 

395 

R.i;iputaua-Malua . 

• 

(7*86) 

8*97 

7. 

(1,062) 

Gaekw.ir’s , 

a 

t5*88) 

4*11 

Til hoot 

a 

(7*06) 

4*64 

8. 

(2,877) 

Northern Bengal . 

« 

(831) 

4*18 

Gackuar’b 

• 

(3*88) 

4*72 

9. 

(2.666) 

N.igpur-Ohhatti!,g.u h 

* 

(784) 

471 

C>l^vnporo-Achnera . 

a 

(6*36) 

4*90 

10. 

(2.711) 

Deoghur . , 

■ 

(1*00) 

4*78 

Nagpnr-Chhattibgai h 

t 

(7*81) 

4*96 

11. 

(1.467) 

Sontheni Maliratta 

a 

(903) 

4*88 

Dai jceling-B im.tlayan 

« 

(6*25) 

6*20 

12, 

(1,957) 

Cawnporo-Acbncia 

fl 

(6 60) 

503 

Eauuia-Dharlla 

4 

(4*11) 

6*69 

18. 

(1,132) 

Assam . 

a 

(2 70) 

670 

Bhavuagar-Gondal 

a 

(7*43) 

6*61 

14. 

(726) 

Kaunia-DhaiUa 

t 

(1 12) 

676 

Burma . 

• 

(6*05) 

6*71 

15. 

(1,988) 

Tirlioot 

* 

(628) 

593 

Southern Mahratta 

■ 

(9 73) 

7*26 

16. 

(1,666) 

Bhiivnagar-Gondal 

a 

(7*13) 

6-99 

Bengal and North-Western 

(8*36) 

8*06 

17. 

(1.216) 

Joihat . 

a 

(6*00) 

6*54 

Assam . 

« 

(3-67) 

1082 

18. 

(1,^^63) 

Dacca 

m 

(9*51) 

676 

Rohilkhand-Enmaun 

a 

(7*86) 

12*74 

19. 

(2,461) 

Butina . . 

• 

(6*29) 

679 

Bareilly-Pilibhcct . 

a 

(6*00) 

12*74 

20. 

(816) 

Baroilly-Pilibheet , 


(6*00) 

811 





21. 

(1,071) 

Roliilkhand-Eumauu 

« 

(6*11) 

1038 


21. The general charges of both hroad and narrow gauge Hues may fairly 

G«.»ai oharp», percentage on gross Compared On One basis, tbat'ofper- 
earnings: broad and narrow gauges. Centage on gl’OSS receipts. Tailing the 

lines on one list, they vary as follows 


s 


1. 

(1,980) 

2'J 


3. ( 

4. f 

(23,066) 

r>.\ 


e.J 

1 

10 

1 

8. 

9 . 

(27,066) 

10., 

I 

11. 

(26,456) 

12. 

(10,904) 

Ida 

(10,709) 


18.206) 

15. 

(8,652) 

16.* 

1 

17 1 

[(13,942) 

18.. 

) 


1884. per cent. 

Joahporo(M) .... 1*241 

Great Indian Poniusnla (B), in- 
cluding 

lDhond-Manmad(B), v n.qQ| 

iBhopaMtarsi (B), ^ 

^Ehamgaon (B), and 
_Amraoii (B), 

/Bast Indian (B), including 


a 1885. 

1. (2,829) ' Jodhpore (M) 


2 


395 


(, Dildamagar-Ghozipur (B). 
Bombay, Baroda and Cent! 

(B) 

Indus Valloy (B). 
Rajputana-Malu'a (M) 

Madras (B) , . 

Deoghur (M) , 

/ Bind, Punjab and DcUni (B), in- 
\ eluding 

1 Auiritsar-Pathaokot (B), and 
CBajpura-Patiala (B). 


4*92 

6*23 

6*21 

6*34 

6*86 1 


(24,268) 

I 

(16,055) 

I 

(28,322) 

I 

13/ (2^510) 
14/ 

'(17,800) 

(8,671) 
(8,896) 


Grc.it Indian Peninsula (B), iu 
oludiug 

Dhond-Maniuad (B), 

Bhopal-Itam (B), 

Kliamgaon (B), and 
Amrnoti (B). 

Indus Valley (B) 

Bast Mian (B), including 
eindia(B), 

Patna»G}a (B), 

Oildamugav-Qbazipur (B), and 
Torakesburar (B). 

Bombay, Baroda and Cenirul Mia 

(B) 

rSind, Punjab and Delhi (B), in- 
3 eluding 

7 Amritsar-Patbankofc (B), and 
(.Rajpura-Patiala (B). 

Punjab Noithsra (B) . 

Madras (B) . , . . 


Percent. 
1*11 


3‘2l 


336 


3*63 


4*48 

5*46 

6‘H 

6’i5 



n 


ADMINimmON ULPOUT rOE 1S95SG. 
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The gros= evpenditmc on gencial charges on the above mentioned Railways 
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goodi lost Oi damaged, pasonal iniuiy oi 
Coupons itioi otlui claims connected with Bailway 

n 01 Iv in g, amounted to 1(71,0-1, being 0 01 poi cent on the gio^s receipts 
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IbSJ 



It! r r 

t ni 


1 1 111 (. u 

nt 


A 


M lint n uiL 

2 2o, > irs 

11(0 

I llU)tl\ 

- L )_. ( JO 

i() 0 

C uiim uid \\ ij, 11 

Si tl -1 1 

t) i2 

li illx 

iJi L /Il 

791 

t, iiu d 

SI 1- K 1 

6-5 

Mihl lUiicou 

17, J) 10 

1 L) 

Jorvi 

bOl inS) 

50 n 


IbbS 



lot 1 

P 1 otni n 


1 1 1 htm. 

Oiobs. It il td 


R 


M uiikninci. 

2 1 )G198 

13 (>7 

1 l l tivi 

2 91 (,2 173 

If, 31 

C Ul gL iiul \\ igou 

SJbo ro 

5 02 

1 1 itllL 

1,)5 7() 277 

761 

Gt iici il 

91 5SM)3 

5 12 

Mibi (.11 incouj 

— t,,ot ,S22 

122 

Tchm 

8, 7(), 10,803 

4'JU9 


Poi the bioad gauge linos separately the figures are as follows; 
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and for tlic narrow gauge lines as follows: — 


Mamtinme 

Locomotiye 

Coxinjje and Wagon 

Traffic 

OonoraJi 

Huc«!}iuiaotut 

lorn 


16,83816 

16 12 

t2,1002() 

2217 

12,21,690 

27,84995 

172 

908 

21,71)148 

772 

8,38,()6a 

0*85 

1,73,82*598 
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CHAPTER YI. 


EEVENUE RESULTS-TRAPEIC AND WOBKIND. 

Pull details of tlie receipts aud expenditure on the traffic and working of 
each lino are tabulated xn Part I of the Administration Report and in the 
Appendices to this volume, so that only such points as are of special interest 
are noted in the following paragraphs : — 


EAST INDIAN. 


2 The gross receipts of the undertaking during 1886 amounted to 
R4, 63, 86, 890 as compared with Rl,38, 38,713 in 1881. The working expenses 
were Rl, 63, 51,239 compared with Rl, 64, 89, 015, and the net earnings 
R3,00, 35,651 as compared with R2, 73, 49,699. 

Of the gross leccipts during 1885, the coacliing traffic produced 
Rl,32,21,118 or 28*50 per cent., the goods traffic R3, 22, 87, 256 or 69*60 percent , 
and the receipts from other sources were R8, 78,516 or 1*90 per cent. 

The expenditure on maintenance has 
been during the year as follows ; — 


Tiafflc and Working 


R 

Ea4 Indian pi Opel 53,92,391 

TuaLesliwai 30,405 

Patna-Gya 61,409 

Dildainagai-Ghazipui ...... 5,491 

Sindia 46,709 


The length of line relaid with steel rails during the year was 77*87 miles. 

The total number of sleepers put into the road in renewing and relaying 
during the year was 107,859 against a total of 450,621 during 1884 Of these, 
179,317 were iron and the rest wooden 

On an examination of the bowl sleepers on the Patna-Gya line, it was 
lound that 12*46 per cent of the whole number were either cracked or broken. 
These have been replaced by about 10,000 sound sleepers, 16,000 ot which weu 
of wood and the rest of iron. 

The quantity of stone ballast put into the road on revenue account was 
12,246,640 c.lt. The percentage of stone ballast in road at the end of the year 
was 49 82 against 41*90 on the 31st December 1884. 

The expenditure on the Locomotive Department dming the year was 
R455l9,481, showing an increase of about R63,442. 

The gross expenditure on the Traffic Department during the year was 
R28,93,495 as compared with R28, 56,693 in 1884, being an increase of R36,802. 

There has been a considerable improvement in the average loads of both 
vehicles and trains. The average paying load of a goods train has been 179*68 
tons against 167*06 tons the previous year. 


10 



Betaik of the passenger traffic on the Easst Indian since the purchase of the line by Government are given in the following table 



ToTAh . 8,588,868 8,968, 162| 10, 4S7,348| 11,316,037 11,728,951 11,838,608 1 03,54,044 1,06,22 90S 










The details of the goods traffic are similarly shewn below ; also the average load in tons of a goods train and wagon : 

Aveiage load in tons of 
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Totai. , 3471,1(» I 3,82a,96i 4,333,632 | 4,938,019 4,313,066 4,633,421 2,96,56,363 3,20,97,816 3,26,78,104 3 57,97,134 2,98,62,801 3 21 39,974 230 06 231 90 32S S3 231 95 211 58 333 Si 
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ADMINISTEATION EEPOET FOB 1885-86. 


There has heea a small increase in the gross earnings amounting to 

E25,756. The average earnings per mile 
open per week amounted to ElOl. Since 
the rendition of the Fort of Gwalior and the removal of troops from Morar 
it has been found that one train daily is sufficient to carry the traffic offered. 


Tear. 

Coachings Beceipts. 

Goods Receipts. 

Totau. 


M 

R 

M * 

1880 

88,553 

33,108 

1,21,661 

1881 

1,51,287 • 

97,695 

2,48,932 

1882 

1,97,816 

1,27,352 

3,25,168 

1883 . . . ' , 

1,96,112 

1,35,164 

8,31,276 

1884 

2,00,806 

1,61,096 

8,61,902 

1885 

2,24,254 

1,62,888 

3,87,142 


In the total traffic there has been no advance over the previous year, the 

gross earnings being about the same. The 
Patna-G-ya. earnings per mile open per week were 

El74i. 


i: 


Year, 

Coaching Receipts. 

Goods Receipts. 

Total. 



R 

R 

1880 

3,38,892 

1,38,952 

4,77,3-14 j 

1881 

3,47,195 

1,60,133 

5,07,328 

1S82 

3,64,762 

1,75,540 

5,40,302 

1883 

3,20,153 

1,44,813 

4,64,966 

3884 

8,46,412 

1,66,251 

5,12,663 

1885 

3,38,465 

1,74,854 

5,12,819 


The traffic on this line has steadily increased. The merchandise traffic 
DUdMnagar-Gta^pur. consisted chiefly of opium, piece-goods. 


per mile open per week averaged E76. 


salt, sugar, and tobacco. The earnings 


Year, 

Coaching Receipts. 

Goods Receipts. 

Total. 

1880 

1881 

1882 

1883 

1884 

1885 

R 

3,682 

18,320 

19,963 

21,516 

22,316 

20,597 

R 

4,451 

19,678 

24,263 

26,077 

22,276 

23,499 

R 

8,083 

37,998 

44,226 

47,593 

44,692 

54,096 

The receipts of this line (which was taken over and worked by the East 

Tarakesliwai*, 

Indian Bailway from the 1st of January 

1885) from all sources were as follows ; 

R 

Coaching , . , 

» * ♦ 

• . . M3.028 

Goods . , * . 

t # • , 

► ♦ fr 

10,023 

Others . , . , 

* » 1 *_ 

• # « 

267 


Gross Receipts 




of; the total receipts yw B2,18,877 were d^e tp 3rd class pai^i 
. ^er; The averse atom per mile per amomated to B227* 






''a.''' i ' ' 'I ' ' ' ' '' ■' c”. 

I'l K,,.; .i': j; 1 ,- • , -1 ' , ' ■' iV 

i V'^'j »' ' I' '' ' i.'i'i.i' V I Lx ' u . , ' ^ 11 I >■' 111 ’■ ,* ' ' 1-' 1.1 '{ ij‘ , J" ' ’ '‘i */■ 'll ,1 ' ■ i' ' 

' Iv ‘ |V. ^ I ' V ' > ' ' ' \ I ''i' d'"!*' '■ /'■' '‘1,1 ' A''-. ' 
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RAJPUTANA-MAIWA. 

3. The Gross Earnings of the whole system show an increase over ]884i of 
19*56 per cent., the expenditure having also increased by nearly 9*65 per cent. 
The open mileage increased from 1,361 in 1884 to 1,411 in 1885. 

The general results for the year compare as under with those for 1884 : — 


1884. 1885. 

£ M 

Gross Earnings 1,37,59,747 1,64,49,110 

„ Expenditure 78,8^,414 85,88,001 


Net Profits . 59,37,333 78,61,109 


the proportion of Expenditure to Earnings having been 52*21 against 56*92 
per cent. The following extra charges are included under the Contract with 
the B. B. & G. I. Railway in the expenditure for 1885 


& 

Charges for Government supervision and control at B40 per open 
mile (minus £6,000 allowed on account of audit and ac- 
counts) ... 1,00,800 

Share of Board^s fees and London Office expenses divided in pro- 
portion to gross earnings of the two systems . , . 68,301 

Contribution for leave ai^ pension allowances of the staff paid to 

Government 1,58,958 

-/g-ths of cost of Police 73,454 

Value of stationery and forms issued out of fresh purchases , 40,603 


Grand Total . 4,43,116 


After providing for these extra charges the net earnings of 1885 were 
equal to '7*08 per cent, on the Capital outlay at 31st December 1885 (vk,, 
Rll, 10,23, 129), being an increase of 1*62 per cent, over the year 1884. 

Excluding the above extra charges the net profit would be S83,03,225, the 
percentage of working expenses to earnings 49*52, and the net return ou Capital 
7*48 per cent. 

The new mode of apportioning the bonus to the depositors in the Provident 
Institution prescribed in the general rules published in Appendix G. to Volume 
IV of the P. W. D. Code was adopted from 1st January 1885 and the bonus 
given to the two classes of depositors, Pensionable Superior Staff andNon- 
pensionable Officers, together with Subordinate Staff, both pensionable and non- 
pensionable, amounted to R7 5,185-3 3-6, which was distributed among them 
according to the following percentages on their compulsory deposit : — 

M half 2nd half 

of 1885. of 1885. 

Pensionable Officers . . . • * 51 per cent. 43 per cent. 

Non-peusionable Officers, and Subordinate Staff 

both pensionable and non-pensionable . 100 „ 93 „ . 

The rules,, however, have since been modified and now exclude all members 
0 f the participtioii in the benefits of thft Proyideat 

Pnhd.: , ' ■ ' ' 
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ADMINISTEA.TrON REPORT TOR 1883*86. 


The following is a comparative statement of the Coaching Traffic : 


- — ■ ■■ 




Oil FI BBNCE 

Sub-heads. 


188t 

1885. 

Increase 

Decrease 

Passen^eis ..... 

• 

38,07,831 

M 

40,41,110 

R 

1,73,776 

R 

• t 

PafeSpngeis* Lwgrfirage 

• 

09,091 

95,411 

15,362 

4,580 

Militaiy .... 

« 

22,713 

lOo 

* « 

Hoist'S, Dogs, &c. . 

• 

57,S52 

60,564 

8j7 1 i 


Militaiy Carnages, Horses, Dogs, &e. 

■ 

20, >7y 

41,131 

20,862 


Paieels ..... 

• 

2,21,990 

2,23,427 

1,437 

« t 

Special Tiains .... 

• 

9,013 

13,510 

4,497 

1,968 

* • « 

Miscellaneous .... 

* 

1,078 

3,046 

* 

Post Ollice , . . • • 

• 

79,736 

79,495 

» • ■ 

241 

Total 

« 

13,80,016 

40,01,799 

2,26,604 

4,821 

ZtfW— Outstandings inecoverable . 

• 

113 

66 

* • • 

47 

Total 

• 

43,79,903 

46,01,733 

2,26,604 

4,774 

Net Increase 

• 


• * • 

2,21,830 

« 1 • 


It will he seen from the above comparison that there has been a marked 
improvement therein over 1884. 

The receipts from the various sources of goods traffic show a net increase 
of nearly 27 per cent, over the year 1884. A comparison under the various 
sub-heads is given below : — • 


SUB-HEm* 

1881. 

1885. 

Dll TBliFNCE 

Incieisc. 

Deciease 



R 

R 

R 

R 

General Meicliandise 

• 

80,73,863 

1,09,38,032 

28,64,169 

• a * 

MiliUiy Stoics . * . , 

■ 

32,620 

1,10,112 

77,492 

« • • 

Railway Matuials lor Con^tlll^tlou . 

« 

5,62,S9S 

91,537 


4,71,361 

C Oiil *•*••• 

» 

2,99,162 

2,90,021 

• * • 

9,141 

Revenue Stoies .... 

• 

l,S8,29l 

1,63,728 

■ • • 

24,566 

Live-siock . • . . • 

t 

3,356 

7,029 

3,673 

j • * 

Militaiy Live-stock 

n 

S 

1,96S 

1,960 

1 • « 

Rents, Demuiiages, &e. , 

t 

14,125 

13,743 

1 

382 

Misccllancuns .... 

* 

7 

08 

1 

61 

• • 9 

Total 

• 

91,74,333 

1,16,10,238 

29,17,355 

5,06,450 

Outstandings irrecoverable 

t 

103 

1 

1 • « 

102 

Total 

• 

81,74,*S0 

1,16,16,237 

29,47,855 

5,06,348 

Net Increase 

9 

• « * 

* « « 

24,42,007 

9 9 9 


The increase of about 36 J per cent, in the earnings from ‘‘ General Merchan- 
dise ” is attributable mainly to the heavy demand for Indian wheat in Europe. 
The sugar traffic has also developed and the export of seeds has been growing 
steadily. 

During the year under review the length of the lines was increased by 
50*31 miles in oonsoq[uence of the opening to traffic of the Mzilka Branch. 
The length of the whole lino (single track) at the end of the year, including 
sidings, was 1,608-61 miles against 1,640*65 miles at the close of the preceding 
year ; and the mean mileage maintained for the whole year was 1,603"46 miles. 
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The cost of maintenance, excluding general superintendence and new minor 
works, was E14,53,287 or E75'63 per mile per month. Eor ISSt it was 
B15,75,2l7j representing an outlay of E93‘84 per mile per month. The saving 
was due to abnormal expenditure during 1884 on extraordinary renewals and on 
‘ re-laying a portion of the line with steel rails. 

In the Locomotive Department the number of engines on the line was 
reduced from 371 on 31st March 1886 to 359 on 31st March 1886. Two new 
Dubb’s engines were received from England and 12 engines by various makers 
in Classes A and E were sold or transferred. The total Locomotive Expenses 
amounted to annas 10-64 per train-mile against annas 12’12 in 1884. 

Erom 1st April 1886 through booking of coaching traffic of all descriptions 
was established between all stations on the Eajputana-Malwa Railway system 
and the following stations of the Jodhpore Railway : — ^Marwar-Pali, Liini and 
J odhpore. A hydraulic cotton press was established by the Jeypore Durbar 
near the Railway station and full-pressed cotton was despatched to Bombay 
from 20th December 1885. Combined tariffs of the amalgamated system were 
issued on and from 1st July. 

The work of transhipment was conducted satisfactorily at all the junctions, 
and was heavy at them all, particularly at Sdbarmati. 

DHOISTD AND MANMAD. 

4. The result of working for the calendar year 1885 under the management 
of the Great Indian Peninsula Railway Company is compared with that for 1884 
in the following table : — 




Paeticuiabs. 

1884. 

1885. 

Incieaso la 
1885 

Gloss Eat nmgs 

W 01 king Expenses 


H 

8,77,100 

6,73,315 

R 

9,07,432 

6,8G,799 

M 

30,322 

13,484 


Net Earnings , 

3,03,785 

2,20,023 

16,818 


The increase, R16,838, in the net earnings, is equal to 8*26 per cent. 

The following table compares the gross earnings of 1885 with those realized 
in 1884 : — 


Main Heads. 

I 

1884. 

1885. 

Inoiease in 
1885. 

Deciease in 
1885 


R 



i? 

Coaching Traffic ..... 

4,15,289 

4,27,693 

12,404 

• • 

Goods Traffic 

4,5S,897 

4,77,113 

18, *16 


Electric Telegraph Earnings , , 

1,611 

1,297 

» « • 

8U 

Sundry Earnings ..... 

1,303 

1,8] 9 

16 

• * 

Total 

8,77,100 

9,07,422 

30,636 

314 

Net Increase 

30,822 

• * * 


The total Working Expenses amounted to R6,86,799 against R6,73,315 
in 1884. The increase of R13,484 was due to the enhanced earnings during 
the past year, of which a larger portion was payable to the Company, The 
amount of Working Expenses calculated at the sliding scale of percentages 
represents |ths of the gross earnings and the remaining Jth was due to 
Government. 
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ABMINISTEATION EEPOUT POE 1883-86. 


The Working Expenses above stated include a sum of K6,232 paid to the 
Government Telegraph Department for interest on Capital cost of the Telegraph 
line. 

SOUTHEKN MAHRATTA. 


5. Owing to the changes in open mileage duo to opening of new sections of 
line, no useful comparison with previous periods can be made, cither under ex- 
penses or earnings. 

The year 1885 opened with a mileage of 214 increased to 316 on the 1st 
July 1885 by the addition of the 102 miles of line between Hdspet and Dhdrwdr 
on the South Deccan line. 

The maintenance expenses were, during the second half-year, abnormally 
increased to the extent of about R37,000 being outlay incurred in repairing 
damages, principally on tho newly opened section of the South Deccan line, 
caused by the heavy local rains in October and November 1885. 

Tho average mileage open throughout the year was 265*12. 

The earnings were R8,6G,227, the train mileage 386,597, the receipts per 
mile open per week equalled B63 and per train-mile B2*21. For the year 
1884 the results were — 


Earnin<'<5 fi 2,13,059 

Tiam-mileage ........ No. 125,689 

Receipts per mile open per week 49-85 

Do. per tiam-mile 1*69 


In tho Goods Ti’affic, 
|ths of tho total revenue. 


“ Railway Materials for Construction” accounts for 
Tho figures are— 

18S5. 


Gloss Goods Eatnin^s , 

Of winch conslnictioii traffic yielded , 

Giosb Tonnage lifted 

Of which construction mateiials weighed 


. R 5,12,786 
. „ 2,00,301 
.Tons 171,913 
. „ 106,141 


Under “ General Merchandise ” the most promisingstaples of traflfic are : — 








Weight lifted 

Receipts 

Cotlou, Raw 

* m 

« 

* 


ft 

Tons. 

2,837 

27,313 

Do Manufactmed 

4 « 

■ 

* 


ft 

3,696 

35,618 

Fi uits and N uts 

« • 

m 

• 


ft 

2,431 

20,248 

Giaiiis and Pul&cs . 

• 9 

• 

• 


ft 

22,9 )1 

71,265 

Hides and Skins 

• « 

• 

• 


ft 

690 

2,6S1 

Liquor 

* « 

■ 

* 


ft 

824 

4,036 

Metals .... 

• • 

t 

« 


ft 

2,227 

16,558 

Oils .... 

4 « 

9 

9 


ft 

3,795 

13,696 

Salt .... 

11 « 

• 

9 


ft 

8,327 

9,101 

Scuds .... 

♦ • 

• 

9 


ft 

3,171 

10,040 

Sugar .... 

« « 

9 

• 


ft 

2,317 

8,818 

Tobacco 

« • 

« 

• 


ft 

137 

1,036 

Wood .... 

• • 

• 

ft 


ft 

5,309 

11,765 

Balk for tanning . 

* • 

■ 

• 


ft 

2,100 

8,064 





Totai. 

ft 

58,712 

2,43,268 


In the second haE of 1885, 339,032 third class passengers, yielding Rl,86,670, 
were carried on a mileage of 316 compared with 159,347 yielding R92,630 
on 214 miles open during the first half-year, which would appear to indicate a 
marked improvement mile for mile in the number of people using the rail road. 

The net earnings for 1885, after deducting the contributions to the Provi- 
dent Eund, amounted to Rl, 38,934 and, taken on the gross Capital outlay on 
final heads on lines open to traffic up to 81st December 1885, give a return at 
the rate of *72 per cent, per annum. 
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KORTH WESTERN. 


Late Sind, Punjab & Delhi. 

insf of the year : — 

Gross Keeeipts . 
Working Expenses 


6, The folio-wing are the most important 
figures connected -with the traffic and ■« ork- 

s 

. . • • . 1,30,50,655 

78, -28, 055 


Ntt earnings 


58,22,600 


Percentage on Capital expenditure ^,*72 

Guaranteed Interest for the year CO, 11,0 S3 

Deficit for the year 2,18,483 

Net Earnings from the commencement to Decemher 31bt, 

1885 5,31,32,106 

Guaranteed Interest from the commencement to December 

Slst, 1885 ... .... 12,69,51,757 

Total Deficit to December Slst, 1885 .... 7,38,19,651 

In the first half of 1885 there was a surplus of R2,6d<,582 over the amount 
of the guaranteed interest, including interest on overdrawn Capital. The per- 
centage on Capital expenditure during 1884 was 3*43 as compared with 4*72 
during 1885 as shown above. 

The following table compares the 
traffic and working of 1884 and 1885 : — 


Traffic and Working. 



1884 ^ 

1883 

1 

IiK re ISC 


R 

R 

R 

Coaching 

36,49,691 

40 08,665 

10,48,871 

Goods . . • • 

70,03,360 

86.02,606 

15,99,146 

) 

1 

Elootiic Telegiaph . 
Steam-boat . • • 

Sundiies . • • • 

22,676 

mi 

1,63,286 

30,061 

mi 

3,19,1.23 

7,380 

1,06,137 

Total 

1,( 8,29,112 

1,36,60,656 

28,21,611 

Expenses. 




Maintenance . . * 

18,49,680 

18,24,097 

-^26,4.88 

Locomotive 

22,52,947 

26,86,028 

3,32,081 

Carnage and Wagon. . 

Traffic .... 

7 60,026 
10,11,169 

12,12,971 
10,68 099 

4,52,915 

53,930 

1 

General . . • • 

6,75,621 

7,29,777 

61,136 

Steam-boat Service . « 

Special and Miscellancoos . 

44.183 

87,224 

9,873 

3,98,208 

-34,308 

3,<A!,»8i 

Tom 

66,83,750 

78,28,065 

1 11,94,305 


KjiUAI KB. 


RS,14,i64 of the iiioK'uie is due fo 
inilitru j , and tho lemaiudei to oidinaiy 
iiaffic. 

Wheat Rld.SSjlOU, IJaw cotton R32,720, 
non R19 618, Poieign liailwiy ma- 
lt inK 11 ilitaiy stoKs and 

livt-shttk lt2 11, 376, Otwl foi public 
1131,717, Coil lor Lot oinotix c Depax t- 
nieiit IU2095, Lno “iIolIv ciriied for 
the public R27,768, dedutt decii ises — 
Giaxns and Pulses ofht ‘1 tiuu Wheat — 
U3 S3,U5(», s( edb Il3,30,lb9, llcvtnue 
btoiee. H5b,617. 


Miloajje and demnii xjrc of vehicles ovei 
foicignlmeaRl,05,259. 


Inoveiwo tinder General Supeiintondence, 
Permanent Way, Stations lud Bnild> 
ingb, and Loss, h) E\eh ingo, and de- 
ciease nndei Loss on Stmes, &o., and 
Oainage of Revenue sioies. 

Ruiining expenses H52,117,* Fuel 

RljOTjCOQ,* and Mainten nice and re- 
newals. ot loioniotnes 3iJ,S8 337.* 

Renans ol velndes H 1,2 1,528.*' 

Clnellv Station Stall R 16,590* and Train 
Stall, B18.483.* 

Homo expenditure Xndiwi 

Manacemont 1110,494,* and Eleotrie 
Telegiaph Rl8,18d, 

Loss on Stores R30,370. 

Rates and taxes R26,372* and bonus to 
employes R3, 18,352.* 


• Includes imrltsio^VaUMUikot and Bsi}puia«I?ati8l» Bailw«ys. 


11 
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^DiimSTRATIOK T^HPOUT TOU lb85 80 


The unusually larqc earnings were duo partly to Military traffio connected 
u itli the Amir’s \isit to Kawalpmdi and partly to Iho despatch of vast quan- 
of Military stores and transport animals from all ])arts of India to Rindli. 
The tonnage ot the principal articles of merchandise increased by 291,172 tons 
of which grains and pulses accounted for 175,730 tons. Seeds, however, showed 
1 reduction of 11,130 tons. 

The working expenses for the whole year amounted to 57*35 per cent, of the 
'i>ross receipts. During the year 25 95 miles of steel rails were laid in place of 
iron ones, and GO S7 miles of old deodar sleepers reiilaced by cast iron pots. 

Tire e\pcndituic on maintenance and renewal of Permanent Way during 
1885 aniounlcd to -^0,09,030, of nliich R5, 78,395 was on special renewals, that 
on jjocomotivcs amounted to R7, 39,01 9, of iihich E3,87,877 was special , and on 
Velucle Stock 1110,20,037, of which 11-5,10,203 was special. 

The follo'ning tahl(‘s show the result of ilie year’s working, and the prin- 

, ci]>al heads upon which there ha'v o been 

Lato Punjab JVO) them *■ ^ 

increases or decreases m the receipts and 
expenditure. The not Eovenue increased hy 115,32,311 : — 


1 IBIilNt 9 


ISSt 

Inmi i 

RrAURKb 



A 



r 

11 1' 223 

10,3i<‘99 

1 88 877 

B3 18,000 o£ the iiicicnse is clue to 
and tilt itiaundLi to oidi- 
11 u> ti illic 

‘Jl oK 


Kf.f)7Ul 

],l'3,S23 

♦ 

SiK 23 0(J0, Live stock 30000, Go\- 
tinm lit shuts 63 300 ] diblo 
23()00,dtdu tdicieists — '-l dsiOOOO, 
iiiilwii 11 ltd Ills 55 000 bihiitt 
ol lilt It i&e (jiiiu 1 il Tut iclmidifeL 

'f 1 ^nih 

0 

I'Ki 

5bl> 


^uiidiKs 

2 (. i )1 

215)11 

-49,797 

Mil 1^0 und dcuimn^e 

nr. 

.3 10 517 

.8,30 3 ) ) 

6 SB 752 


1 MtNSf'j 





'‘1 imt inu ». 

5 31 138 

5,<)0 7 1 1 

iSjJOb 

CliKlly peimaiunt wav budges, md 
initioi woiks lliL piLce ot lint 
bdwt 11 L lime and Wi/iixbid rt- 
qunt s iii^fcntlv lituv rtntwils 

loth isiL-fiids sluptjs iiidiiils 

(jlKdllotlV 

(k/ AV\^ui E\iLn 

0 

! 

9 17 810 

-14,131 

Tbs. puu ot lutl w is tonsidci ibly 
itduttd owin_, to bdtti ttiiiis or- 
1 ii!_,id wiih L lilt Indim Bulw ij loi 
tlu c muj:t, ot Bm^al co il 


1 72 )1(> 

17()7()3 

1,217 

Ch luin,^ ind oiling 

Ti illu. 

3 81, 17 J 

116,137 

3183s 

Chieflj sihiies and wiges JJ20,000, 

stoits 118,000 

(itmnl Cluigt-. 

Spniil nid MKtpllvnoous 

2 18 025 

2,33,061 

-14,061 

Owinj; to a he uy ch irge m Dtctmbei 
1881, ioi the luamtcuance of Tele- 

gi iph. 

JjNpLmUlviu 

8S855 

86,017 

' —2,808 

Pavmtnts to other lines, less mci eases 
Piovulent Fund, Liw, Oompensi- 
tion 

Totai 

2^,41,251 

21,00,665 

56,111 



The greater part of the increased net Revenue was attributable to the 
Viceregal assemblage at Rawalpindi, but it is satisfactory to notice that there 
was also a fair increase to the ordinary traffic. 

The Rawaljiindi assemblage caused a slight increase in the 1st and 2nd 

class traffic at the beginning of the year; 
but it fell off at the end, as most ot the 


Passenger Tra£ao. 


troops Rationed in the district were ordered to march to the Camp of Exercise 
at DeDii. There was a fairly satisfactory improvomont in the Intermediate 
class traffic, and a very satisfactory increase of more than 100,000 ordinary pas- 
sengers in the Third class during the year. The average receipt from each 
ordinary passenger was 10’6 annas. 



CHAP. VI. — UEVENTJE EE^sELlS — lllMnO AJ-E WORKESG. 


The Tihcat tiallio was about ^00 tons in excess of ilie pic\jous year, hut it 

was not duided in the same uav. Tu th(‘ 

Goods TrafB.e. t j i k p,i t .* 

1st hall OL the yt'ar unfler miew, i 7.500 
tons \yere carried against 29,200 in the same liali of 18S t ; while in the 2nd 
half theie were 33,100 tons only carried agaiiisl 51,100 in that of 1&81. Theie 
was a mailed tailing off in the mustard seed tralfic ; 1,000 tons only haying been 
carried against 10,000 in the previous year duo to a partial taihire ot tlie crop 
The following comparative statement shows the expenditure and earnings 
T * T j TT«ii „ Indus V.illey State Itailway for the 

Late Indus Valley ^ . n i in 

ycais iSSi and Ibho : — 


Late Indus Valley 


I \I 1 M nUUT 


1 VH INfh 


lie 1 Is 

1881 

iss> 


/? 

* 

1 0 Maintenance of W ly, 



Woiks A SfciUons 

7,50,800 

800G20 

Lim omotm Etpensei 

13,01,308 

IS, 10,153 

, C Hinge & Wagon Ex- 



penscs 

3,09,623 

291,210 

, Tiaffio Expenses . 

4,81,9t)6 

5, 87, 450 

, Gonenl Obliges . 

3,51,761 

3,50,502 

, Stt un-bo it &pi\ ICO 

1,70,200 

200,711 

, Speuil ind Misocllaueons 



Expenses 

2,53,521 

3 71,118 

Total 

30,27,3()1 

11 30103 

N( to linings 

37 01,661 

01,27,031 

loTAl 

73,20 02b 

l,ORG6 33l 


Goods 


i tinin^fs 


Skxm bolt ej.in 


n.7fi976 

67, 


1277<) 

1 37,10S 
01,000 


2078 10 > 
«d,U0'iiS 

2i,ldl 
’ 276 671 


lOUL 


71,21)028 1 Ob 00 13 J 


It Will bo seen from the above that the total eaiumgs of the line ior the 
year 1885 show an inciease ol E35,37,10G over the figmc'- for the year 1881. 

The total working expenses of the line for 18S5 have been more than those 
for 1 881 by E8,ll,730, but the percentage ot expenses to earnings tell from 
19* 19 per cent, in Ib&l to 10 b5 per cent, in 18b5. The net cainings, alter de- 
ducting working expenses, rose fiom R37,01, 061 in 1881 toTtGl,27,031 in 1885. 

The increase under Coaching IViffic is due, El, 18,883 to Ordinary Traffic* 
Goaciung Traffic. and E2,t)l,0ji6 to Military Iraihc. 

The increases under the several heads of Goods Tiaffic are shown in the fob 


Goods Traffic. 


lowing statement 


DisoBiraioK 

Amount, 

1884 

Amount, 

1885 

IaLic.iS( m 
1885 

UicK 1% in 
18b5 

1 ^ 

1 

« 







GeneialMeiohaudise . 

51,9i,55i0 

69,00,760 

17,15,280 



Military Stoics .... 

64,753 

6,J3,31b 

1,90,50) 

• * 


Railway Matenal for construction , 

2,92,277 

0,50,827 

3,58,050 



Coal £oi the Public 

87,433 

8,096 


79,337 


„ Railway . . . 

16,96 3 

S9,ir8 

72,315 

* Vt 


Revenue Stoics .... 

83,215 

01,607 

8,312 



Live-stock, Oidinary . 

4,001 

20,178 

18,111 

144 


„ Military , 

654 

36,381 

35,677 

* * 

1 

1 

j 

Rent, demuiiage, &c. . 

2,452 

11,689 : 

12,137 



Miscellaneous .... 

2,828 

03,660 

20,722 

I 


Tom 

67,39,156 

83,90,938 

07,81,119 1 79,337 ^ 

06,61^780 

Ik •• 
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Working of Sukkur-Bolui shos. 


The work done at Sukkur-Eohri slips 
in l&8i and 1885 compares as follows : — 


PAiirm VMS 


l]n4HU'. do 
Ttiulti-, do 



1881 

1S85 

Inci(»'i"e, 

1883 

• 

59,791 

93,1S3 

33,622 


26 

50 

24 

* 

20 

52 

20 


Woiking Bx-penses 


The laijjcst number oi wa^ous put across the river on any one day during 
21 houis was iS4 on the Cth October 1885, and duiing 12 hours was 831 
on 7th June 1S85. 

linder Maintenam o and Ilenewal of Permanent Way there is an increase 

of Ei5,305 due for the most part to 
renewals with steel rails and the provi- 
sion ol new joint sleepers for 20 miles on the Northern Division. Pi^evalence of 
high latcs of wages on the Jacobabad Division also affected the expenditure. 
The other departmental increases aie mainly due to the heavier tiaffic and, 
with the Locomotive woiking, partly to the greater use of coal consequent 
on the lailiue oi llie Poiest Dopaitment to meet the demands ol the line 
tor n ood and to the greater mileage w orked. 

The iiain mileage and loads of tiains, in vehicles, in 1881 and 1^85 eom- 
paie as lollows — 


Cl v-iis ui 1 k\[> 

ll \IN AIillvuh 

1 Loads oi 

Thai NS 

1 ISSI 

IS',5 

ISSl 


Pisseiij^Li 

20,609 

7,9yj 

21 16 

21 72 

M i\t (1 

9H,5n 

903 590 

20 49 

I >5 31 

(iooJ'5 

i 

770,103 

], 179, 015 

33 61 

31-70 

Toi VI 

1,733,793 

2,330,600 




The increased Train Mileage is due to the constmetion of the Sind-Pishin 
and Bolan lluilways, and to the Militaiy prepaiations during the 1st half of 
1885. 


EASTEllN BENGAL. 

7. The results of the working for the year 1885 were as follows : — 

Gloss Reveniio 48,85,764 

Working Expenses 29,92,583 


Kit EABNiirGS . 18,93,231 


This gives a return of 3*94 per cent. oii^B4,80,81,432, the total Capital 
Expenditure to the end of December 1885. 
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The following is the com])arison of the earnings for the years 1884 and 

1885 





DirrmrNc r 

M UN Hi u>s 

mi 

]Sh5 

— — 






Moie. 

L<ss 



U 

R 

R 

Coifliing 

Goods 

Te]egxa])h 

Steam-boat 

Sundiits , , . . 

30,2(1,0 U 
8,52b 
3,72,179 
1,17,267 

19,03,000 
32,21,761 
0,110 
2,73,') J1 
3,86,341 

1,07,678 

• • 

591 

2,39,077 

7*96,151 

99, OSS 

• 

Toj\t 

5^31,508 

48,85,765 

■ 

8,17,310 

X. 

8, <>6,080 



DrCRIA'eE, R 

5,1 S, 7 13 


Sundries included a credit to Revenue of R 2, 91,808, being the Government 
share of the Eastern Bengal Railway Company’s Mre Insurance and Plotilla 
Roservo Pund. Excluding this from account, Ihe net decrease in the year’s 
earnings, as compared mtli 1884, would leaii* R8,ll,d81. 

The greater portion of the decrease under Goods occuired during the 

Goods Traffic. sccond-half of the year, and is accounted 

for principally by low rates compelled by 
the very keen competition between the River Steamer Companies, and to 
the break in through traffic during September. A concession in the rate for 
coal caiTJod for the Northern Bengal Railway made a large reduction in 
receipts. 

Notwithstanding an abnormally heavy expenditure on repairs to steamers 

steam-boat Service. ^ reduction in iares made during the 

latter half of the year, the steam-boat 
passenger earnings show a satisfactory inci’ea&o, Tho goods earnings fell otf 
very considerably during the fii&t half of the year owing to keen river 
competition. 

The expenditure for 1884 and 1885 compaies as follows : — 


Afisraveas. 

1881 

1885 

Maintenance ....... 

4,85,S59 

7,75,671 

Locomotive ....... 

6,10,76') 

e,ai,G8l 

Carnage and Wagon 

3,76jOS8 

2,61,034 

Tiafiic 

6,48,994 

6,45,107 

Geiieial 

3,32,764 

2,60, S69 

Steam-boat ....... 

8,47,669 

2,68, "iM 

Special and Mibceliuueon«i 

1,65,190 

1,59,288 

To PAL 

28,98,223 

29,92,633 


The foUowing special works were charged to Revenue : — Now sidings at 
Sidldah, Ohitpore, Belghurriah, Sodeporo, Kooshtea, and Goaiundoj a diversion 
2,054 feet long was laid at mile 5% where the embankment was breached : and 
1 mile 46 chains of line on the Southern Section was relaid with steel-rails. 



so 
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Tho isloopoi’ and rail renewals on ilie Eastern and {Southern Sections 

w ore 

Cistern — Sis, 0 39 skcpeis , 3 ‘3, 507 feet i ails, 

Soutlieiii — 1 1,300 „ l,0t3S „ „ 

The average ])eicentagc of Locomotives under repairs was 28*5 ; oi Coaching 
Stock 12 6, and of Goods 8. 

Considerahlo dilhcidtj was felt in maintaining a fairly punctual train 

sorv]e(‘ owing to the numeious changes at 

Tiaffle Arrangement-. 

stated by the l)i(‘alvs in the line. 

The despateh steamer sinnices between Goalnndo and Dacca and between 
Diamond Ilarbonr and Kukniliati 3vcre worked throughout the year, and an 
increased number of passengers travelled by the latter service. The India 
Gcneial Steam Kavigation Company started a di'spatth steamer service on 
1st June lbSr>, between Naiayanginj and South Sylhet and Cachar, running 
in connection with tho railway dcsjjatch service, but it did not bring any 
apprccialile hicrcasc oi traffic. The quantities of goods hooked through for 
steamer stations wore about 6,500 tons in excess oithe figures for 1884 ; and 
but lor the interruptions and disarrangement caused by the breaches this excess 
would lia've heen still larger. 

The numbers oi parcids forwarded trom Calcutta and Armenian Ghat to 
loieign lines, sm(‘e the introduction oi tho system ol forwarding goods and 
parcels under valuo-payahlc recidpt notes, were, Irom tho middle ol January 
1880, in— 

Jinuaiy . . . * . ... 41 

LilMiiiiyB « i 0 * . 

Abiuli ......... 413 

so that the s,\stom ajipcars lo be commoiidiiig itself to tho public. 

During 1 ho year all stations, with the exception of the coutiact stations 
of Caleiilta, Oliiipoie, Damukdia Ghat, and Goaluudo, wero allowed a late ioi 
liandliiig goods fixed sufilcdimtly high to opeiatc as a percentage commission 
on the irifilc dealt with at eacli station, it was hoped that this might load to 
a de\elopinent ol triflic Though the losults have not nnd anticipations in this 
lespoet, a moie intolligonl intoK'st has been lostcicd in the tiaffic. 


WARDUA COAL. 


8. The financial lesults of the combined Railway and Colliery during the 

year 18S5, as compaied witli that of 1884, 
is given in the statement below:— 


Financial Rosults 
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£ 
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1 
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1 

s 

PJ 

tr 
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a 
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O 

03 
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% 

i 

Pi 
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P 

o 

99 

is 

£5 
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Pits 
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So 

Pi 

a 

IT 

p 

1 

W 

CA 

OS 
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o 

t 

% 

e* 
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bo 

S 

u 

Profits 







s 


M 


u 

1884 

45 

77,990 


4,00,177 

68-89 

8,11,860 

8-80 

8*73 

0-03 

8-71 

1883 

45 

78,130 

6, S3, 649 


77-00 

1,16,893 

8-19 

8^37 

C‘49 

188 







t 
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cnvp. VI— rlventju results— t a vrrrc and working. 


Tlie total earnings oE tlio Colliciy during the year 1S85 wore El, 00,310, 
and the working expenses R3,02,&93, theu(‘t profits tor tlie year Leing E97,4 j 17, 
wliick is ecjual to 9 0 per cent, on the Capital, El 0,11,308, expended on the 
Colliery to end of 1885. 

The following table shov/s the expenditure on Itevenno account for the 
^ .a X calendar year 1885, as compared with that 

Comparison of Expenditure ijTcoj i i. 

or 1881, and explanation of sensible 

differences is given below it : — 





Dm mi Ml 

Ill VDS 01 VCfOUM 

Owthy, 

18S1 

OuiU^, 

l>sSj 

IlHH I'M 

Dt(u u 


R 


u 

R 

AI nnteaance of AVay and Woils 

3(),0U 

u6,60 5 


3,23S 

Locoinoiive Evpeu^jes .... 

43,GL3 

18,922 

5,279 

• 

Canute and AVagou Expenses . , 

23,761 


k • 

1,177 

Tiaffie Expenses ..... 

S'!, 107 

2J,063 


1,34 1 

<3eneialCliaiges ..... 

50,315 

51,110 

1 3,S^1d 

f « • 

Sprtul and Aliscellaneous Expenses . 

6,163 

30,959 

1 j 

17,796 

tf «« 

Waioia Colliciy Expenses 

2,8-), 05 7 

3,0 3,893 

16,936 

m 

ToriL 

4,00,177 

5,07,351 

43,830 

5,759 


The high percentage of Expeuflituro in 1885 is mainly due to heavy 
repairs to Locomotives, payment to Croat Indian Peninsula on account of 
mlcrebt tor 7 years on Capital cost of Wardha Joint Station sidings, &c., not 
previously charged, and replacing 2 boilers, sinking Ean shaft, renewing work- 
ing barrel at No. 1 pit. 

The following is a Statement of Eam- 
compaiiBon of Earnings, 1884-85. ings of the year, as compared with those of 

1884 


UrAna or Aocoum? 

r n iuiig'1, 
ISSl 

E 11 iiin,»^, 

1S85. 

DniEIUNOL 

Inert wt 

Detreisp 



R 

R 

R 

R 

Coaching Earnings 

i 

39,897 

36,071 

1 • « 

3, "23 

Goods „ ... 

« 

1,73, “.08 

1,U.?96 

• * 

28,960 

Tel^mph „ ... 

* 

«,008 

j 

a,oia 

9 

t » • 

Sundry „ ... 


67,381 

70,968 

3,374 
! ’ 


AVarora Colbery Earnings 


8,98,1191 

4,00,809 

3,018 

*•« 

Total 

« 

6,81,087 

6,63,649 

6,101. 

82,789 


The largo decrease under Goods Earnings is due chiefly to the reduction in 
the rate for carriage of coal for 1:he public over this line from 0 to 44 pies per 
ton-mile, which came in force from Eebruary 1885. 


gg ADMmSTBATION REPOBT TOE imBQ 

Tlip (listribation of the coal raised in 
ColUery Working 18S5-86 Was aS follows 



1885 86 

188! 85 

Iona 

Cvfe 

Tons 

Cwt 

G I P Railwajr Compaiiy 

5j,HS4 


51,311 


Nagpui and Chhattisgaih State Railway 

10,751S 

5 

12,300 

15 

Rajputana-Malwa Railway .... 

m 

If* 

2,100 

• 

Empiess Mills, Nagpui .... 

5,76 1 

10 

10,431 

10 

Hinganglidt Mill Company • . 

; 5^41 


3,363 

15 

Badneu Manufacfeuiing Company 

1 2,290 


5,290 


Waidlia Oo.il State Railwaj and Waioia Colheiy 

: 13 298 


13,852 

10 

Retail Ciibtomeis 

2,906 

5 

815 

t • • 

Totil 

96,112 


99,554 

10 


Owing, it is supposed, to the temporary stopping of the IVlohpani Coal 
Mines the Great Indian Peninsula Railway Company asked for 12,000 tons of 
coal more than the stipulated quantity (50,000 tons per year) during the months 
of November 1885 to June IS&O, and of this cvti a demand up to the end of 
March 1886 a quantity ot 5,881 tons has been supplied. 

The cost ol laisiug coal (96,257 tons) during 1885-86 was about R3,03,386, 
which gives a rate ot 113-2-5 (neaily) per ton against £2-14-11 of 1881-85. 


Traffic Besulta 


BAREILLY-PILIBnEET. 

9. The tot al earnings for the year 1885 
amounted to £82,827, expenditure £65,58 1, 
not earnings R17,2 13. 

The receipts fioni Coaching Traffic amounted to £29,935, of which £27,261 

Coaching Tiaffie. traffic. The total 

number of passengers was 85,198, of which 

84,833 were in the 3id class. 

The Goods Traffic produced £15,649. The total tonnage lifted amounted 

Goods Traffic 28,696 tons, of which general merchan- 

dise was represented by 21,271 tons. 

A considerable traffic in wheat, rice, seeds, sugar, and timber is done at 
Pilibheet station, but at the road-side stations there is little doing The pas- 
senger traffic is not great, but is improving. Altogether the traffic of the line 
has not come up to the expectations formed of it. 


NALHiTI. 

10. The following figures compare the principal revenue results of 1884 
and 1885 


« 




1881. 18S5. 


A R 


77,610 

70,498 


76,783 

63,080 

13,763 


Darnings 
Dxpeaditnie 
Ctofits , 


7,111 
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Traffic Beoeipts 


IV tal)lo Ijelowsho^^s the earnings 
under dillerent heads, as compared with the 
pio\ious year : — 



1 

ISHi 

! 

ISS*) 




Cojchmg .... . . 

1 

51,SS2 

40,530 

(joodis , , . . . 

2J,10j 

25,()S1 

Eleetiie Telegiaph , , . . 

1,4 S5 

1,109 

SiiudiKb 

ISS 

lOJ 

Tohl 

i 

77,610 

76,7b i 


The increase, Rl,676, in Goods traffic, is due to the abnormal edible grain 
traffic consequent on the liigh rates prevailing from the destruction of crops by 
Hood, and to the unusual local traffic consequent on the extensive brick-burning 
for repairs and rcnev^als of buildings damaged by an earthquake. 

The condition of the permanent way is very bad, it is nearly worn out, the 

prospects of the lino do not however war- 
rant any large outlay on its renewal, the 
speed has in consequence been reduced from 12 to 10 miles an hour. During 
the year 2 ] miles ot line wore relaid with 11 j-lb steel rails and Denhfim Olplicrt’s 
])<ittern cast -iron sleepers. 


Permanent way. 


TIRHOOT. 


11. The total earnings for the year 1 886 have amounted to R12, 78, 631, show- 

Oen«ai Besuit, “8 iminwoment o£ fi88,5G2 or 7 14. 

per cent, over the earnings of 1881. The 
working expenses amounted to R9,19, 365, or 45 per cent, below the charges 
()1 18b4. The net revenue stands at R3,69,269, and shows an improvement of 
34 77 per cent, over the previous year. The proportion of expenses to earning 
has increased by 5 70 per cent, dming the year. 

The net earnings yield 2 11 per cent on the total capital expended up to 
31st December 18b5, inehidmg outlay on the Tirhoot section of the Assam- 
Beliar Slate Railway, and 2 48 per cent, on the Capital outlay on the open hiu^ 
only. 

The following table shows the result of Coaching and Goods traffic for the 
year 1886, as comiiared with previous year:— 


Dlscbiiwon 

189 J, 

1885 

Iniiew 

Numbei oi passengeis , , 

. No. 

881,889 

1,163 lyj 

6SO,57l) 

Edinmgsfiom ditto .... 

B 

4,31,10b 

4,70,720 

17,312 

Weight of good*? ...» 

. Tons 

1S8,319 

194,521 

bf >u5 

Eainings horn goods ti.iiiio 


5,3S,338 

i 

5,80,27 1 

52,018 


Coachmg Traffic. 


The receipts from all classes of Passenger traffic show a favourable result 

in comparison with those of the previous 
year, excepting the receipts from second 
class traffic. There has been a decrease under this head, but this has been 
more than compensated by an incroase under intermediate class. The reduc* 
tion of third class faro, which is now lower than that on any other railway in India 
being 1*75 pies per mile, has contributed largely to induce the lower order of 

12 
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people ill tlio locality to use tlie railway more, and for short journeys particu- 
larly. The niiuiher of passengers in this class has been 6672 per cent, more 
than that of the last year, and the receipts therefrom show a better result by 
11*90 per cent. 

The figures of Goods Traffic show a satisfactory result. The following 

table gives a comparison of this traffic for 
188 1 and 1886 : — 


Goods Traffic. 


Yeah 

Gfi^ibal Mbbchandise 

i ___ 

Othi b (hoods. 

Quantity 

Baeipts 

Quantity 

Receipt-i * 


Tons. 


Tons. 

JR 

1885 

173, Z64 

5,00,100 

21,^60 

79,871 

1884 

140,693 

4,09,630 

47,620 

1,18,598 

Difference 

-t- 3^,671 

4-90,770 

—26,366 

—38,727 


There has been a considerable increase in general merchandise, and a 
decrease in other goods. The increase in the former, noticed chiefly under seeds 
and food-grains, is due palpably to the reduction of rates towards which special 
attention was paid. The decrease in the latter has occurred chiefly in coal and 
construction materials. 

The result of the year’s working of the ferry is satisfactory, the receipts 

exceeding the expenses by :R11,125. This 
is mainly due to tlie mileage late of the 
ferry being enhanced for Goods traffic. 

The total Working Expenses of the 
Railway compares as follows : — 


Feiry Working 


Revenue Expenditure. 



1881 

1885 



JR 

Mnntoiiiuce of way, woiks and stations 

2,33,802 

2,20,086 

Locomotive expenses 

1,96,62 1 

1,99,749 

Can age tind wagon cvpea‘'es ...... 

65,S66 

4S,371 

Traffic expenses 

1 32 040 

1,66,684 

Gencial eluiges 

1,32,501 

1,57,924 

Steam-boat seivice ....... 

1,27,614 

1,12,291 

Special and miscellaneous eBpendituie . • . , . 

34,891 

14,260 

Total 

9,23,490 

9,19,365 


The replacement of the old creosoted pine by sfil sleepers between Samasti- 
pur Junction and Mozufferpore, and the lengthening of the tie-bars of Denham- 
Olphert’s patent sleepers, both in the eastern and western extensions, taken in 
hand last year, were completed. The renewal of sleepers on the Samastipur- 
Durbhunga Section is now necessary, and will be commenced in 1886. 


NORTHERK BENGAL. 

12. The foUowing table compares the receipts and percentages of earnings 

„ , « , , , under the several main heads for the last 

CSompaneonof 3 Eteoeipt 8 , 188 ltol 885 . „ .1.1 • x x 1 

five years> the decrease m total earnmgs 

* InUtida liv« stock, rents, demumige, kt 
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m 188 i and 1885 is due to the transfer of the Porddaha Section to the Eastern 
Bengal State Railway:— 



1881 



- — 




im 

■ 

I'WS 

Main Hbads 

I 

-a 

S « 

/> 

Jj 2 

a 

s 

c- 

tw 

O T 

O) £ 

teZ 

es 

” S 

00 

a 

*!S tn 
® ti) 

S 

-1 j) 

S2 

i 

o 

§ : 
P 

Cm 

0 /J 

to 

.9 

o tn 
..1 

c o 

it* 

P J6 

to 

SI 

3 

*3 

P 

O CO 

8.1 
d 0) 

^ z 

DO 

Coaching 

S 

5,36,015 

291 

a 

6,70,603 

26 6 

a 

6,15,744 

26 8 

S 

6,72,319 

31 03 

R 

6,82,143 

816 

Goods 

10,30,936 

56 9 

12,10.266 

677 

18,20,179 

57 6 

12,22,637 

56 42 

12,52,017 

580 

Total Tiaffic 

15,67,850 

860 

18.09,969 

843 

10,35,923 

84 4 

18,04 966 

8745 

10,31160 

896 

Sttam bolt oaiumgs 

1,92709 

10 6 

2,32,764 

10 9 

2,40,459 

10 6 

1,80,192 

832 

1,79,028 

83 

Sundiies, mcladmg 
lelegraph 

3), 439 

17 

41,416 

19 

51,359 

21 

65.540 

2 56 

45,786 

21 

Totai. 

17,91,998 

972 

20,84,139 

971 

22,27,741 

97 0 

21,20,688 

98 32 

21,58,974 

100 

Add for 40 pet cent of 
earnings of Poiadahi 
bectiou recemd from 
the E B Uailn ly Co 

51,892 

28 

61,771 

i 

29 

66,461 

20 

26031 

167 

1 


Gbahu TorAi 

18,43,800 

100 

21,15,910 

100 

22,91102 

100 

21,66769 

100 

31, 

100 


The expenditure during the last five years and the percentages of the gross 

Comparison of Expenditure, 1881 to 1885 . ^RiEiugs expended hy the Several depart* 

ments, are compared in the following 
tables : — 


Main Hbuib 

1841 

1SS2 

18S3 

1881 


1 188S 

d 

S £ 

P4d 

og 

4-» O 

^ d 
a 

d u. g 
C-i 

Qj ® 

w 

Sus 

:jSg 

i-'H 

£®S 1 

»d 
d 2> 

O.S 

P 

O 

^ ti n 
d J} 

£3 b 2 

3 “ = 

BU ® 

w* 

A 

5-3 

fH 

it 

6 00 422 
2,52,005 

65,330 

1,81,671 

1,56.119 

1,52,512 

15.163 

m 

t'SS 

• 

'd 

c ^ 

P 

£ 

a £ a 
o ^3 

eg ® <u 

M nntenance 

Lotoiuotuc Expenses 
Cdiiiago and Wagon Ex 
penses 

Triihu expenses 

Goiieial Clniges 

Stmi bo it Sciviie 
Miscellaneous 

Toial Wobkiho Ex 

r£NbES 

s 

2,10 290 
2,68,540 

40 003 
1,45,808 
1,60 325 
1,00.121 
18,987 

114 

146 

22 

79 

87 

64 

10 

a 

2,24 404 

2 08,456 

50,620 
1,57 104 
1,77,573 
1,11,475 
19,707 

104 
14 4 

21 

73 

83 

52 

09 

2 57,131 
3,28,405 

50 330 
1,63,819 
1, 11,505 
M4 78> 
28,725 

112 

148 

26 

71 

62 

6 i 
10 

27 2 
16 3 

3 0 
85 
72 
70 
07 

ft 

6,13,432 

3,14,502 

65,774 
1,87, Ul 
1.74,072 
1,51,315 
17,243 

28 4 
145 

26 

87 

8*1 

70 

08 

9,44,571 

612 

10,62,357 

1 

19 0 11,28,820 

402 

15,15,265 

69 9 

16,14,710 

701 


As during the last year, so again during 1885, the working expenses have 
been increased by about R3,50,000, owing chiefly to the renewal of a very large 
number of inferior creosoted pine sleepers, and to making up the deficiency of 
ballast on the line ; 1,036,000 cubic feet of brick and shingle were spread, 
624,000 cubic feet being charged to Revenue and 2, 170 rails, equal to 11 miles of 
line, and 72,489 timber sleepers wore renewed during the year. The expen- 
diture on repairing the bridges, station buildings, and staff quarters has also 
been very heavy, and it has been augmented to some extent by repairing the 
damage caused by a very severe shock of earthquake which occurred on the 14th 
July 1885. The working expenses have still further been increased by the pay- 
ment of a sum of over E15,000 on account of compensation for goods which 
were lost or damaged by the sinking of a flat on the 25th Eebruary 1885. 

These circumstances must he borne in mind in comparing the subjoined 

table of the financial results of the work- 
ing of the Northern Bengal State Railway 
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during the last five years. The financial results of 1886 were also affected to a 
considerable extent by the breaks in the Eastern Bengal State Bailway during 
the floods of September 1885, when the through booking of 3rd class passengers 
had to be stopped for a fortnight, and that of goods for nearly a month 





! 



FiITAKCUI. BEStriTS. 

Yeaes. 

Miles opco. 

Tntiii-niilos. 

j 

Gross earnings. 

Working ex- 
penses. 

Percentage 
of expenses 
to earnitigs. 

Net profit. 

Percentage 
of profit 
on capital 
expended. 




R 

R 


R 


]8Hl . 

*233 

5,21,923 

18,43,890 

9,44,574 

51-22 

8,99,317 

4*41 

1882 . 

*231 

6,15,090 

21,45,910 

10,52,357 

49'04 

10,93,553 

5-33 

1888 . 

*235 

0,93,231 

22,94,192 1 

11,28,820 

49-20 

11,65,371 

5-52 

1884) 

*245 

7,59,520 

21,60,769 

1.5,15,255 

69'93 

0,51,514 

' 3-15 

1885 . 

*249i 

7,17,012 

21,58,974 

15,14,710 

7010 

0,44,264 

2-96 


* Esdushe of the Toraduha Section worked by the Eastern Bengal State Baihvay. 


The decrease in the earnings of the Steam Boat Service is due to still fur- 
ther reduction of the ferry cliarges. Erom 
steam Boat Service. October 1886 to the end of 

January 1886, the goods traffic had to be conveyed across the Ganges between 
Sara and Kooshtea owing to the formation of ohurs opposite Damukdia Gh4t. 
Country boats were engaged to meet the extra requirements. The steamers 
Vampire and Osprey were employed solely for towing the flats and Native 
boats to and from Kooshtea, and a steamer and two small flats were hired 
from the Kaunia-Bharlla Railway to convey the mails and passengers between 
Damukdia Ghiit and Sara. 


KAUNIA-DHABLLA. 


13. The financial results of working the Kaunia-Dliarlla State Railway 

during the last four years are compared 
below : — 


Financial Results. 






FiUANOIAL EESUITS. 

Tbae. 

Gross 

ciirnings. 

Working 

expenses. 

Percentage of 
expenses to 
earnings. 

Net profits. 

Percentage of 
net profits on 
capital outlay. 

Train-miles. 

1882 . 

R 

97,688 

R 

92,448 

94-64 

R 

5,240 

0-62 

24,286 

1883 . , . 

1,29,473 

99,087 

76-53 

80,386 

3-41 

24,020 

1884 . 

1,61,527 

1,18,481 

73*35 

43,046 

4-67 

25,222 

1885 . 

1,89,459 

1,09,773 

78-71 

29,686 

3-09 

26,872 


The increase in the percentage of expenditure to earnings is attributed to 
the great reduction in the passenger fares and goods rates made on the 1st July 
1886, in-order to develope traffic and to assimilate the mileage ra,tes gradually 
with those of the Northern Bengal State Railway,, and also partly to the 
, .renewal of 2,793 more sleepers than during the previous year at a cost of 

ii'' ' . ' I. I y ' *1' 
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The number of passengers carried during the year was 82jl91, and the 
weight of goods 4,286 tons, as compared with 87,931 passengers and 4,771 tons 
of goods during the previous year. 

The earnings and expenses under the various main heads for the last 


TrafQ.0 and Working. 


four years are compared in the follow- 
ing table : — 


Earnings, 


Main Heads, 

1882, 

1833. 

18S1. 

" 1886. 



5 i 

a 

a 

Coaching, cscluding 
coolies. 

*34,246 

36,792 

46,954 

42,088 

Coolies . . , 


5,515 

7,912 

6,689 

Goods . , 

7,365 

12.091 

15,083 

12,209 

Steam Boat . 

65,801 

1 74,367 

91,214 

78,926 

Sundries 

286 

718 

1 

334 

647 

Totai. . 

97,688 

1,29,473 

1,61,. 527 

1,39,459 


Expenses, 


Main Heads, 

1882. 

1883* 

1384. 

m5. 


R 

R 

R 

R 

Maintenance 

12,966 

12,545 

20,2 11 

26,687 

Locomotive expenses . 

11,200 

12,253 

13,300 

14s686 

Carriage and Wagon 
expenses 

2,613 

3,125 

3,895 

4,515 

Traffic expenses , 

5,038 

8,551 

8,968 

9,666 

Gencnil Charges . 

6,214 

8,288 

7.949 

9,014 

Steam Boat Service 

53,606 

64,173 

63,476 

44,827 

Miscellaneous expeudi* 
ture. 

11 

152 

652 

378 

Totaip . 

92,448 

99,087 

1,18,481 

1,09,773 


♦ Coolios and 3rd class were uot shown separately during 1882, 


Changes in the channel of the Teesta river rendered it necessary to take up 
the temporary line which was laid last yea.r on a high chur, and on which the 
train used to be brought to a point opposite to Kaunia Station of the Northern 
Bengal State Eailway. In place of the above a temporary line has been laid 
down on the east or left bank of the river to a point below the south end of the 
above chur, and the Northern Bengal has been extended to the nearest point on 
the opposite or right hank of the Teesta. 


DACCA. 


TrafiSo and Working. 


14. The line being new and only working for the greater portion of the 

time in short isolated lengths, the Eevenue 
transactions of the year do not show a 
satisfactory balance, the net loss on the working to the end of December 1886 
being E41,845. 


An agreement was made with the India General Steam Navigation Com- 
pany for working the goods traffic between Narayanganj and 'Goalundo. An 
agreement was also made with the Eastern Bengal State Eailway for the 
through working of the coaching traffic to Calcntta, 

The principal staples of traffic on the line are expected to be jute, seeds, 
salt, piece-goods, and miscellaneous articles inwards, and the jute traffic in 
September promised well. The breaches on the Eastern Bengal State Eailway, 
however, prevented anticipated development. 

The passenger traffic is very encouraging, especially between Dacca and 
Nardyanganj and Mymensing and G^Lfargaon. The traffic in the former 
section, however, will somewhat decrease in the rainy season when the Eastern 
Bengal State Eailway despatch steamers come by the Dhaleswari route, andcaU 
at Dacca gh&t, which is some distance from the railway station. It is hoped, 
however, that permission may be obtained to utilize the store siding on the 
riyer Bnrigahga at Postgolla to enable the railway to retain this traffic which 
last year virent by hackney carriage and boat. . 

V Elag stations have been opened at H4jiganj and DhoMiganj, which have 
given excellent results and will probably be permanently retained. 
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CAWNPORE-ACHNERA. 


16. The Rerenue account m of the Cawnporo-Aclmera Railway for the year 
„ , „ have been greatly influenced by the breaks 

Barnings and Expenses i • i u w j.u x* i 

m tiie line which resulted iiom the floods 
in July. The interruptions lasted from the 17th .Inly till the 1st Kovember. 
Compared with 1881, the results of woiking have been— 




Mam lltadb 

1S84 

18S^ 

Govliing . . 

R 

J 57,601 

R 

5 19 810 

Qoodii ... 

i 74 i >5 

3 19511 

Eltctiic Telegraph 

10 7i5 

7180 

hundues 

1 7, bo 7 

4t) 078 

Total 

8,60,608 

9,13 601 


Fkpj IfSl-S 


Min fl ads 

18^1 

1S8S 

AT iintcn met . . 

R 

1 31 153 

R 

218176 

Lf(ouioti\e 

2 00019 


Ciiin^e and Wigon 

62 101 

41 126 

1 1 lihc 

llHlb 

163 252 

Gtnu tl Chiigos 

88 510 

1,25,859 

SpcdU and JUisoolhneous 

8,722 

11,021 

Balance — Net earnings 

6 95,366 
2,65,342 

802,646 

1,30,865 

Total 

8 60,698 

9,13,501 


Tiaffie and Working. 


Owing to the line havmg been divided into three sections for upwards of 

three months, in consequence of breaks 
ovmg to floods, the inci eased mileage open 
has resulted in a very small increase in the eainmgs. 

Eor three months there was no booking between the stations east and west 
of Kasgan], owing to the destruction of the upper Kali Nadi Bridge, and the 
traffic between Eaiukhabad and Gawnpore was gieatly restricted owing to the 
failure ol the lower Kali Nadi Bridge Jlie result was, that the goods earnings 
were less than in the pievious year, and the passenger earnings did not show 
such an incieaso as they should have done. The greet increase in the number 
of passcngeis c inied is more apparent than teal, because many passengers who 
formerly took single through ticket weic obliged to take two, one when starting 
upon their journey, and a second after the break bad been crossed. The low 
rates chaigcd for potatoes, ] pie per maund per mile, appears to have secured 
a large tiaffic in them, the quantity lifted having increased from 2,300 to 
nearly 10,000 tons. Potatoes are earned in carts in balk, but have to be 
bagged for despatch by Railway, consequently low rates have to be charged 
on the Railway to secure the traffic. 

The expenditure under all heads (excepting Carriage and Wagon) is greater. 

The increase under Maintenance is due to 
the large expenditure on diversions and 
renewal of bridges over the Kali Nadi, and under other heads to the greater 
length of line open for traffic. 


Expenditure. 


amritsar-pathAnkot. 

16, This line was constructed by the Punjab Government as a Provincial 
State Railway and was worked by the Sind, Punjab and Peihi Railway Com- 
pany tin 31st December 1886, It was maintained by the Punjab Government 
till the Company ceased to exist, when maintenance as well as working was 
und^taken by the North-Western Railway. 

Ihe length of line worked during the past year was 66 miles. Having 
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only been open for traffic in 1881, vk .^ 51 miles on 1st January and 14 miles 
on 8th June, the expenditure on maintenance has been at a minimum — 


Gioss leceipts . 
Woikiug expenses 


R 

2,S9,S76 


Revenue tianeactions— 

Net earnings . . . . 

Peicentage on Capital expendituie 

Intel est foi the year at 4 per cent. 
Dehcit for the yeai . 

Net eaimngs to date . 

Total inteiest to date 

Deficit to date . . . . 


. 65,862 
. 1 18 

R 

, 2,20,622 
. 1,54,760 
94,176 
. 5,07,241 
. 1,18,065 


Pmanoial Besults 


Ni GPUE-OHnAl'TlSGABH 

17. The total traffic earnings of the line for the year 1886, were R14,14,889, 

and the total working expenses were 
£9,21,315, net profits therefore amounted 
to £4,93,574, being 4’68 per cent, on the capital outlay (£1,07,69,021) on the line 
to end of the year. The financial results ot the working of the fine for the year 
1885, as compared with that of the previous year, is given in the table below — 








1 INAKCrtn BLStJT FB 

FfB TBATNlIin 


Tbab 

Milts 

open 

Tiam miles 

lUU 

Gross earn 
ini,s 

Wolkmg 

cipcustb 

Per outage )f 
i\\ii PS on 
tdiuings 

Ntt profits 

Percent ige ( f 
pt ht on tai i 
tal txptndi 
tnre 

Grosq 

W irk ID g 
txptnHcs 

Profits 




R 

R 


R 


R 

R 

R 

1884 

149 

37'>,919 

13,23,014 

7,61981 

67 82 

6,58,030 

5 50 

352 

203 

149 

1885 

149 

397,262 

14,11,889 

9,21 315 

65 12 

4 93,671 

4 38 

356 

2 32 

124 


The statement below shows the earnings and expenditure on Revenue 

Account during 1885 under the several 
heads as compared with that of 1881 — 


Earnings and Expenses. 


EABNINGS 

E\PI VSI S 




DllFBBDirClC 




DlFlKBEKrB 


1884 

1886 



Kbads Of Aooovht 

18S4 

1886 






IncroaBo 

Decrease 




Iiitiuse 

EcLreasr' 



R 

R 

R 


R 

R 


R 

Coaching • • 

^.08035 

2,27,697 



Mamtemneo of W ly lud 










Workfl 

2.39,610 

3,66712 

1,17,132 


Goods 

11.06,825 

11,77,488 

72,163 












Locomotive P^ponses 

2,16,612 

2,02,7b0 

17^18 


Talograph « 

di885 

3.812 


73 

Carnage and Wagon 





btt&dr; . 

48C0 

6,802 

1,123 


1 xpinseb 

68,101 

8f,C10 

7,319 







Tralbc Fxpoaucs , 

1, If ,216 

1,17,012 

797 







Geaerd ChArges 

’ 88.b3b 

1,01,716 

12,119 

* 






bpani and MiBiolla 










acoHB lixpiiiacb 

14630 

16,616 

1,716 


TOTJJCi • 

. 

18,23011 

14,14,888 

91,848 

73 

Tocas 

7,64,884 

9,21,316 

1,66.331 



The ebiof item of excess over expenditure of last year, is under Mainte- 
nance of Way, Works and Stations under which the excess is £1,17,132 which, 
as before stated, is due to extraordinary renewal of sleepers and ballast, 
also to the charge to Eevenue on account of the reconstruction of the Panolee 

Bridge. 

BTOMA. 


18. At the commencement of the official year the Sittang Lino was opened 
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as far as NyaungleMn (OSrd mile), and on the 1st July 1885, the remaining 
section of 73 miles to Tounghoo was opened to passenger and goods traffic. 

The total mileage open at the close of the year was 327 miles. 

Earaings. I'lie following table gives a comparison of the 

earnings for the years 1884 and 1885 : — 


Heads of Accovsx. 

1884. 

1885. 

More in 
1885. 

Coaching* .... .... 

12,52,28^ 

12,71,725 

19,443 

Goods ......... 

8,24,430 

8,35,932 

11,502 

Electric Telegraph 

10,212 

10,401 

189 

Sundries ........ 

18,497 

45,597 

27,100 

Total 

21,05,421 

21,63,655 

58,2.34 


The increases here shown are due chiefly to the Sittang Line both on the 
section worked throughout the year and that opened in July. The earnings 
would have been heavier had it not been for the disturbed condition of the 
country both before, during, and since the expedition to Upper Burma, 

In the following table a comparison is made between the outlay on 
Working Expenses. Bevenue Account in 1884 and 1885 : — 



Outlay 

in 

1884. 

Outlay 

in 

3885. 

Dipeebence. 

Heads op Accotriii, 

More in 
J883. 

Less in 

1885 






Maintenance of "Way, &c. 

Locomotive Expenses .... 
Carriage and Wagon Expenses 

TraQic Expenses ..... 
General Charges ..... 
Special and. Miscellaneous Expenses . 

3,73,596 

3,77,187 

89,665 

2,94,S07 

1,34,332 

13,899 

6,41,951 

4,15,163 

89,559 

3,03,535 

2,21,441 

18,884 

2,68,355 

37,976 

s', 728 
87,109 
4,985 

106 

• • » 

1 * » 

Total 

12,83,486 

16,90,533 

4,07,047 



The increase in expenses in 1885 over 1884 is due almost entirely to 
increased mileage and to the maintenance charges for the 73 miles of the Sit- 
tang opened to traffic in July. 

The expenses also include a charge of about R1 2,000 incurred in running 
Pilot Engines in advance of the Up and Down night mail trains when the dis- 
turbed state of the country rendered this advisable, and also in working an 
armoured and armed Patrol Train in connection with the precautionary mea- 
sures needed for the safety of the line. 


JOEHAT. 

19, The total earnings of the line for the year 1885 were E32,218, and^ 

, the expenditure was B3d,673. The net loss of the year, therefore, amounted 

; > ^ This Mne was only opmaed for traffic in December 1^^ . : 

ray into : three classes in the : 


’■•K’, ' - 'i ''■V 


V'- '‘l/i m -v ..''''I ^ 

V ; V' '‘b r... > ■ I.. - , ■ 

> 'i Ji-.T ' ‘ ^ 

1 > 1 ' ' . * . ♦ j J'l I t'-?. 1 ’ N ' , i ■■ I . . t V . - j I ' ? . .1 ' , 

i' , 1 . ' r ^ 1 1 ''' J.' ^ f . !' ‘J !■' I i'"' . ' ' , ’ t ' ' I J , V , , 

. '■ /.’"■'I "( 1 .'V 'l' "■ II ' 1'' j' ' ' M 'U' • >'< " s i ^ ^ ' -I ' ' 's V-IjI' - i', ' v' ■ I- s ' ■ i ■ ' ' ' 1 . 

^ '!*' '■ ■".1.’,!' J ' .'4 t I ' ,7 . 1 - .'i-'-' V',. J. ' '(I ' •>''!>' 7 .',/' I Jj , 1 ' ‘V. ' T . '■ ' . 
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rates are 1, 2, and 3 pies per maund per mile for 1st, 2nd, and 3rd class goods 
respectively. , 

There are two classes for passengers— upper and lower. A single upper 
class fare from Jorhat to the Ghat, and mce versd^ is El, and the lower class 
fare 2 annas. 

The distance to the Ghdt in the rainy season is 7 miles, and in the dry 
weat.her, 12 miles. 

MADEAS. 

20. The net profits of the year under review were E32, 79,168 (£300,590), 
giving a dividend at the rate of 2*85 per cent, on the total Capital outlay, and 
fall short of the guarantee by £221,802. 

The guaranteed interest from the formation of the Company up to 31st 
December 1885 amounted to £12,334,236, and the net profits for the same 
period to £5,464,916, leaving a balance of £6,869,320 against the revenues of 
India. 

Oomparisoa of Earnings and Working general results of last five calen- 

Expensea. (j^r years are compared in the following 

table 


Ybab, 

Gross 

i eartiiugs. 

I 

Expenditure. 

Net revenue. 

Dividend on 
Capit.n.1 
expended. 

Porcent.ag 0 of 
expenses to 
receipts. 

Receipts per 
open mile per 
week. 


£ 


R 

Per cent. 

R 

R 

1881 . 

63,11,312 

4-2,35,456 

20,75,856 

V82 

67*11 

141 

1882 . 

69,18,571 

43,47,731) 

25,7 0,841 

2*25 

62*84 

155 

1883 . 

60,31,909 

41,05,360 

25,26,549 

2-22 ; 

61*90 

148 

1884 . 

71,4-1,318 

42,05,631 

29,35,687 

2-57 ' 

58*89 

159 

1885 . 

76,57,993 

43,78,825 

32,79,168 

2’85 

57*18 

171 


The gross earnings show an increase of upwards of 5 lakhs over the pre- 
vious year, whereas the expenditure gives an excess of only If lakhs. Conse- 
quently the net revenue and the percentage of receipts absorbed by working 
expenses compare favourably with preceding years. 

The earnings under coaching and goods have been — 


Ybab. 

COAOniBQ. 

Goobb. 

Toxab. 

AlUQUUt. 

Per open mile 
per week. 

Amount. 

Per open mile 
per week. 


R 

R 

R 

R 

R 

1881 • . . . • 

26,42,909 

59 07 

34,86,445 

77-91 

61,28,354 

1882 

29,00,202 

64*71 

3H,4l,103 

85*70 

67,41,305 

1883 

27,33,434 

60 88 

37,25,755 

82*99 

64,59,189 

I 8$4 ..... 

80,10,922 

67*25 

39,62,694 

88*51 

69,73,616 

1885 * • • • . 

32,19,677 

71*91 

42,72,976 

95*44 

74,92,663 


, The traffic continues to develop in both coaching and goods, the improve- 
ment in\the former being jirincipally due to third class passengers, while in the 

^ total failure of the crop 
it),: up for by the haulagfe of material for State 






I. 
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The following table shows tlie tonnage of grain brought into Madras during 
the last^tlirco jxars by the several routes : — 





1883 

ISSl 

1SS5 




Ton^ 

Tons 

Tons 

Soii ... 


• 

49,247 

8,297 

IS,! 07 

BuiLinohcim C.ui tl 

• ■ « * 

• 

15,004 

2'),2l'' 

30 757 

Madia*. Railway . 

* • • « 

• 


29,036 

28,071 

Cut*. 

« * « i 

m 

j 12,203 

P-,l)00 

12,306 


TouTi 

4 

104, 9S6 

75,211 

90,111 






— 


— 


The total quantity of salt carried over the w^hole system in 18&5 was 
67,009 tons, yielding as compared with 58,070 tons, yielding 

141,09,098 in 188 k The increase was duo entirely to larger exports from 
Madras to the districts of Salem, Ooimbatorc, Bellary, North Arcot, and 
Mysore. 

SOUrn INDIAN. 

21 The general results for the last five calendar years are compared in 

CompariEion of Earnings and Working following table . 

Expenses. 


\ I ATI. 

Gio s 
ctxiiiini(!> 

I/\pcntlitutt 

^(t• rtvema 

rinnl lid 
on ( qatil 
tsiKUikd 

Pel cent if?i 
(il esp nsPh 
to itct ipts 

I PCCipts 
p(i open 
unit ptr 
week 


M 



J?ci cent 



ISSl .... 

J7,55,GSS 

25,17,002 

12,37,726 

271 

67 04 

109 

ISbi . . , 

37,5s, 711 

23,56,386 

11,02,328 

3 09 

62 69 

109 

18SJ 

1 3b,00,(.()h 

i5,47,ij5 

13,22,333 

2 91 

65 83 

112 

l^Sl . . . . 

4! S9,()i0 

26,06,558 

11,M>,101 

15,81,711 

3 2S 

61 j7 

122 

lSS5 

15,()0,li5 

20,7 0,111 

3 12 

65-31 

132 


The earnings show an increase of nearly 3 2 lakhs of rupees over the pre- 
ceding year, oi which upwards oC 3 lakhs appear under the head of Coaching 
trahie, notwithstanding that through traffic was interrupted between 1st January 
and 2nd Eehriiary. The expenditure exceeded that of the previous year by up- 
wards of lakhs, which was due to repairs of flood damages, and the pro- 
vision of additional waterway. There was also an extra charge of nearly 
B57,000 for loss by exchange. Notwithstanding tliis, the net revenue show^s 
an improvement over the preceding year of nearly a lakh of rupees. 

The earnings under Coaching and Goods have been as follow : — 


YsAia. 

CoAOHiua. 

Goons. 

Total. 

Amount. 

Pei open 
nnlo per 
week. 

Amonnt. 

Per open 
mile pel 
week 

1881 ' 

1882 ■ • • « * 

188S » • • « * 

1884 

1885 . . . . , 

s 

21,06,450 

81,U,9«r 

20,68,188 

22,29,841 

25,30,478 

;; 

6V6S 

61-92 

60-66 

8478 

78-61 

S 

16,41,681 

16,94,462 

17,47,691 

18.96.047 

19,67,672 

e 

46-11 
46-69 
61-17 ! 
66-08 
67-16 

s 

86,47,984 

87,08,489 

38,16,779 

41,26,888 

44,98,146 
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The coaching traffic still continues to develop, hut about one lakh of the 
increase is due to the Mahamagain feast, which took place between the 23rd 
February and 6th March, and wluch occurs only once in a period of 12 years. 

The earnings under goods also show an increase, due to harbour materials, 
without whicli there would have been a falling off. The decrease of ordinary 
goods traffic was caused by the partial closing of the lino in consequence oi 
the flood damages of 1881 and 1885. 


GREAT INDIAN PENINSULA. 


Bevenue Transactions. 


22. The result of the past year’s operations has proved to be far more 

favourable than that recorded in 1881. 
The gross income of the Company shows 
an improvement of over 8 per cent., while the concurrent increase in tlie 
cost of working was slightly over 1 per cent. The figures for the two periods 
arc compared in the following table : — 




1881 

18B5 

Incicnse in 

18&5 




R 

M 

GrO'ss Earnings 
Do. Expenses 


3,36,50,54.5 

1,73,31,579 

3,01,32,047 

1, SO, 1)5, 174 

27,75,501 

7,30,895 

Net Eai mugs 

Of State lines pay- 
able to Govein- 
meut .... 

_ Ot the Company . 

2,5S,197 

1,00,63,707 

3,19,353 
1, SO, 17,220 



The actual sum payable to the Company as its moiety of surplus 
profits realised amounted to E27,02,197, which, added to the guaranteed 
interest, represented 5*77 per cent, per annum on its invested Capital, while 
the gain to Government during the year by virtue of their guarantee was 
R21,31,7i6. 

The "Working Expenses, which, as already shown, exceeded those for the 
preceding year by R7,30,895, are detailed in the following statement : — 



1881. 

1885 

Inctcase in 
1883. 


R 

R 

R 

Maintenance of Way, Woiks, &o. . . 

Locomotive Exponbes 

Cairiago and Wagon Expenses . . 

Traffic Expenses 

General Chaiges 

Special and Miscellaueons Expenses . 

41,87,316 

66,70,651 

23,37,263 

23,35,133 

11,38,484 

8,65,708 

46,40,046 

69,71,409 

23,99,817 

21,64,518 

11,69,050 

1,20,644 

1,52,701 
8,00,818 
02,554 
1,29,415 
30,566 
64, 841 

Total 

1,73,34,579 

1, SO, 65, 174 

7, ¥,^ 5 " 


Net Increase in 1885 

7,80,895 
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Tlie folloTTing tallo shows the variations in the receipts from the principal 
sources of income : — 


rojcliin<> Tiaffic . , . . . . 

Goods Tiiffic . . . . . 

Electnc Ttleguph Eainmgs . , 

Sundiies 

Tot\l 


1884. 

1885 

Inctcasc m 
1S85 


R 

R 

70,7{J,057 

2,56,1'J,0U8 

2,S4,1 57 

7S,74,G34 

2,82,01,308 

51,U5^ 

2,99,017 

2,01,577 

25,55,300 

4,236 

14,390 

3,30,50,541 

3,64,32,017 

27,75,503 

Net Inciease in 1885 

27,75,503 


Of the improvement indicated above in the Oompany^s income from all sources 
92 per cent, was contributed by the Goods Traffic. 


Traffic and Woiking, 


The Passenger Traffic is analysed in the 
following statement — 


IRS'S . 
1K81 


18S5 



Inti e IS 
lJt(U ist 



blXST ClA4Si 

Si coirn Ctiss 

luiBo GLvssMAa 

raiBB C£\SR OBBlITAtT 


lie ips 

Police 

Public 

Tr )oi b 
ml 

1 1 t 

Public 

i I loops 

11 1 

Poli e 

Publn 

E||S|| 

Public 

• • 

1 0(7 

42 012 
10 8b0 

1 

78 000 
71 512 

Ibfi I'lO 
liS j3l 

0 220 
13 371 

102 721 
16 1 160 

26 329 
o j29 

6700 412 
6693 069 


815 

2,072 ' 

!,58b 

8119 

4161 

28 563 

22,800 

103 113 

*• 


BOMBAY, BABOBA AND CENTBAL INDIA. 

23. There has been an improvement in the result of the past year’s work- 
ing, compared with that ot 1881, as indicated in the following statement 


IIevds. 

1 

1881 

1885. 

Inciense in 
1S&5. 



R 

R 

R 

Gioss Eainiogs 

• • • * « • 

1,21, 95,690 

1,31,40,336 

9,44,746 

Working Expenses 


o2,3s,457 

56,03,582 

4,25,125 


Net Emnings . . 

69,57,133 

74,76,754 

6,19,611 


Tlie total income has increased by about 8 per cent., but this has been 
modified by a concurrent increase in the cost of working ; there is, however, a 
gain of 7 per cent, in the net earnings which are greater than have been realised 
in any previous year. 

The net earnings were eq^uivalent to a return of 8‘91 per cent, on the 
guaranteed Capital. 

The working expenses were returned at El, 25, 125 above those for the 
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preceding year. Tbe following table sbov's tlic direction in which the increased 
expenditure vas incurred ; — 


Main Hbaos 

1881 

1885. 

Intiea^p in 
18S5 

Decrease in 
1885 


R 

R 

R 

R 

Maintenance of Way and Woiks 
Locomotive Expenses , , 

Carnage and Wagon Expenses , , 

Traffic Expcn«ie& .... 

General Chaiges .... 
Special and Miscellaneous Expenses 

14,'^C,535 

16,70,011 

1 , 77 , 7 }S 

7,51,417 

5,55,607 

l,10,18o 

37,13,0S1 

17,32,495 

7,55,955 

7,84,014 

5,SS,215 

1,29,809 

2,56,549 
],55,Sbl 
» *« 

2,597 

32,578 

19,323 

* ■ « 

4i,803 

* « » 

• 

Total 

52,3S,457 

56,6J,5S2 

4,06,928 

41,803 


Net Inciease, 1S85 



4,25,1 16 



The increased expenditure on Maintenance was confined to the first b alf of 
the year when more than 11^2 ^ lakhs were reported over the previous correspond- 
ing period. 20 miles of lino were re-laid with now material as against 12 ’09 
miles in the first half-year of 1881. 

The following table indicates the sources from which the improvement 
in earnings was realised : — 


Main Heads 

1884. 

1885 

Incic ise in 
1885 


R 

R 

R 

Coaching Tiaffio ...... 

Goods Traffic ....... 

Elecliic Telegraph Earnings . . . . 

Sundries . . . * 

37,0>,701 
82, j5, 823 
31,701 
1,65,299 

3S, 17,199 
01,08, 3S2 
32,393 
l,b 2,362 

61,195 

6,72,559 

629 

17,063 

Total 

1,21,95,590 

1,31,40,336 

9,41,746 


OUDH AND EOniLKEAND. 


Eiuajicial Results 


Gloss Receipts . 
Woiking Expenses 


24 The following were the Eevonue 
Tiansactions during the year 1886 : — 

R R 
. 65,37/509 
. S(.,32,008> 


Net Eainings 19,05,301 

Peicentage on Capital withdiawn fiom 
Treasuiy 2 lOt 


Gnaianteed Interest for the year . 
Inteiest on Capital oveidiawn 

Deficit foi the 5 ear 
Net Earnings to date 
Guaranteed Interest to date (mcluding 
interest on overdiawu Capital) . 
Deficit to date . . . • 


. 35,39,072 
91,020 

36,30,592 

. lb, 35, 23 1 

2,15,31,774 

4, 31*, 13,736 
2, 18, 7S, 962 


The Coaching Traflio during the year 1886, as compared wdth 1884 has 

remained nearly stationary. There is an 
increase in numbers carried of 3l,7CS and 

an increase in receipts of B8S0 only. 


* This amount does not incMe Rl,10,000 estimated value of 26 cauiagee charged olT dnectl; to Net 
Revenue account. 

t (19,06,361— 1,10,0001 X1Q0-I-8S,48M28. 
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The total receipts from Goods Traffic shows an increase of fil,24,193 in 
18S5 as compared \uth 1884. The amount realised from carriage of Revenue 
stores, however, was ftl,ll,880 in 1885 as compared with S53, 103 in 1881. 
Pedueting these figures in each case the normal increase of Goods Traffic in 
1885, compared with 1884, amounts to BG5,416. 

The following table compares the working expenses of 1881 and 1885 : — 


Ab&tb vers. 


Maintenance . . . . 

Locomotive . . . . 

Can uge and Wagon . . 

Traffic . . . • 

Genoial . . , . 

Special and Miscellaneous . 

Total 


Awoitms 

iS8l 

1SS3. 

M 

R 

S, 50, 764 

ll,i),096 

S, 79, 448 

s,<)9,S37 

2,3S065 

a, b 1,774 

1,^9 106 

5,02,147 

J,S1,S39 

4,06,849 

1,03,470 

1,05,305 


30, U, 00b 


Bcmabss. 


PEOGIIUE. 

25. This hianch was closed on 1st November 1885 under sanction ot the 

Government of India. 

The Revenue of the year was as fol- 
lows . — 

R 

Z3,017 


Bohmi Blanch 
Revenue. 


Passcngcia 

Goo(K 

Smidiics 


61G 

324 


Total . ^ j,9b? 


Expendituke. 


R 


Mainfenatice of Wa> and Woiks 

. 3,371 

Locomotive Expenses 

. . , . 4,417 

Carnage and Wagon Expenses . 

* . • ■ 42o 

Tiaffic Expenses 

• • • « 4,256 

(Icneial Cliaiges . , , 

1,557 

Special and Miscellaneous . 

* * • • 52 


Totai . 14,078 


BENGAL CENTRAL. 

20. The line is worked hy the Eastern Bengal State Biailway, the Com- 
pany maintaining the way and works. 
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Traffic and Working. 

1S83 and 1881. 


Tlic results of tlic year’s working are compared 
in the tolloTving takle with the results obtained in 






Ml 

Alt-an milpij;.' worked 

Totil i’riin rail» 


12 “A 


‘ mil 


125 75 





1D{>,818 


201 ShO 


Tati mqt 


P 

R 

R 

R 

R 

R 

Ooathm^ Triffic 


sns> 


261 ill 


4 20 717 


fioods rntlu 


1“ Hfl> 


51,1117 


60 802 


rit t M I’tU^niiU 


Oin 


i 05 


17 > 


Suudncb 


7 7)(> 

‘ 1,07,061. 

20 113 

1,10,010 

1 1 07S 

6,35,352 






JSipeHSfs 








Mimtfn mi f of Wi^ Woikb, ind St itians 


01 a)*) 


1,60,283 


1 f>2 f.25 


Loponiotui 1 . 

7 

) 



r 


71,174 


Cam md AV igori Expi uses 

Tr itlu J v]; 1 nv s 

T) m 


! 3,50,113 


2<» HIO 


50117 



7S 110 

1 20 ()22 


Gcmnl C 

Spi 1 1 il lud Alisr dl lutous 




1,17 31i 

1 

5,10,306 

01, 1 12 

5,27,119 






Net r lining 



— JO 200 


—01,256 


8,223 

of p\pcusf s to t irmn^'s 



126 10 


113 Ch 


98 46 

riros<i e n iiin.,.. pu mile j ci w i d. 
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The traffilc ot the line does not as yet show much signs of improvoment. 
There has, however, been a slight increase in rice and betel-nuts from Khoolna, 
and it is hoped that this tiaffio will develop on Ihe opening of direct commu- 
nication with the North-Western Provinces, when the new Railway bridge 
on the East Indian Railway at Ilooghly is completed. 

The establishment of a Bonded Salt warehouse at Khoolna has been under 
consideration oi the Government of Bengal since April 18S5. It is expected 
that an impetus will in this way be given to traffic md Khoolna. Some few 
stations on the line have attracted some goods traffic, hut only to a small 
extent. Singhia, of which groat hopes were formerly entertained, has only 
supplied a lew hundred maunds, owing, it is believed partly, to the river being 
full of weeds and the U])ia Khali silling up and forcing the traffic vid Khoolna. 
The goods from the distiicts scr\ed by the TJpra Khali, vtz , Naral andMagooxa, 
are now sent by boats to Calcutta, but some traffic in jute, seeds, and passengers 
is also being brought from these localities by the steamers of the Bengal 
Central Elotilla Company working in connection with the Railway. The 
steamers of this Company are also working goods and passengers from Bariisal 
and intermediate stations. 


BENGAL AND NORTH-WESTERN. 

27. The gross earnings of the open line for the year amounted to 1112,05,641 

and the working expenses to £0,10,331. 

financial Results. ort oaw 

making the net earnings £5,89,207, pro- 
ducing a dividend of 2*9 per cent, on the Capital expenditure up to 31st Decem- 
ber 18S5. 

During the year the maintenance of the line between Mankapur and Sone- 

pore amounting to Rl,19,084 was charged 
against Capital. The maintenance of the 
remainder of the line from Ajodhya to Bahraioh between January and 2nd 
April \xas charged to Capital and, after the latter date, to Revenue. 

During the half-year ending 31st December 1886, the traffic was hampered 
by the Rapti Rerry, and during the rains of 1886, owing to the banks being new 
and unconsolidated, difficulty was experienced in keeping the lino in a fit state for 
traffic ; it was however maintained throughout without any senous accident. It 


Mamteuanod. 
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has now become consolidated, has been thoroughly ballasted, and is in very good 
order 


The total receipts from Coaching Traffic during the year amounted to 

R4,93,31t. Through booking of passen- 
coaohmg Traffic established with the East Indian 

Railway in April 1885, and since that time the foreign passenger traffic has 
steadily developed. 

The Local Traffic has also increased uniformly, and the receipts from this 
source were R15,000 better in the half-year ending 31&t December 1885 than 
m the half-year ending 30th June 1886. 

The total number of passengers carried during the year was 930,788, the last 
half allowing an increase of 105,088 over the first half of the year. 

The receipts from Goods Traffic amounted to E.5, 78,166 ; the following are 

the weights of the most important staiiles 
OoodsTrafflo Carried!- 


doods Traffic 


COMVODIIIES 

Ist II ilf of 
1SS5. 

2n(l li Uf of 

IbSo 

Totil for 
ytiir 




Tons. 

Tons 

Tons. 

Giaiiis and Pulses . 

4 

4 4 4 

18,681 

23,045 

42 329 

8<e(k ..... 

« 

* 4 4 

18,9)5 

b,iyi 

27,2S8 

(’ottoii, Mauiit ictuicd 

• 

• 44 


1,900 

4 157 

Sug )i . 

• 

• 4 « 

3,15) 

1,61.1 

k799 

8.ill ..... 


4 4 4 

1,2U7 

2,S16 

1,023 


Through Booking of Goods with the Tirhoot State Railway was established 

Through Booking with Tiihoot State oTi ls,t December 1885. The Derry between 
Railway Soncpore and Ilajipur over the Gunduk 

River is woikcd by this Company The Establishment of Thiough Booking has 
been voiy honclicial to this llailway and promises to bo much more so. A 
considerable iiade in grains, ])ulses, rice, seeds, and tobacco is expected. 

The Passenger Traffic on the Gauges Fciiy improved considerably during 

steam Boat Eaimngs l^st half of the year, the number of 

Ganfeos Feriy. passcngcvs caiiicd being 67,309 and the 

receipts E10,739 more than in the fiist half of 1885. There was, however, a 
decrease in the Meiehandise carried amounting in weight to 7,872 tons and in 
value to R17,381. During the last half of the year the Sonepore Annual Eair 
occuired which helped to increase the number ot passengers dining that period. 
The net earnings of the Eerry during 1885 amounted to R28,689, the earnings 
having amounted to 1108,332 and the expenses to RG9,013. 

During tlie first half of the year the Goods Traffic was carried in country 
boats to Bimka Ghilt. In the last half it was carried by the Company’s Flotilla 
to Digha Ghfit. 

The Traffic over the bridge-of -boats at Ajodhya on the Gogra has consider- 


Qogra Perry. 


ably increased during the year, and as soon 
as the Oudh and Eohilkhand branch line 


is opened, a further large increase may be looked for. Twelve now country boats 
have been added to the plant of the Eorry to meet the traffic demands during the 
rains. During the half-year ending 31st December 1885 the Eerry was worked at 
a loss of R4,341, the earnings being R13,2C0 and the expenses E17,601. In this 
half-year the traffic is small and the expenses are high owing to the cost of 
erecting and dismantling the bridgo-of-hoats having tq he provided for. 

The Monsoon Ghilt Station for the Ganges was begun and finished during 

the year. This station is required during 
July, August, and September whilst the 


Ghftt Working 
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river is in flood. Tlic l)nildin!;s are all teinponry, as the river mn.v ehanee its 
ehannel at any time and thus eitlier destroy the works or nnke tii^jn useless. 
The sidinsts to keej) them ahose flood level are Laid on a hank 30 feet InVli. 

The dry weather Gansfes Ghlt Station is situated H miles down stream from 
the monsoon station It is situated within the flood ehannel of the river and 
the works are <iuite temporary. All sidings, &a., are lifted yearly heloro the 
river rises in flood and aie relaid after the rains. 


EOniLK FTAND-K GII AUK. 

28 The financial results of the Eohilkhand-Kumaim Ilailway for the 
Pinaneial Results. year 18S5 Were as follo\V< ; 


Gioss Earnings 
Exptn&eis 


R 

. 2,iS,57l 
. 1,5S118 


Neteainings . S0,15i 


which, upon a Caphal outlay to .mt Deeemhcr 1883 of B21,7l,121, includino- 
suspense, gives a dividend of 3'69 per cent. ” 


Coaching Traffic. 


1 «.t 

Intel modiatc 


The number of passengers} and the 
receipts therefrom were as folloWsS : — 


Not Riieipts 

a 

. 2,179 21,092 

. a, no 0,S71. 

. S9,6j4. 49/356 


Torih . 95,143 81,222 


Altogether the Coaching receipts for the year amounted to B:l,07,024. 

During the first half-year 0,931 tons of General Merchandise were earned, 

earning 1415,580 ; and during the second 
half-year 11,032 tons were carried, earning 
E18,335. 


Goeds Traffic. 


teatOn-duyinzatk. 

29. This railway has been worlving steadily and without interruption 
during the period under review. Several attempts wore made to ’vu'eelv trains 
by logs of timber and large stones being placed on the lails, but all of them 
were frustrated by the watchfulness of the overseers about the line, and the 
carefulness of the drivers. Though rewards were offered for the apprehension 
of the culprits, they are still unknoivn and at large. 

There has been no marked increase or decrease in passenger or goods 
traffic excepting in the month of February last, the Burmese month of Tahoung. 
In this month, as a rule, thousands of people from Moiilmein flock to That6u 
annually to worship at the Pagoda there and to exchange commodities with 
Shans from up-country who visit the place for similar purposes. In the 
present year, owing to the disturbed state of the country, the up-country visitors 
did not come, and consequently the fair fell fiat. 


ASSAM. 

30, The gross receipts of the Bailway were 12,57,335 and expenditure 

13,21,199, leaving a loss of 163,86*1!, of 
Fmanexai Besffita. which 156,6 15 occurred in the first half 

of the year. 

U 
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Coaabing Tiaffic 


Isi Ch‘«s 
‘Jnd „ 
3i(l „ 


The passon^ers cairicd and receipts 
tlierefrom were as ioUems : — 

No. A’ 

. a, 573 4,12S 

. a,s9o a 

. 67,073 36,061 


To*^il Pa^sinsjei ipcti)>ts .... 

Othei Coicluu4' and bundi) itceipts .... 
IcUifiapli .... • • 

btiaTH Bolt Eamnjj'' 

Total Co idling, Telegi.ipli, Steam Boat, and Sundiies 


43,633 

6,()24 

5,()06 

8,413 

04 270 


Good** Traffic 



Tons 

R 

Geneial Mtichaiidise 

. 11,571 

4,429 

Cod 

. 36,S16 

98,561 

Rtvemie Stoies otliei 

thill 


Coal . 

* • • 

7 

Live Stoch 

No 123 

150 


18,8S7 

1,03,150 


Total into of earnings per a^ooIv per mile of open line, including coal, was 
HG3 17 Excluding coal it was E39 10. 

The pnneipal commodities earned wore— 

^ Tons R 

(Vxl . . . • 3), 101 91,021 

C ol\G . . • . 3415 7513 

fri uii and l*iiKis . . . 4 021 14,506 

Iti . . ... 3,381 30,188 

A subsidy oi E93,r)04i was paid to the Company hy the Assam Admi- 
nisiiMtion in Jammy ISSG, and also a iuitliei sum of Hi, 651 was paid on 
account of the Section Dura-Duma to Talap opened on tlic 5th Febiuaiy 18S5. 

Specially low lates arc being now airaiigod to secure the Dibrugaih bazar 
tiafTic to and fioin Steamer Ghat which still keeps to tlie cart road. Except- 
ing licie the lailway has obtained all the tiaffic within its reach. But a feeder 
load is w anted fioni TingiaitoTinsukhia Station, to accommodate the tea estates 
in the foriiiei neighbourhood which still use the River Dehmg at great cost. 

The Coal tiaffic increased horn 18,111 tons in IbSJi to 33,101 tons in 
18S5 Tea liom 2,970 tons to 3,384 tons Coaching traffic was stationary. 

There is a very largo prospective development in all classes of merchandise 
especially m tea, gaidcn stores, and coal : 6,500 tons of the latter arc now pass- 
ing over the line monthly from the Makum mines. The coal is being exten- 
sively used by the river steamers, by the tea garden faotoiies, and is spread- 
ing into Northern Bcngil, Eastern Bengal, and Cachar. 

The fuel used in the Locomotives and Workshops was entirely coal 
obtained from the Company’s mines across the Dehing. The coal was charged 
at 5 annas a maund, and notwithstanding its friable nature gave entire satis- 
faction to the Locomotive Superintendent. Very heavy coal trains were run 
during the year and steam was easily maintained. 

BEEAR. 


31. These lines are worked by the Great Indian Peninsula Railway as part 
of their own undertaking. The result of the working during 1885 is exhibited 
in the following table ; — 



Giosb 

ISorninga 

Worliug 

Expoiisis 

Not Eaiaings. 

KHfrgaott 

M 

41,86? 

80^803 

R 

30,318 

46,856 



R 

11,020 

84,447 
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TliP Gioss EariiiJigs voiodcinfHl from tlio follo\ung souicos. — 


MuvHius j 

1 Khiii^'iu 

\u» lOtl 


R 

R 

Coafhnig Tnffio . , 

\ 0,211 

ii,di2 

Good** 1 1 iffic 

U,S!3 

65,010 

Elect! 1 C Telegiaph Eainiiigs . . ... 

i 5i 

irj 

Suiidiv Eainingb . . .... 

1 iU 


loUL 1 

11, 3( } 

80 SOI 


The foiogoing figures aie compared uith those for I 8 SJ 1 in the subjoined 
statement : — 


IllADb 


Coathing Ti iffic . 

Good*? li iflic 

1 lecttic Tckgiaiih Eiiuiug'i. 
hllDllllCS . . 


Toial 




IS 8 J 

1S85 

R 

R 

7,105 

0,211 

30,111 

31,&4.3 

SI 

52 

m 


40,831 

11,303 


AM3{4orr 


I 8 SI 

18M5 

R 

R 

14.// 70 


61,767 

66,016 

S2 

115 

163 j 

• • • 

76,78i 

S0,803 


BnOP^iL-ITAESI. 


32 . The line is woiked by the Great Indian Peninsula Railway Oompany 
who, under a gi cement nith Government, receive for working expenses the same 
rate per traffic train-mile as their own traffic costs, with 5 per cent. o± gross 
receipts for use ol lolling stock and 30 per ceat of net profits. 

The following comparative statement slions the earnings and n 01 king 

expenses under the dillcient mam heads 
of account : — 


Beyenue Tians actions 


1 

pAttUCUL IBS 

ISSl 

I 8 S 6 

ItKU ISit 111 

lb85. 

1 

Mean mileage open 

Milcb 

16 97 

Miles 

57 25 

Miles 

40 28 

Eakni^gs. 

R 

R 

R 

Coaching Tiaffic 

IVIS 

59,c9i 

40,376 

Goods „ 

14,900 

70,1(11 

55,141 

Eleetno Telegraph ..... 

1,688 

2 091 

i03 

Suudiies . . 

♦ 

! 520 

520 

Tm \L 

35,706 

^ 2,3J,10h 

9(i,8U 

WoLmo Txpi-nsis. 

Maintenance o£ W.iy and Woiks . , . . 

12,560 

1 

02,753 

40,198 

Locomotive, Caiuage and Wagon and Tiaffic Expenses 

21,367 

79,487 

58,120 

General Charges ....... 

8,311 

i 9,291 

5,977 

Special and Miscellaneous Expcndituie 

6s 1 

9,2 iO 

8,559 

Tonal 

87,922 

1,50,771 

1,12,849 

Kct Earnings .... 

"-**8,156 

-18,663 

-16,607 


j 

— 
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Thp increases unckr Earnings and Exponscs ■were cMofly duo to the addi- 
tional 15 J mill's of the liiif* being opened for tralBo for the whole year 1885 
while m l&bJ they -weie only open fiom 18th November. 

Ills HIGHNESS THE NIZAM’S. 

3d. The giobb earnings of the Eailway for the year 1885 were Bll,13,949 

against B9,72,916 in the previous year. 
Revenue Tiansactiona Although the woiking expenses have been 

incieasi'd liom EC, 13, 113 to EG, 26, 920 owing to renewals to permanent-war 
executed dining the first lialf of 1885, the net earnings increased fiom E3, 59,773 
in 18S1 to E 1,87,023 m 1885, the year under le'view. 

The loliowing table ghes the results of the woiking since 1879 : — 


Att 


1S79 

1880 

JSbl 

1SS2 

ISSl 

ISsj. 

IbSj 


1 AKNIN 08 

W Ol 1 injr 

Lvpcii'it & 

N.t 

EarnmeS 

C xclim^ 

( 1 >0 K 

\fiscLllanto«s 

lot, 1 

R 

R 

R 

R 

R 

R 

3,00 i 3 S 

3 , 81,622 

U 420 

6 , 9 J 400 

6 , 01,175 

89,925 

5 0 S, 7 /I 

3 , 79,941 

11,001 

7,02 716 

4 , 78,406 

2 , 24,310 

2 9 ), 1 % 

4 , 43,961 

37 , 6 S 7 1 

7 , 56 ,S 51 

4,64 {)j 9 

2 , 92,775 

1 41 ^.91 

4 9 -j ,3 31 

19,892 1 

8 , 59,417 

4 S 4 , 3 J 7 

3 , 7 . 5 , 101 ) 

k 77 127 

1 6 ! 377 

U,S 16 

8 53 0 20 

6 , 15 , 5 ss 

2 , 37,932 

1,17 7^0 

5 12 945 

12,191 

9 , 72,016 i 

6,13 14 3 

3 , .9 773 


j 6 , 75,706 

15,625 

11 , 13,913 

0 , 2 6,9 26 

4 87,023 


The Coach nig tiaffic, which abnormally expanded m ISSl owing to the 

installation ol His Highness the Isizam, 

Coaclimg Ti afO-c. , 

shows a falling oft m 1885 of E25,1G2, 
altliough theie is a sitisfaetoiy ineiease in the icoeipts fiom 3id class 2Jassenger 
trathe oi E1S,101 

The leccipls on account of “ goods” amounted to EG, 75,706 or El, 62, 761 

moie than the piovious year. Of this 
Qood.T..flic hoflcypv, 576,051 is due to the 

eaijidge of Eulway malenal on account ot the extensions of the Eailway 
line to Waiangal 

The woiki ng expenses ot the Eailway show a slight increase of E13,783 

over those of the pie^ious year, being 
^0,926 against HC.IS.US. The pei- 
centage of gioss earnings was 56 28 against 63 02 of 1881. 

BHAVNAGAE-GONDAL. 

31. The gross revenue for the year 1885 amounted to E10,01,660 against 

E10,92,313, or E87,653 less than that 
in the previous year. The working ex- 
2 >enses amounted to E6,13,4I3 against E5,91,811, or E18,572 more than that 
in 1881. The net revenue is E3,91,2d7 against £1,97,172, or El, 06, 225 less 
than that in the previous year. 

The passenger trafiio of the year shows an improvement to the extent of 

Coaoiiiiig Trafflo E3,290. The number of passengers carried 

was 801,871 against 768,471 in 1884 realis- 
ing £1,93,380 as compared with £1,90,090 in the previous year. 

The receipts from Goods Traffic amounted to £4,66,375 as compared 

■with £3,81,483, or £1,15,108 less than 
that in 1884. The decrease is due to 
deficient outturn of cotton, the falling off in which item amounted to £1,31,779, 

The expenditure for the first time booked under this Abstract for steamer 


Beveuue and Expenditure 


Goods TraJOSo. 



CHU». VT~n.|.VI TIE BE^ULIS— ijliflic i ti \t 


100 


sci\ico 'll Hhivi 5 HorDbay, 

steam Boat Ser ICG , , 

aao vice u tu (,iiii<< i i 0 34 j, the 
cliief item being on accoini of hiie pf I to 1 lie wuoi oi Ibe i o'teamers 
chartered for this seiTicc. 

MYSOHL. 

35. The folio-wing table shows the financial re^^ults of the -woiking of 


18Sj 

IHbl. 


Pmanoiai oompaiod With tlic previous, 

year — 

Ybab. 

M«an mil 
WOlkt 1 

L Qtnq;s 

Expenditure 

Nfl Et\(,nut 

}f (vjxnsts 
to t uim^s 

Edtipts 
pa mile 
ptl Viuk 

• » 

Mil. s 

1 10 75 
103 01 

R 

4,31,951. 

V.l,iis 

i 

2,26,170 
1,95,‘ 60 

R 

j 

2 07,781 
1,65,479 

.52 12 
54.22 

R 

50 72 
67 07 


The number of passengeis cariied was Jili8,o97 against 376,01i« in 1884 

The increase is principally due to a larger 
attendance at the Dasara festival at 
Mysore. The tonnage of goods earned was 53,539 tons against 41,102 tons in 
ISSi, the inci ease is chiefly due to development of traffic on newly opened 
s(*ctious. The piincipal item of increase w^as grain and pulse, of which 15,427 
tons were carried against 7,107 in previous year. 

A number of the cieosoted pine sleepers, with which a groat part ot the 

line w as oiiginally laid, have been found to 
bo decaying, and are being rapidly re- 
in o-ved and replaced by teak sleepeis from the Mysore forests. 


Maintenance. 


EAJPUrvA-PATIALA. 

36 Tliis line w^as constructed by the Sind, Punjab and Delhi Railway 
Company at tlie cost of the Patiala State ; it was worked by the Company from 
the date of ils being opened for traffic (November 1st, 1881) till December 
3l&t, 1885, and subsequently by the North-Western Railway. 

The gross earnings for the year amounted to R 18,7 69, and thewoik- 
_ _ ^ ing expenses to R63,024, there having 

Bevenue Tiansactions ^ 

been a loss of R 1,256. 


P. S. STANTON, Colonel, It , 

Director GenernL 


OrricJi or Dieeciob. Glneeu 
or Eaiewus ; 

Simla, 1st October 1S86. 
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APPENDIX A. 

INDIAN RAILWAYS. 

Statistics of their working for the half years ended goth June and gist December i8Bg. 

PART I. 

SUMMARY OF THE REVENUE ACCOUNTS. 
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APPENDICES TO THE ADMINISTRATION REPORT FOR 1 885-86. 

APPENDIX 


STATISTICS OF INDIAN RAILWAYS. 


PART I. 


Summary of the Revenue Accounts of Indian Railways for the half-years ended joth 

fune and jrst December i88s^ 


No. I. 


GENERAL RESULTS 


No. 

RMLW^'iS. 

18S5 

Gaus^t 

Capital 
expended (a) 

Mean Mileae^e 
open 

1 

1 otxl Tram 
Mileage 

Carnings 

Expenses. 

Net 

Farnini^ 

1 

Broad Gauge 

East Indian . • ^ 

1st half 
2nd half 

Ft In. 

5 6 

39 

34,34.25,256 

34,42,33.02+ 

1,5124^ 

1,515 

4,792,922 

4.435.654 

s 

2,48,22,616 

2,15,64,274 

83,52,913 

79,98,326 

M 

1,64.69,703 

1,35,65,948 

i 

2 

Madras . . • ^ 

1st half 
2nd half 

5 6 

39 

11,20,09,574 

11,22,08,759 

861 

861 

1,097,160 

1,132,100 

38,21,841 

38,36,152 

21,99,023 

21,79,802 

16,22,818 

16,56,350 

3 

Great Indian Peninsula ^ 

1st half 
2nd half 

5 <5 

79 

25 , 79 »I 2 , 30 o 

25.93.23,757 

i,288.i 

1,288^ 

5,138,386 

3,700,257 

2,16,87,375 

1,47,44,672 

(5)98,15,109 
(ff) 85,69,718 

1*18,72,266 

61,74,954 

4 

Botnbaj, Baroda and f 
Central Indn. (, 

1st half 
and half 

5 

» 

8,83,50,898 
(d) 8,99 29,405 

461 

461 

1,177,264 

1,027,693 

74,96,758 

56,43.578 

30,26,202 

26,37,380 

44,70,556 

30,06,198 


Sind, Punjab and Delhi ^ 

rst half 
2nd half 

5 <5 

79 

1 1,85,25,102 

I ii,hb,73,36i 

703) 

ml 

1,755 839 
1,595.965 

73,24771 

63,25,884 

40 22,141 
38,05,914 

33,02,630 

25,19,970 

6 

Oudh and Rohilkhand ^ 

1st half 
and half 

5 6 

93 

j 

1 5,92,97 3S6 

5,94,22,090 

601 

608 

766,441 

729,54b 

31.10,328 

24,18,041 

19,42,887 
16 89,121 

11,76,441 

7 , 28 , 9’0 

7 

Bengal Central 

ist half 
and hall 

5 6 

99 

84,77 927 
85,58 1-21 

126 

125 i 

130,52s 

122,361 

2.97.577 

2,37,776 

2,73,314 

2 53 805 

24, '’63 

--16,029 

8 

Taiakcshviir ^ 

1st hilf 
and half 

5 ^ 

33 

16,74,584 
16, 88 995 

22 

22 i 

35,163 

33,923 

1,52,560 

1,09.744 

78,461 

59,428 

74,108 

50,316 

y ^ 

Punjab Not them 

ist half 
and halt 

5 

It 

7,20,56,09 !• 
7,30.51 255 

446; 
446 ^ 

607,922 
500 281 

21,42,693 

16,86,606 

12 , 55,274 
11,45 390 

1 8,87, [19 

541,216 

10 ; 

Indus Valiev 

1st half 
2nd h ilf 

5 6 

8, [3,666+5 
8,51,34752 

1 659* 

659], 

1,168,331 

1,182,209 

55,13,558 
53 52,576 

22 42 980 
21,96 121. 

32 ,J' 0,578 

31,56,452 

II 

Eastern Bengal , ^ 

1 

isl half 
and half 

5 6 
» 

4,7585816 

4,71,85,74a 

233 

233- 

512 808 
554,135 

26,35,245 

22.50,520 

14,62,744 

15,29,790 

11,72,501 

7,20,730 

12 

Sindit . ^ 

1st half 
and half 

S 6 

93 

89,06,862 

1 89,20,770 

75 

75 

62,282 

67,991 

2,19,894 

1,74,187 

1*05,595 ^ 

8 b,So 6 

1,14,299 

85,381 

n 

Dhond-Manmid .[ 

1st half 
and half 

5 6 

73 

1,02,62,864 

1 , 02 , 53,539 

145 ? 

145? 

(0 

(0 

1,15,635 

1,11,221 

3,116 

3,1 16 

1,12,519 

1,08, iu5 

u ! 

W.irdha Coal . . ^ 

1st half 
and half 

5 6 

37 

f/)S5,oo,5S4 

(/) 5 S, 09 , 3*7 

45 

45 

4^369^^ 

36,436 

147 073 

1,05,367 

1,07,017 

97*344 

40,956 

8,023 

I". 

Patna-G>a . ^ 

1st half 
2nd half 

1 ^ 

St 

39,62,78+ 

40,03,312 

57I 

57 ! 

65,791 

66,944 

2,70,703 

2,46,797 

1*38,863 

1,32,927 

1,31,840 

1,13,870 

16 

Dildarnagar-Ghaztpur ^ 

isl half 
and half 

5 6 

33 

7 , 07,314 

7,01,814 

12 

12 

8,883 ' 
8,740 

28,397 
18,105 ■ 

14,559 

9,752 

13,838 

8,353 

17 

Amntsar-Palhdnkot . | 

1st half 
and half 

5 6 * 

” 1 

55,82,872 

55,17,862 

(,r)66^ 

CS‘)66J 

53,160 

49,581 

146,545 

1,43,331 

1*03,336 

1,20,678 

43,209 

22,653 

1$ 

Bhopal-I tarsi . . ^ 

1st haJf 
and half 

S 6 

73 

57,98,040 

58,56,372 

S 7 i 

S 7 i 

(0 

U ) 

27,209 

15,489 

25,725 

35,636 

1,484 

—20,147 

»y 

IChamgaOR • . ^ 

Tst half 
and half 

5 6 

4,Q0,Sio 

4,82,570 

8 

8 

(e) 

(0 

10,786 

1,718 

1441 

43 

9*345 

1,675 

20 ' 

Amraoti . 

1st half 
and half 

5 6 

73 

4 , 47*771 

4,34,666 

6 

6 

(e) 

w 

24,830 

12,465 

2,228 

620 

22,6u2 

11,84s 

at 

His Highness the C 
Ntawn’s, X 

ist half 
2nd half 

5 6 

77 

2,04,84,262 

2,05,60,998 

(A)l20i 

(/l)l20g 

172,217 

177,479 

5,70*760 

5,43*189 

3,30,560 

2,96,366 

2,40,200 

2,46,823 

22 

Rdjpura-PatiiU 

1 St half 
and half 

S 6 
» 

12,45.801 

12,29,141 

isl 

12,000 

12,463 

24,311 

24458 

23,800 

29,324 

511 

-4*766 


Tom Broaj) Ganoif 
carried over, t 

icst half 
and half 

f** 

* « 

MS» 79 . 7 e 946 

1,36,30,82,922 

7 * 523 | 

7 . 533 $ 

17,607,807 

i& 440,058 

8,06,01,374 

6,55,66*150 

3,55*27,288 

3,28,79*310 

4 , 50 * 74 , 

3,26,86,84 


< 0 ) Capitfi! expanded on opon milesfs dtsrfed to fiosl ittdosivo of rolbtig' stock, 

0} I«qIud«iRy,7dt4iSot«Hto{ls34<KritRi». f/l Exdttdss cotkery expeAditare. 

to) Ibdactd) fO)Atof Unefti &} Indodes 1 mile, tmSga has wotksd by tho Stale. 

W Ihm Bt«iKk pi) laclildea ; 3*34 tnilQa worked ov«r twice by every Tram. 

(iQ Ibdi^ed (Set# IffiEiatt ww«y» . 

h „ * 


^ i 


lihut 













APPENDIX A, 


A — conttnuid. 

STATISTICS OF INDIAN RAILWAYS— (PART 1 ) ^continued. 

Summary of the Revenue Accounts of Indian Railways for the half-years ended ^otk June and Jist 

December 1885 — concluded. 


No, I — concluded, 

GENERAL RFSULlS-coKc/M^i 



Railways. 



Gauge. 


Brought forward Broad f 

Gauol. II 2nd half 

Nano'w Gauge, 

23 South Indian • '(l 2nd half 

24 Southern Mahratta 1 half 

25 Bengal and North- ( , , 

Western. s I 2nd half 

26 Deoghur • • [ 2nd half 

f I 5 t half 

27 Assam • • T 2nd half 

, f 1 1st half ! 2 ft. o in 

28 Darjteling-Himalayan | j^d half 

29 Rohilkhand-Kumaun ^ 2nd halfl „ 

, ( ist half 2 ft. 6 in. 

30 Ihatdn-Duvinzaik 2nd halfl 

31 Ra]puiana-Malwa(j) 

32 Nalhdti • •{ 

33 Northern-Bengal 

34 Kaunia-Dharlla .[ 

35 Iirhoot 

3(1 Dacca . • •{ 

37 Cawnpore-Achnera . ^ 

38 Bareilly.piUbheet . [ , 2nd half 

39 NSgpur-Chhattisgarh .[| 2nd hall 

40 Burma • * • { 

41 JoihSt . . •[ 

42 Bhavnagar-Gondal .|[ 

44 Jodhpora . « 2nd half 

43 Mysore , * 2nd half 

, I 

Totai, Narrow GAoaR} 


2nd half 

1st hTlf 
2nd half 


2 nd half 


2nd half 


2nd half 


2nd halt 


2 ft 6 


2nd half 

IS 


211 

d half 


and half 


2 ft. 6 in. 


TOT4 X. Broad ahd Nar* 
ROW Qadokiorthb 


Spit'll 

expended (a) 


i, 2S,70,7T>9+6 

1,26,30,82,923 


4,34,94,640 

4,40.2-2,687 

i,SI.65,4IO 
1,82 96,274 

1,66,26,518 

1,86,15,909 

2,75,000 

2,75,000 


49,46,729 



20,66,025 


10,82,99,286 

10,86,64,344 


2,11,53410 

2,12,74,658 

9,41,172 
2 


1,44,21,507 

144.47.91b 


53.94.324 

1,07,16,748 

1,09,14,403 


1,02,83,656 

1.05,04.38s 

*.40.39.735 

2.65.32.092 


10,86,149 

10,84,334 

6* .00,348 
62,50,904 


28,53,21,943 

30198,15,961 


r© Nar- ) 

rORfBB >1 


IttfiltflK) |te«Ao4r«rOMp«ii» Stats 


Mui 


8Si,8g6 

9*4.965 

*30.479 

256,118 

293,890 

276,713 

6,976 

7,255 

40,796 

47,466 

0) 

50,813 

38,9*7 

32,848 


2,842,894 

2,834,965 

*9,929 

21,746 

380,559 

336.453 

*3,394 

*3.478 

241,926 

207459 

38,983 

34.049 

270,809 

216,750 

*5.95* 

*3407 

257,812 

139.450 

347,2*0 

367,793 

6,410 

23,376 

*80,645 

*35.237 

35.006 

27499 

25,491 

27,010 

68,951 

75.675 



Earnings 

Expenses. 

Net 

Earnings. 

R 

8,06,01,374 

6,55,66,150 

R 

3,55,27.288 

3*28,79.3*0 

R 

4,50.74,086 

3,26,86,840 

23,02,200 

22,57,925 

1447,496 

*5.30.9*5 

8,54,704 

7,27,010 

3,02,822 

5.63,104 

2.61,784 

4.64405 

41,038 

99,299 

6,28,125 

5,774*6 

2,46,77* 

3,69-563 

3.81,354 

2,07,853 

13 868 
10,119 

7,233 

6,855 

6,645 

3.264 

1,16,544 

1,40,792 

I,73.*88 

1,48,011 

-56,644 

—7.219 

2,02,817 

2,28,286 

*,36,032 

*,3*,72I 

66,785 

96,565 

1,21,643 

1,16,929 

78,038 

80,381 

43.605 

36,548 

*4,f39 

*5,787 

-1,348 

85,16,872 

79.32,238 

43,08,289 

42,79,7*2 

42.08,583 

36.52,526 

374*5 

39.5t^8 

32.369 

30,651 

4,846 

8,917 

9,78,044 

11,80,930 

8,05, us 

7.09.565 

1,72.899 
4, 7 *,365 

81,296 

58,163 

55.987 

53,786 

25.309 

4.377 

6,94,830 

5.83.804 

4,72,769 

446,596 

2,22,061 

1,37.208 

50.603 

51.161 

25,293 

1,18,3*6 

25,310 

-67,155 

4.87,736 

4.25.765 

4,00,166 

4,02,480 

87.570 

23,285 

48,043 

34.784 

32,371 

33.3*3 

*5,772 

*47* 

9.94.061 

4,20,828 

5,26,750 

3.94.565 

4.67,3** 

26,263 

12,08,641 

8,65,014 

7,66,023 

9.24,509 

S.32,618 

-59.495 

10.097 

22,121 

16,407 

23,365 

—6,310 

—1,144 

643.507 

3,61,153 

3.37483 

3,75*930 

3.06,024 

85,223 

89.5*3 

6 a. 77* 

52,768 

43.892 

36,744 

18,879 

76,907 

93.784 

28,206 

29,980 

48,701 

63,804 

*.99,413 

3.34»S1^* 

1*07, W9 
1,18,721 

91.964 

t.15.820 

**79,09.635 

1,62,61,496 

1,03,33.694- 

1,06,10,832 

7§*75.S4l 

56.44.0^ 

18*03,38,255 

8,93»S7,*H 

9.09, 81431 


(/) I«fcH*m«tioa not furnished. 












































APPENDICES TO THE ADMINISTRATION REPORT FOR 1885-86 




APPENDIX 


STATISTICS OF INDIAN RAILWAYS— (PART I) —continued. 

No. 11. 

SUMMARY OF EARNINGS 


[alf-yeais ended ■^oth June and 3Ht [Ftom No VIII of Revenue Accounts ] 

Dccembu iSS^ 









Sundries 


•fo 

Railwws 

18S5 

CoachinGf 

Goods 

I lectnc 
Tclci^raph 

Steam-boat 

Receipts from 
other lint s 
for hire, 
mile'll, c, and 
rents 

Other items 

Totvl 




R 

B 

R 

R 

R 

R 

R 


Broad Gm ^ i , 









1 

Last Indian . ^ 

1st half 
and h ilt 

696^,781 
b2 00, Sob 

1 , 73 , 71.132 

i.U.15,824 

37 573 
33 , 3 o 5 

15,185 

14,443 

1,68,365 

6i,9&o 

2 64,280 

2 83,334 

2,48 22,616 
2.15.64,274 

J 

M idns 1 

ist halt 
2nd half 

1385,405 

I(j,3t,ib2 

21.55,782 

2147,194 

11,656 

9,12b 

* » 

19,756 

23,730 

49 152 
51.918 

38,21,841 

38,36,152 

3 

Gieat Indian Peninsula | 

1st half 
2nd halt 

39,19,232 

39 . 5^402 

1,75.80,701 

1,06,23,007 

27,897 

26,161 

• « 

6,874 

4 953 

I 52,671 

1.34.549 

2,16,87,375 

1,47,44,672 

4 - 

Bombay Biioda and ( 
Ccninl India L 

1st half 
2nd halt 

18,81,622 

1930.578 

54,90,454 

36,17.927 

18,258 

14.135 


67,058 

37.791 

39 366 

38.147 

74,96,75b 

56,^,578 

5 

Sind, Punjib and Delhi ^ 

1st half 
2nd half 

26 99485 
19,99,080 

44,40,511 

41,62,095 

17,302 

i -,759 


1,06,738 

1,05,702 

60,735 

46,188 

73,24,771 

63.25,884 

6 

Oudh and Rohilkhand | 

1st half 
2nd h ilf 

II 09479 

10,29,747 

17,98,200 
II 37,461 

10059 

Q,6o- 

• *» 

• • 

93.126 

1,56,239 

1,08 464 

84942 

31,19328 

24,18,041 

7 

Bengal Cential ^ 

isl h ilf 
2nd h lit 

233106 

1 > 7 . ) 9 i 

43 3 3 
26, t99 

966 



20359 

22,720 

2 , 97,577 

2,37.776 

8 

r Iraki shw ar ^ 

1st lull 
nd h lit 

I ti 6i( 

I 0141^ 

10 S03 

b ,2 I 

140 

99 

* 


16 

11 

1. *12,569 
1,09,714 

V 

Punjab Not them | 

1st h ill 
nd 11 ill 

II if 

b 17.81 

8 9848) 
7,6b,- 15 

894^ 
0,2 '^0 


90 351 - 
63,889 

28,054 
30 43 / 

21,42,693 

i6,b6,6ot) 

10 

Indus V ille\ ^ 

isthill 
'’rd li ill 

11 I sso 

9 S<> 7 U 

41 S'. 19 1 

42 os, 744 

ll. 3'’9 
7,8 ■'5 

1,64,817 
1,1 1,756 

8S43 

22,141 

21,789 
45 411 

55,13558 

53,52,576 

tl 

L istLrn Bcng il . -j 

1st hall 
2nd h iir 

II J^ 7 I 7 

S (> ,->8^ 

9,8s 719 

I-,j9 042 

4322 

4,797 

1 54 442 
1,1b 099 

3993 

3900 

3, 54 , c 52 
24 339 

26,35,245 

22,50,520 

1 

Sindia 1 

Ist half 
nd h ill 

118121 

1,06,2^4 

97964 

6 1 , 9-4 

3 sb6 
2,625 



523 

404 

2,19 894 

1,74,187 

«o 

Dhond-Manmad j 

ist h ilf 
-nd half 


»• 

* 




1,15615 

1,11,2-1 

n 

W irdh i Coal J 

1st half 
-nd h ill 

19329 

10,740 

87 742 

56,504 

I 013 

1 998 

1 

38,767 

29,821 

1,122 

1,248 

U 7 973 

1,05,367 

IS 

P ilna-Gya . | 

ist h lit 
2nd h ilf 

1,62 259 
1,70, 07 

1,05 906 
6b 44b 

i 

1,562 
i 1 175 



976 

9O7 

2,70,703 

2,46,797 

if) 

Dildainagar-Ghaxipur ^ 

I St h ilf 

2nd h lU 

10,704 

9893 

15,950 

7,549 

1,738 
66 1 

« 


5 

2 

28.397 

18,105 

f? 

Amiitsai-Pathankot ^ 

1st h ilf 
2iid h ilf 

8S.3S2 

89,027 

48,508 

39,650 

1,205 

1,243 


7,012 

13.243 

1.438 

los 

1.46545 

1,43,331 

18 

Bhopahltarsi | 

1st half i 
2nd half 


* • 

* • 



» 

27,209 

15,489 


Khatngaon ^ 

1st half 
2nd hah 

« 

« 


> 


• 

f • 

10,786 

1,718 

so 

Amrioti ^ 

1st half 
2nd hall 

• 

*•* 

*■ 

% 




24.830 

12465 

2! 

His Highness thef 

Ni2ani\. (, 

1st half 
2nd half 

2,02,548 

2,20,070 

3,57.466 

3.18,240 

3.448 

2.S49 



7.298 

2,030 

5,70,760 

5.43,189 


RljpurjuPatiita. , . 

ist half 
2nd half 

i<^ 4 S 3 

44.503 

7 . 7 S 3 

9.748 

75 

*35 

»>♦ 

* 

tk 

30 

12 

24,311 

24 -} 45 ® 


Tom Broao Oi.vm ( 

X2t half 

S,aS.« 33 l 3 

5.56.78.877 

1,63,664 

1 3.34.444 

6)11, 186 

n, 10)930 

8,06,01,374- 

1 

CMIIWI OtW, ) 




1.34.763 

344 ,ft 98 

&a 3,569 

1 7,66,827 

6 . 5 S 66 .iS<> 









LswniaspSRm! 










APPENDIX A. 


V 


A— 


STATISTICS OF INDIAN RAILVVAYS-(PART I) --mtitmied. 

No. II — concluded 


SHMM '^RY OP } Mim\(:>S—(0»rlud d 
[Irom No VIII oi Revenue At roiin is ] 


Half-}oars ended 30th June and 3i5it 
Dtttmbct 18S5 


Si NDi irs 


R\iiv\avs 


iSSa Coadiin^' 


O'”*’ ‘'S'l.lir 

f( 1 hir , 
mill* I, , and 

ILIltb 


Other items 


Total 


1 Broil i,ht fur\\ iid Bro id C 

I 

' Ati;/ "t GattgL 

( 

■>, Siulhlndinn ^ 

24 S luthern Mihr ilta [ 

*,=;! Bmp'll ind North ( 

I Western I 

20 , DeOjfhur 1 


27 As" vm 


2S DiTjeelmEf-Him ilajan | 
2) R hilkhind-kunnun | 
3» Ih ilin Du>tn/ Ilk . |^ 


isi half 
2nd li ili 

1st h lit 
<.iid h lit 

1st hill 
2nd h ilf 

isl h ilf 

-nd h lit 

1st halt 
2nd h lit 

I si h lit 
_nd halt 

1st h lit 
2nd h lit 

1st h lit 
'’nd h lit 

1st h ilf 
nd h il 


R 

2 '>'5 '’3 813 
-.03.05, (jiS 

1300447 
12,30 02O 

1,14411 

2,24,»'>5 

2 3 t. 7 -a 

2 0 l, 02 O 

13.494 

26 iSO 
2 i,y 5 i 

77,001 

81,721 

50 82- 
SO 202 


R 

55 C 78 S 77 
4 .«ji. 8 y 942 

9 OS 722 
9. >8,949 

I Si 307 

131 i 8 g 

3 "3 sS 
2,-)4 SiS 

413 
864s 5 

i/b ,74 

I 22 SiS 
1,45 f>)l 

430,0 
31 < )6 


R 

I O3 < ()\ 

i.34.7<'*3 


4013 

4.747 


R 

3 34 144 

2 44 2yS 


3 ^ 3 lo 

40,022 


A 

6 ii,iS0 

5.23 509 


R 

II 10030 

7,06,827 

23,386 

20,557 

5/H2 

3533 

10 S60 
8,287 


26 107 
28440 


R 

806,01,374 

6 , 55 . 66,150 

23,02,200 

22,57.925 

3 . 02.322 

5.63.404 

6,28,125 

5,77.410 

13,868 

10,119 

1.16.544 

1,40,792 

2,02,817 

2,28,286 

1,21.643 

1,16,929 

14.439 


ji R nput ina-Malw i(ff) 


32 N illnii 


Not them- Bengal [ 


34 I K mm i Dh ulh 


.-) t 1 11 hint 


tO D lee i 


37 ( iwnpoic Aehncra ^ 


jS Hareillj-Pihbheel \ 


39 N ijjpur-Chhattisg irh |^j 


40 Burma 


I jorlicit 


42 Bh ivnagar-Gondal 

I 

43 j His Highness the Gae- C 

k%ars 5 


44 Jodhpoie . 


45 Mysore . . | 


1st h ilf 
2iid hilt 

I t hilf 

nd halt 

1st h ilf 
2nd h lit 

1st h lit 
'>nd h lit 

1st h ill 
..nd h lit 

1 st h lit 
.nd h lit 

1st h lit 
>nd h ill 

1st h lit 
«nd halt 

1st h ilf 
2nd li lit 

1st half 
2 nd h itf 

1 st half 
2 nd hall 

1st half 
..nd h lit 

ist h ill 
3nd h ill 

I rsl h ilf 
I 2nd halt 

1 1st half 
2nd halt 


2'» 85,850 
20,15882 

27 025 
3„,5o5 

3 39.727 
3 4S416 

39 161 

IS 616 

2 8t),8o9 
2,0b 096 

18 -09 
22 761 

2 60S5I 
2,49.959 

14,232 

JS.723 

1,18,874 

1,08,723 

7,1 V97 
5.53.428 


2 , 53.760 

2 , 39.617 

50,250 

4‘,9t5 

38,500 

01 , 75 * 

I 20,258 
1,44,226 


61 >0462 

S 5.<6 7/5 

9 i^o 

i 6 ,o 53 

5.41 S )4 

7,101-3 


3 '’t 182 

-,ao 789 

2} 61 ) 
21., 

* 94., >8 
i, 4 t 1 q 5 

27,8,8 

17,711 

8 70.356 
3.07.13^ 

5,58,910 

2,97,022 

9.997 

2I,.90 

3 55.1^6 

I 11,189 

38,910 

19,490 

3*1.285 

3*.‘^9 

7S.f’09 

84,006 


*9.55, 

2- 55, 


3489 

3.993 


72,793 

I,< 6 235 

41494 

3b43* 

68 t8S 
55,2-9 


?3 907 


5.0 n 
-638 


93,416 

87.195 


19.700 

1742S 


15.385 

17,060 


36,541 

9,056 


85,16,872 

79.32.238 

37215 

39.568 

9.78,044 
n,8u 930 

81,296 

58.163 

6,94 830 
0.83,804 

50 603 
51,161 

4.87 736 
4,25 765 

48,043 

34.784 

9.94.‘ 61 
4 20,828 

12,98,641 

8,65,014 

10,097 

’ 2,121 

6,13.507 

3,61,153 

89,51^ 

62,771 

76 907 

93.784 

*. 99.41 3 

2,34 54* 


T(,»«,N*RSOWO*OG,a‘‘>^j“ 


73.566 3,62,769 31,54‘- 2,48,809 1,70,09,235 

73,82() 249,55 1 14,653 2,22,879 i,6-,6i4^ 


Totjjc. Broad and Nar- 
row Oaoos ror tsp 
mtu 


5.35»67438 *1,93,84,142 44S.8«s> 10,91,065 11,81,090 23.49445 *8,03,38,255 


i») Iiadtidet Stiiito Rmlwy 


VI 


APPENDICES TO THE ADMINISTRATION REPORT FOR 1 885-56. 


APPENDIX 
STATISTICS OF INDIAN 

No. 

DETAIL OF 


Half->ears ended 30th June and 31st December 1885. [From Abstract H of 





PASSEN 


RVlLWA^b. 


Tikst Class. 

Slcono Class 

IHIRD OR 

Intermediatc Class. 

Fourth 

0 

1805 - 

1 

J< 

Sing’Ie 

lurney 

fare. 

Number. 

Receipts, j 

Single 

ourney 

fart. 

Number 

Receipts. 

Single 

journey 

fare 

Number. 

Receipts. 

Single 

jouiney 

fare.t 




■ 



s 

Pte $ 


R 

Ptes . 


R 

Ptes . 


Broad Gau^e 

r. f J f 

i$t half 

1800 

34.751 

246,189 

QOO 

79.156 

3,27,121 

4*50 

277,771 

2,33.765 

2 50 

1 

East Indian . *1^ 

2nd half 

1800 

33.!i83 

2,39,297 


77,974 

3,47,135 

450 

260,162 

2,35,961 

250 


Madias . • ^ 

1st half 

1800 

7.039 

91,836 


27,461 

1,05,470 

• 

««• 


2 00 

2 

2nd half 

iSoo 

7.798 

88,801 


26,244 

88,723 


... 

• « • 

2 00 

3 

Great Indian Penin- ( 

1st half 

12 00 

30.165 

1,61,813 

6 00 

162,688 

2,88,385 

300 

233,954 

4,10,986 

2*50 


sula. j 

2nd half 

12*00 

31,698 

1,81,722 

600 

193,961 

3,26,689 

300 



250 

4 

Bombay, Baroda J 

1st half 

12*00 

39.326 

62,336 

600 


1,28,780 

• a « 


t • • 

i 2*50 ] 

1 300) 


and Central India. ^ 


^^3 

34,900 

58,211 

6*00 

312,726 

1,22,989 


ft* 


(3SI 

5 

Sind, Punjab and 5 



13.359 

80,017 

800 

55.790 

1,35.761 

4*00 

20,029 

32,334 

f 250] 

1 225) 

1 "50] 

1 225) 


Delhi. 1 

2nd half 

12*00 

13,564 

76,246 

8 00 

38,380 

1,09,912 

400 

20,569 

33,738 

6 

Oudh and Rohil- C 

1st half 

« 



900 

12446 

45^^997 

300 

32,609 

26,626 

2*50 


khand ( 

2nd half 


« •* 

»■ 

9 00 

12,937 

48437 

400 

30,563 

30,794 

250 

7 

Bengal Cential ^ 

1st hilf 

12*00 

1,193 

2,199 

6 00 

9.923 

5,606 

450 

14,681 

7,590 

300 

f 

2ndhilf 

12 00 

1,298 

2,104 

6 00 

I2,t>o8 

10,381 

450 

41,833 

13,792 


8 

Tarakeshwar 

1st half 

18 00 

376 

416 

900 

2,290 

1,036 

4*50 

41,19s 

11,507 

250 

2nd half 

12 00 

210 

210 

600 

973 

417 

4’50 

29,095 

6,935 

300 

g 

Punjab Northern | 

ist half 

12 00 

5,240 

40,394 

8 00 

32,774 

69,338 

350 

11,895 

i 6,S44 

250 


2nd half 

12 00 

4,037 

26473 

8 00 

15.114 

40,877 

350 

12,555 

16,916 

2 50 


Indus ValUy | 

isl half 

12 00 

2,684 

20,561 

800 

9,305 

41.053 

l.e 

ft* 

■ « ■ 

2*50 

10 

2nd half 


800 




(250) 


12 00 

2,282 

20,466 

9.179 

40,439 


tee 



11 

E astern Btnfjal ) 

ist half 

12 00 
18 00 

1 20,846 

30,699 

f6oo 

1900 

] 46,509 

31,620 


} 169,742 

88,287 

f 2501 
l3ot»i 


( 

2nd hall 

18 00 

20,106 

34,830 

9 00 

42,590 

37,962 


319,542 

1,19,805 

250 

12 

Gindin f 

1st half 

18 00 

QI9 

3.921 

9 00 

2,229 

3,983 

450 

931 

958 

250 


2nd half 

1800 

851 

3.687 

9 00 

2,220 

4,123 

450 

851 

957 

2 

lo 

Dhond-Manmad 

1st half 
2nd halt 


t « 

■ «« 

«« « 

• « 

* • • 

■ « 

Worked 

by the Grei 

it Indian 

14 

Wardha Coal 

1st half 
2nd half 

1800 

1800 

219 

139 

511 

349 

900 

900 

163 

113 

205 

145 

4*00 

400 

700 

638 

42s 

420 

2 00 
2*00 

IS 

Patna-Gya . . | 

1st half 
2nd half 

18 00 
i8*oo 

473 

455 

1,611 

1,708 

900 

900 

1,589 

1.654 

2,613 

2,916 

450 

450 

2,950 

2,927 

1,999 

2,110 

250 

2*50 

16 

Dildarnagar-Ghazi- ( 

1st half 

1800 

157 

14s 

9 00 

597 

293 

450 

753 

189 



pur. ( 

end half 

1800 

171 

172 

9 00 

S19 

241 

450 

829 

213 

2'30 

17 

Amntiar-Pathin- C 

ist half 

1200 

1,017 

2,615 

8 00 

3,806 

3.636 

400 

948 

604 

f 2*50) 
t 2 23 j 


kot ^ 

in d half 

12 00 

1,062 

2*931 

8*00 

3,043 

2,656 

4*00 

1,28s 

78s 

(350] 

I225) 

18 

Bhopal-IUisi 

1st half 
2nd half 












KhSmgaon . . | 

1st half 

/ ** * 

• • 

• 1* 

* »« 



«»« 

Worked 

, by the Great Indian 


2nd half 

1 










30 

Amrlioti . . f 

ist half 

I 











t 

2nd haE 

/ 










31 

His Highness the) 
Nwam*s, 1 

1st half 

2nd half 

1800 

18*00 

1*997 

1,809 

15.294 

13,487 

6*00 

6*00 

8,506 

1:0,80a 

16,026 

20,907 

• «f 

*«» 

•«« 

*•« 

*•* 



Riiipura-Pstiilft ,| 

1st half 

W*OQ 

390 

s68 

8*00 

4x0 

271 

4*00 

168 

56 

S 2'S0| 
1 a'25l 

as 

andbaE 

1 







46 

f «"S»1 


ia*oo 

456 

3»3 

8*00 

1,230 

331 

4*00 

134 

i a*»sl 


Totai> Bsowo ( 

f Mthatt 

K«<1 

WS9 

7i6o,8a5 

tfi 

832,150 

12,03,194 

m ** 

808,326 

8,3**870 



Oms wie4'^ 

[, dsjdhalf 




988,972 




OVftp, ( 


i # , 

7*50,017 


751,455 

12,05,280 

t4» 

9>01,002 

itf* 





















APPENDIX A. 


\\l 


A -^cmiinued 

KAILWAYS-.(PART I) 

IlL 

COACHING TRAFFIC. 

Revenue Accounts 1 


-continued. 


'It* 




Half jears ended 30th June and 31st December 1885 


CtRS 

oa Lcmr st Cl4Ss 

Total. 

Miscellane- 
ous, includ- 
mjf Pan ti, 
Lurtf'14’0, 

7 oi \i 

Number 

Rectiptb 

Number 

Receipts 


i? 



B 

B 

0 

CO 

IT 

51,6^,380 

6,198,750 

59,70.455 

9,95 386 

69,65,841 

5.377.^39 

46,28,649 

5,639.858 

54,51.042 

8,05,246 

63,56,288 

2 /> 5 S, 3 i 8 

11,31,227 

2,692,818 

13,28,533 

2,56,962 

1585 405 

2,817,050 

12,04,951 

2,851,092 

13,82,475 

2,51,707 

16,34,182 

3.740,547 

22,06,406 

4,167,354 

30,67,590 


39,19.232 

4,314.374 

23,12,263 

4,808,022 

32,59,204 

6,96,198 

39.55,402 

4,772,360 

14,58,742 

5,198,194 

1649,858 

2 , 31 , 7'54 

18 81,622 

^,892,520 

15,57,212 

5,240,152 

17,38,412 

1,97,166 

19,35.578 

2,431,220 

18,39,225 

2,520,398 

20,87,337 

6,12,148 

2699,48s 

2,377,378 

15.23.776 

2,349,891 

17.43.672 

2 S 5 . 40 S 

1999,080 

1,01,434 

<>,65.783 

1 50^1479 

10,34,406 

74,773 

11,09,179 

i, 409 ,-i 3 

8,74.709 

1,452,713 

9,53,940 

75,807 

10, .9,747 

565 .i' 5'» 

2,18,618 

590,076 

2 34,013 

-833 

2,33.180 

4 ^ 9.371 

i,59.8bo 

543,313 

1,86,157 

1,334 

1.87,591 

4 Si, 9 i 7 

1,26,607 

525 778 

1 39.566 

2,041 

1,41,610 

37 o,oyj 

91.951 

400,371 

99.513 

1,903 

1,01,416 

I oi(,,l6& 

6 87,348 

1,056 ob6 

8,13.621. 

3,02,630 

11,16.254 

i,O 34 , 0 S 9 

6,20,699 

1,056,395 

7,04,965 

1,13,380 

8,18,345 

902 , 5 ()S 

7 j 46>995 

914,587 

8,08,609 

3,12,978 

11,21,587 

942,101 

7,84,026 

953,622 

844,931 

1,11,788 

9.56,719 

3,310,908 

8,63 953 

2,548,065 

10.14.559 

1,18,182 

11,32,741 

1,703,780 

5.74.126 

2,151,084 

7,66,723 

93.568 

S,(»o,'>9i 

136,038 

04 7*1 

140,737 

1,03,583 

14,770 

1 , 18,358 

III, 67? 

83.153 

135.795 

91,920 

14. >18 

1,06,338 

Ptmnsuli 

Railway 

• •• 




60,473 

16,751 

61,555 

17,892 

1,437 

19,329 

S7.621 

14.559 

58.711 

15.473 

1073 

16,746 

302,571 

1,50,828 

307,583 

1,57,051 

5,208 

1,62,259 

313.1-01 

1,64.404 

318.437 

1,71.138 

5,069 

1,76,207 

60,800 

9,5'9 

62,397 

10,206 

498 

10 704 

56,380 

8,856 

57,899 

9,482 

411 

9,893 

'*71,503 

76,076 

277,274 

82,931 

5451 

88,382 

277494 

77,021 

281,884 

83,393 

5,634 

89,027 

Peninsula 

i 

Railway 


< 

* i 


252472 

1,37,717 

262,975 

1,69,037 

33,511 

2,02,548 

235,072 

1,55,254 

247,681 

1,88,648 

31,422 

3,20,070 

76,563 

14,078 

77,4.13 

14.673 

1,780 i 

16453 

76,278 

13,387 

78,098 

14,087 

476 

14,563 

W8,964 

1,3908,634 

29,109,439 

1,8703, 9»3 

38,20,331 

3,85,24054 

*6,731, 8<?a 

; 148,48,876 

! 

28,627,018 

i,770S»i7S 

1 

26,02,208 

3,03,67,383 


Deduc- 

tions 

Nft Total 

t 885 » 

B 

R 


60 

950 

69,65,781 

62,55,338 

ist half 
2nd half , 


1585,495 

i 6 ,j 4 ,i 8 z 

1st half 
2nd halt , 

> • 

39,19,232 

1st h lit 

• •* 

39,55.402 

2nd half 

* • 

18,81,622 

ist half 

«*« 

19.35.S78 

2nd half 

*• 

26,99485 

ibt half 

• « 

19,99,080 

2nd halt 

• « 

11,09,179 

10,29,747 

I St half 
2nd h lit 

24 

ft 

2,33,156 

1.87,591 

1st halt 
2nd halt 

ft 

3 

1,41,610 

1,01,413 

1st half 
2nd hall 

500 

11,16,254 

8,17,845 

1st half 
and half 

I 

11.21,586 

isl h ilf 

k * 

9,56.719 

2nd halt 

24 

11,32,717 

ist halt 

8 

8,60,283 

2nd hal 

332 

4 

1,18,021 

1,06,234 

1st htlf 
2nd halt 


• { 

1st h ilf 
2nd h lit 

»•* 

19,329 

16,716 

1st halt 
2nd h lit 

lit 

1,62,259 

1,76,207 

1st halt 
2iid hall 

•*# 

«•« 

10,704 

9,893 

1st h ilf 
2nd half 

»•« 

88,382 

1st hall 

!•« 

89,027 

2nd half 


( 

1st half 
2nd halt 



1st half 
and halt 


1 

1st halt 
and halt 

1 

2,02,548 

1st half 

1 

2,20,070 

and hall 

*** 

16,453 

1st half 


14,563 

and half 

441 

2,25,23,813 

x&t luiU 

1465 

203,65,9*8 

and half 


Railways. 


Broad Gauge 
East Indian . 

Madras 


Great Indian Penin- 
sula. 


I Bombay, Barodaand 
j Central India. 


C Sind, Pumab and 
5 Delhi. 

I Oudh and Rohil- 
' khand 

] Bengal Central 
Tarakeshwar . 

] Punjab Northern 
] Indus Valley 


? Eastern Bengal 


No. 


Sindia . 

I Dhond-Manmad 
I Wardha Coal 


) 

) 

II 


Patna-Gya 

Dildarnagar-Ghad- 

pur, 

Amntsar-Pathdnkot 


I 


i 


Bhopakltji&i 

Khumgaon 

Amraoti 


His Highness the 
Nizdia’s, 


R^jpura.Patiala 


i 


Total Broad 
Oavos tamed 
over. 


5 

6 

7 

8 

9 

10 

I! 

12 

14 

15 

10 

17 

18 

ig 




23 


















APPENDICES TO THE ADMINISTRATION REPORT FOR 1885-86. 


Half-j ears ended 30th Juneind 31st Duembu 18'^'; 


Firsi Cl\ss 


SrcoND Ci \ss 


Raiuv \ys 


APPENDIX 
STATISTICS OF INDIAN 

No. 

DLfAIL OF 
[ From Abstricl H of 

PASSEN 

Third ok iNTcrMEuiAic Cusb Foorih 


bmjTfle Sm^’If Sint,le 

tinay Number Rccupts journey Number Receipts journey Number Receipts louin \ 
fare fart, fiio iart. 


Broujjht forwird f ist Inlf 
Bko\i> G\ogi. (. 2nd lull 

Narrow Gauge. oo 

23 South Indim [ Tidlinlf 

f Ist hT-If 

24 Southern MnhriUa^ andhilt ^8 uo 

23 Bent?!! ntid Norlh-f ibt hilf IS 
"Wcbtcrn t endhill 1500 

.6 Droc,hur [ 

Issim . [ 2^dhill 1800 


150,039 

144,779 


2& Duiecling-Hima- 

Kjan 

29 Rohilkh iiid-Ku* 
ni lun 


I St h ilf 

andhilf 


29 Rohilkh iiid-Ku* ( 1st hnlt 34 33 

niiun I 2nd halt 

30 rhu6n-Duyit/uk { 


R 

7 60,825 
7 , 50,017 


23 260 4 00 

1941s Oon 

3 222 c) 00 
7 00b (j 00 

5 034 9 00 

4 Od'J 9 00 


2,013 

2115 9 00 

14,378 

11 710 

9 7 SS 

12 237 


832,150 12,03,194 

701,465 I 2 , 0 :j,„bl) 


32,923 

14317 


2,729 

4,0b 7 


26,332 
20 091 


t,976 

b,2o6 


808 326 
988,972 


42,553 


R PtLS 

8 31,870 
9,01,002 


20,814 


2,103 

1,835 


16,303 

18,3,4 


4 5 S 3 


w'i{ j) 


t 2nd lull 


18 00 

S1S5 

7S317 

13 00 

j luO 

78.180 

iS 00 

77 

697 


9 ^ 

24,500 

81,364 

b 00 

28 9J0 

I 03 =;oo 

6 ot) 

< yo 

I 791 

0 00 

I ibi 

I,00b 

9 00 

4 7*^4 

20,190 

23,438 

3 ou 

4 80S 

ib 00 

1,005 

l,6ii 

12 00 

7b2 

bCb 


300 

44,552 

50,097 

300 

49 , 5<-4 

57,595 


( 2*00 ■) 
I iOOj 


















APPENDIX A 


m 


RAILWAYS— (PART I) — continued, 

in —concluded, 

COVCHINO TRMi^IC — con Judid, 

Revtnue Accounts ] 

or RS 

OR Lowest Ciass Tot\l 

I Number Receipts Number Rece pts 


3044,421 

159»347 

339.t»32 

405.377 

510,221 


34.450 

32,623 

11,547 

12,204 

630 

45,023 


11,98,037 

11,12,152 

92,630 

1,85,670 

2,09,978 

2,38,256 


20,388 

16,272 

26,614 

28,595 

24406 

24.950 


63 955 

53.596 

426,857 

436431 

40.737 

38,858 

739,886 

700,465 

125,235 

127,604 

793.768 

811.682 

40,382 

44,451 

353 130 

376,393 

1,584,904 

1,223,234 

Coachinif 

(c) 3,029 

400,266 

] 383,393 

353.385 
135 226 

80,872 

106,007 

197.683 
234,106 

11,698.31* 

11598,3*1 


21,460 

17,544 

2,40 362 
2,30,388 

22,047 

13,484 

2,25,185 

2,01,090 

16,019 

iy,6oi 

2,47.846 

2,27,271 

12,909 

14.352 

09,840 

89,696 

6,56,466 

4,86,524 

Traffic 

591 

2,22.977 

2,11,957 

47,440 

40,722 

31,54® 

48,413 

x.00,745 

1,22,943 

53,18,093 

51,21,141 




Tot\l 

Number 

Rece pts 


Ji 

29,109 ^39 
28,627,018 

1.87,03,923 

1,77,05,175 

3,205.831 

3.107,248 

12,47,678 

11,78,472 

160,604 

341.983 

98083 

1.98,647 

412 550 

518,238 

2,22,111 

2,51.235 

105,804 

77,830 

13.494 

• • 

» 

36 692 

35.850 

23.925 

19,707 

14,883 

15443 

57.294 

58,639 

<#7.241 

47,901 

39.463 

41 7O0 


8.738 

2,953 142 

20,11,160 

3.027,834 

20,29,950 

66 304 
55,737 

23.948 

19.937 

446,582 

459.503 

3,00900 

2 , 94.952 

42,165 

40,026 

25.-85 

15183 

750 601 

711.857 

2,47.264 

2,23,455 

129 120 
131,901 

17,809 

21,499 

801, C16 
819,057 

2 56,427 
2 . 35.790 

40.534 

44,664 

13,456 

14,863 

366,568 

392.85s 

1,08,338 

1.00,153 

1.624,513 

1,256.799 

6,93,583 

5.2546s 

3,097 

*44 

672 

408,669 

2 , 34,759 

392.703 

2,24,262 

*SJ 547 

136,508 

48,893 

41,706 

81,970 

107,857 

31.975 

54.145 

205,860 

242,728 

1,11,611 

1,33.816 

12,056,205 

11,967,619 

58,38,194 

56.84,308 

81,760,281 

479.31,600 


MisctHane- 
ous, incliid- 
Pnrctl, 

&.C 


Tutal 


20 307 
23,1)82 

n,359 

14,4+2 


77,601 

81,721 

50,882 

56,202 


2,74,755 2285,915 
2.85,934 23,15,884 


38 82; 
47,464 


39.597 

35.241 


13.424 

14,169 


10,536 

8,570 

24,714 

27.963 


33 

19,010 

15.355 

1.357 

1.339 


8,647 

10410 

S.89,422 


27,025 

22,505 

3 39,727 

3.42,416 

29 161 
18,616 

2,86,861 

,58,696 

18,299 

22,761 

2,69,851 

2.49.959 

14332 

15,723 

1,18874 

1,08,723 

7.18,297 

S.S3.428 

* 

70s 

2.53,769 

2,39.617 

50,250 

42,945 

38,500 

61,751 

1,20,758 

1 » 41'.226 

63,94,443 

62,83,283 


Half-years ended 30th June ind 31st December 1885 


Dtduc- 

tlODi, 


38,20,331 2,25,24354 
26,62,208 2,03,67,383 


52,769 13.00,447 

51.554 12,3' .026 

16323 1,14, fil 

25,608 2,24,255 

9,614 2,31,725 

10,385 2,61,620 

• 13.494 

9 553 

2,261 26,186 

2,244 21,951 


Ni-t Tot\l 


Raicways 


ye, *8, *10 5.55.69,363 


2,25,23,813 

2,0365,918 


13,00,447 

12,30,026 

1.14.411 

2,24,255 

2.31.725 

2,61,620 

13494 

9.553 

26,186 

21.951 

77 Ooi 
81,721 

50 822 
56,202 


22,85,850 

23,15.882 

27,025 

22.505 

3.39.727 

3,42,416 

39,161 

18,616 

2,86,809 

2,58,696 

18,299 

22,761 

2,69,851 

2.49.959 

14.232 

15.723 

1.18,874 

t,o8,7?3 

7,18,297 
5,53428 I 

705 

2.53.769 

2.39,617 

50,250 

42,945 

38,500 

61,751 

1,20,258 

1,44,2*6 

63.94.326 

62,83,281 


5,55,67,338 


1st half 7 
2nd half J 


1 st half ) 
2 nd half ) 

1 st half 7 
2 nd half ) 


Broujjht <'-»rA ard 
Broad Galgi 

A a now Gaugi 
South Indi in 


1 st half 7 
2nd half J 

1st half ) 
2nd half ) 


1st half 7 
2nd half s 


1 st half 7 
2nd half ) 

1st half 7 
2nd hall J 


1st half 7 
2nd half ) 


1st half 
2nd half 


Southern M ihratta 24 

Beni^al ind North* 25 
Western. 

Deoghur . 2b 

Assam . 27 

Darjceling-Hima- 2b 
la}an 

Rohflkh ind Ku- 29 
maun. 

Thaton-Duyinzaik 30 


I St half 7 
2nd half ) 

1st halt 7 
2nd halt ) 

1st half 1 
2nd half J 

1st half 1 
2nd halt j 

1st half 7 
2nd half ) 

1st half 7 
2nd half ) 

1st half 7 
2nd halt > 


1st half 7 
2 nd half j 

ist half 7 
2nd half ) 

ist half 7 
2nd half j 

1st half "a 

2nd half 5 

1st half 7 


^ Ra3putana-Malwa(fl)l 31 

j N ilhiti . . 32 

I Northern Bengal 33 

I Kaunia-Dhailla 34 

I Tirhoot 35 

j Dacca . . 36 

I Cawnpore Achnera 37 

I Bareilly-Pilibhett . 38 

> Ndgpur-Chhatlfs- 39 
) garb. 

I Burma 40 

j JorhAt . tl 

I Bhavnagar*Gondal 42 


1st half 7 
2nd half j 


ist half 7 
and half ) 

1st half ) 
2nd halt 5 


1st half 7 
and half ) 



His Highness the 43 
Gatknar’s 

Jodhpore 44 

Mysore . 45 

I Tot^i- Narrow 
! Gaitop 

Total Broad ikd 
Narrow Gavoa 
.ORTHS Y«ae. 
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APPENDICES TO THE ADMINISTRATION REPORT FOR 1885-86. 


APPENDIX 
STATISTICS OF INDIAN 

No. 


DETAIL OB 

Hilf-ye-irs ended 30th June and 31st December 1885 [ From Abstract 1 of 


No 

Rulwws 

i8Ss ■ 

Gcncril Mi rchindise 

Miiitahy Stores 

Railwu MncRiAis \ndRl\. 
EMJi Stores, ikccpt Coil 










Ton-mtlcs 

Receipts 

Ton-miks 

Receipts 

Ton-miks 

Receipts 





u 


JR 


B 

1 

Broad Gavgc 








I 

East Indian | 

ist hilf 
2nd half 

375 7 '^+iOr »5 
333 926,080 

1 34,78.488 

1,17,08,839 

3,468,006 

2,548,42s 

3.46 183 

2.38.739 

32,820,898 

34,044 183 

3,95,041 

4,13,674 

z 

Madras | 

1st half 
2nd half 

49491,781 

49 bb7 071 

20,49,438 

19 97,725 

390,706 

312,954 

36.324 

35,336 

2 102,133 
2 , 9:)2 343 

42,748 

55658 

3 

Gteat Indian Peninsula ^ 

1st h ill 
2nd Inlf 

371,0 J4 443 
208 190 b33 

1/13 56 755 

97 21,192 

i, 44 i, 7'’3 

913,819 

1,40 672 
1,01,742 

22,567 595 

23, 22087 

4.17,906 

3,96,411 

4 

Bombaj Baioda and< 
Ctntial India 1 

isl h ilf 
2nd halt 

118674,093 
gi 6S0 793 

50,38,676 
31,69 538 

122,373 

166,718 

12,928 

I 7 4 a 3 

3,S/o,8o2 
4,77b 406 

1.15.888 

1.09.889 

“5 

Sind, Punjab and Delhi 

1st hilt 
2nd hall 

III 438,031 
iiy-SSSibSh 

38 66,875 

3b 07 3 o6 

3,185,932 

1,433,682 

2 79,113 

1, 22, 12b 

7,525,480 

7 936.714 

1,06,689 

1,12,387 

6 

Oudh ind Rohilkhand ^ 

1st h ilf 
2nd h ilf 

30,217,886 

2& 476^294 

13 11,762 
923,480 

141,755 

114,460 

8,462 

7 081 

12 756,186 
10,407,340 

2,23,938 

147.419 

7 

Ben Central ^ 

ist half 
2nd half 

1,141,293 

609 O34 

87,998 

21,757 

28 

4 

16 

90,595 

89.217 

1,419 

1.293 

8 

Taraktshwar ^ 

1st halt 
2ndh ilf 

100 336 

75 951 

5,820 

4,091 



OS 332 
57813 

4,139 

3.876 

9 

Punjab Northern 

1st hall 
2nd halt 

16 SS6 '’04 

10 job 023 

6 94,036 
6,30,149 

69 >,680 
311 , 11 ’ 

76 804 
27,49b 

1485,135 

1 , 6 JO, 043 

42,110 

47.885 

to 

Indus Valiev . ^ 

1st half 
2nd hill 

113,131077 
136,729 bjb 

V oS, 33 o 

3701,313 

4,881 385 
2,036 157 

3.81,988 

I 63,330 

16 73165 
13.7*^0,748 

4 60,884 
2,80,970 

II 

1 astern Bengal 

1st h ilf 
2nd h ilf 

13363 832 
2b,9J3,i07 

8,61,434 

11,38316 

2-,, 71 1 
7,021 

1,780 

598 

2 314 745 
1,920 b48 

59698 

46,958 

12 

Sindia 

1st half 
2nd halt 

3 194 683 

2.224,595 

87 7 '’S 
50,365 

14642 

14,177 

1.293 

1,328 

134 420 

195.907 

6,696 

2,991 

13 

Dhond-Manm id 

1st hili 
2tid halt 

1 

• 


• »« 

Worked b;y t 

le Gieat Indian 

14 

WarJln Coal | 

isl h lit 
2nd h ilf 

736) 814 
3 i ‘>,777 

36,937 

17,565 

22 

3 

27,722 

50,460 

761 

1,388 

15 

Patna-G}a . 

1st halt 
and half 

2,222,210 

1,521,043 

93 588 
62,058 



271,837 

225,719 

9,928 

5.310 

It) 

Dildsrnagai Ghazipui ^ 

1st half 
2nd half 

2 18,908 

130,845 

13,672 

7,893 

7 

8 

I 

3 

35 

3,425 

I 

59 

17 

Amritsar-Pathankot ^ 

1st half 
2nd half 

1.047,873 

1,030, 186 

44.968 

38,309 

4.236 

4,848 

345 

288 

178,203 

11.317 

2,526 

160 

IS 

Bhopal-I tarsi . ^ 

1st half 
2nd halt 

\ 





j 

19 

Khamgaon 

1st hall 
2nd half 





Worked bj tl 

le Great Indian 

20 

Amraoti . 

ist half 
2nd halt 

J 






21 

His Highntsi the Nizam's ^ 

1st half 
2nd halt 

4,861 *’82 
3,623,83b 

2,75,607 

2,19,336 

66,737 

151)249 

7497 

15,879 

1.458,565 

1,540,390 

66,981 

75,940 

22 

Rsjpuia-Patiala . | 

ibt half 
and half 

134,390 

203,831 

6,48s 

9,385 

217 

! 

1 

16 

24,936 

9,811 

354 

139 


Torai. Broao Gauge ( 

I8t half 


4,78,89,23? 

14430,943 

12,93409 

103,797,784 

19.57.707 

“ssas 

earned ovar, 1 

A 

Efid half 

l,j»3,sia8,4Bs 

3,73,36*191 

8 ( 4 ) 34 , 831 

7,31,919 

102,636,321 

17.02407 
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A •^coftUnui I 

RAILWAYS— (PART \)— continued, 

IV. 

(,OODS TR\rFIC. 

Rc\enuL Accotinis ] ended 30th June and 31st December 1885 


Minfi \ls 










Mrctlianeous 

roT\L 

Deductions 

NtTlOTtL 


RSILWAIS 

No 



* 1 jj 

j r m milts 

Rtaipts 








j 

R 

R 

R 

R 

R 


Broad Gauge 


1 14,907,02 ^ 

30 78,994 
24.79.997 

73,623 

79,711 

1.73 72 329 

1 49,30,980 

897 

5156 

1.73.71.432 
1,49 15.824 

1st ll llf 
2nd half 

j East Indian 

1 

ti,<iS 3 

31,818 

326 

1,025 

26 946 

27,450 

2155 782 
21,17,194 


21,55,732 

21,17.194 

1st hilf 
2nd h tlf 

j Madras 

2 

13,601 4 'ii 
1*951.437 

3,89 336 
3.36,416 

75829 

67,846 

1 75 8 >701 
1,06 23,607 


1,75 80,701 
1,06,23,607 

1st ha!f 
2nd half 

1 Great Indian Peninsula 

> 

9.543.956 

10,026,301 

1,78,416 

2,01,386 

1,24 546 
1,19,742 

54,90,454 

36,18,003 

76 

54.90.454 

36,17,927 

1st half 
2nd halt 

■) Bombay, Baroda and 
j Central India. 

4 

7,775.270 

5,553.382 

1,31 146 
94,257 

56,688 

25,967 

44 ^6SIl 
41,62,095 

* 

IM 0.511 

41,62,095 

1st half 
2nd half 

1 Sind, Pun] ib and Delhi 

5 

3359804 

3544.157 

49,618 

52,249 

4,420 

4.726 

17,98,200 

11,37.461 


17,98,200 

11,37.461 

1st half 
2nd half 

1 Oudh and Rohilkh md 

6 

146,734 

179.373 

3.778 

3.283 

97 

164 

43,303 

26,^99 


43 303 

26,499 

ist half 
2rvd half 

1 Bengal C entral 

7 

7,359 

41,713 

1,254 

23s 

90 

19 

10,803 

8,221 

• 

10,803 

8,221 

1st half 
2nd h llf 

1 Tarakeshnar 

8 

677,^67 

604.959 

0,64 

8,819 

75.035 

53.864 

8,98,489 

7.68,215 

« 

8,98489 

7 , 68,215 

I St half 
2nd half 

1 Punjab Northern 

9 

3,709 918 

2,^22 075 

57.660 

39,714 

73.112 

23,531 

41,82,194 

4'>,o8.858 

114 

41,82,194 

42,08,744 

I St half 
2nd half 

j Indus Valley 

10 

2 6b I S^g 

>,3-0,781 

5 U 2 I 

45,584 

9,466 

7,586 

9.85.719 

12,39,042 


9.85.719 

12,39,043 

1st half 
2nd hall 

j Eastern Bengal 

11 

58,097 

146,843 

1,237 

3,362 

1,013 

878 

97,964 
64,92 \ 

« ■ ■ 

97.964 

64,924 

ist h llf 
2nd half 

1 S India 

12 

Pcnin.,uU Railv 

iiy 




{ 

ist hilf 
2nd hilf 

1 Dhond-M inmdd 

1 

2,007,918 

1 589,884 

49,762 

37,441 

279 

157 

37742 
56.554 j 


87.7^2 

56,55 1 

1st half 
and half 

1 Wardha Coal 

14 

64,636 

28,712 

1,952 

680 

483 

400 

1,05,906 

68,448 

• 

1,05,906 

68,^5 

1st half 
2nd hall 

1 Patna Gya , 

15 

7,319 

3,172 

164 

55 

112 

39 

15.950 

7,549 

1 

15.950 

7.549 

isl hall 
2nd halt 

1 Dildarnag ir-Gha/ipur 

16 

6286 

8,965 

221 

254 

448 

639 

48,508 

39.650 

i 

48.508 

39.650 

1st half 
and half 

1 Amritsar-Pathankol 

17 




i 



1st half 
2nd halt 

1 Bhopal-Iur^i • 

18 

Ptninsula Radi 

vay 




• ^ 

1st half 
2nd hall 

j Khamgaon . 

19 






( 

ist hilf 
and h ilf 

1 Amraoti 

20 

10,989 

38,621 

334 

1,192 

7.6 V 7 

5,893 

3.57,466 

3,18,240 


3 . 57.06 

3,18,240 

ist half 
2nd half 

j IBs Highness thcNi/am’s 

lU 1 

13.731 

S,i 97 

622 

/24 

292 i 
84 

7.753 

9,748 

'mu 1 -11 ni L ini Ji 1 ii r 


7 . 7 S 3 

9.748 

1st hilf 
and half 

1 Rajpuia-Pituila 

j 

2 

k i 8 $! 9 S, 6 a 6 

46 »o 8,945 

S.36431 

5 , 56 . 79.774 

897 

3.36,78,87; 

1st half 

i 

) Total Broad Gauof 


J lHWltifciArtflaiiifll nil t [ih . _ 

33 .Q 6 » 07 S 

4.18,596 

4 » 33 . 9 &»fi 8 

S.34fi 

4i33»89.94a 

andhalf 

j carried over. 
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APPENDIX 
STATISTICS OF INDIAN 

No* 

DETAIL OF 

Half-years ended 30th June and 31st December 1885. [From Abstract I trf 


No. 

Railwavs. 

»QQe- 

GRNERiVL Merchandise. 

Military Stores. 

Railway Materials and Re'^* 
ENUE Stores, except Coa*** 

1005* 

Ton-miles, 

Receipts. 

Ton-miles. 

Receipts. 

Ton-miles. 

Receipts. 


Brought forward Broad j 
Gaugr. ‘ 

1st half 
2nd half 

i,235'732,6f5i 

1,023,228,485 

R 

4,78,89,282 

3,72,36,191 

14,430,943 

8,034,851 

R 

12,93,409 

7.31.919 

103,797.784 

■ 102,636,321 

R 

19,57.707 

17,02,407 

23 

Nanott ! Gauge . 

South Indian . . 

1st half 
2nd half 

20,743.538 

21,118,264 

8,91,507 

9.08.823, 

8,807 

38,332 

1,648 

9.367 

2,456.836 

2,690.536 

57,751 

68,512 

24. 

Southern Mahratta 

ist half 
2nd half 

1,787.853 

3.531,523 

95,808 

1.83,976 

510 

9,528 

58 

I,IOI 

1,610,612 

4,012,677 

82,542 

1.38,977 

25 

Bengal and North-West-^ 
ern. i 

1st half 
2nd half 

3,848,283 

6,476,046 

2,61,763 

1,98,227 

8,486 

681 

301 

106 

1,325.819 

1,290,506 

46,883 

45,198 

26 

Deoghur . , . . | 

1st half 
2nd half 

* ■ • 

* • • 

» * ■ 

1 f « 

• •« 

4 1* 

# 4 * 


■ »« 

27 

Assam . . . 

I St half 

2nd half 

185,840 

240,709 

39.745 

54,685 

... 

« * -i 

« « 4 

« •* 

« ft « 

8 

28 

Darjeeling-Himalayan . ^ 

rst half 
2nd half 

■ * » 

••t 

... 

... 

... 

« • ■ 

• «« 

29 

Rohilkhand-Kumaun 

1st half 
2nd half 

209,018 

524,040 

15,586 

1 8,335 

426 

344 

47 

40 

755,059 

303.137 

27,080 

12,868 

30 

Thatdn-Duyinzaik 

1st half 
2nd half 

P V * 

5,701 

• ■ • 


»«« 

• • * 

»* ■ 

twi 

*.• 

** t 

31 

Rajputana-Malwa 

1st half 
2nd half 

143,186,861 

156,723,416 

57,48.816 

51.89,217 

4.54,213 

483,870 

54.283 

SS.829 

5,672,678 

5,656,429 

1,43,455 

1,11,809 

32 

Nalhaii . . . 

ist half 
2nd half 

6i,599 

123,410 

7.L5.3 

11,536 

P « ■ 

4 • < 

4 

7.818 

2,923 

295 

125 

33 

Northern Beng.il . 

1st half 
2nd half 

8,694,173 

12,180,372 

4,66,253 

6,77,930 

20,038 

12,602 

1,681 

1.035 

1,726,598 

433.216 

52.773 

14,101 

34 

ICaunia-Dharlla . 

1st half 
2nd half 

27,373 

31,512 

6,880 

4=639 

768 

161 

247 

26 

177 

938 

15 

43 

35 

Tirhoot . . . | 

1st half 
2nd half 

6,103,260 

5,370,643 

2,70,857 

2,29,543 

2,390 

475 

27S 

55 

564,176 

391.216 

20.155 

14,401 

36 

Dacca . . . . ^ 

ist half 
2nd half 

2,376 

217,530 

1,846 1 
12,738 

* 4 t 

« •« 

* » • 

801,745 

293.189 

22,733 

8,301 

37 

Cawnpore-Achnera . | 

1st half 
2nd half 

4,282,713 

3,269,645 

1,52,053 

1,25.403 

44,671 

20,096 

4,972 

892 

696,028 

395.378 

27,553 

16,551 

3S 

Qareilly-Pilibheet . . | 

ist half 
2nd half 

417.629 

313.602 

22423 1 
16,309 

* • * 

« • » 

1 •• • 

120455 

40,193 

• 5.3 10 
1.248 

39 

iNagpur-Chhattisgarh ^ 

ist half 
2nd half 

14,284,810 

5,626,110 

8,41,306 

2,88,736 

5,6.32 

2,862 

562 

352 

461,539 

1,164,070 

14*269 

12,168 

40 

Burma , . . 

1st half 
2nd half 

13,966,270 

4,278,849 

4,68,780 

2,17,122 

5.394 

214,321 

121 

16,142 

1,045,386 

330,595 

62,861 

46,560 

, . 41 

Jofhdt . . . . I 

ist half 
2nd half 

30,306 
45,68 1 

1 

9.997 

20,747 


**« 

«•* 


1 , 

Bh4vnagar-Gondal . . ^ 

ist half 
2nd half 

4,894.938 

1.540,748 

343.950 • 
1^02^44^ 

1 

titfl 1 

« 1 

4 ■ • 

i*« 

359.968 

357.909 

7,SS9 

6,70a 

'43 

,His Highness the Gaek- f 
war’s, X 

ist half 
and half 

467.252 

373.480 

38ii63 

18,972 

»** 

#*• 


20*785 

16,031 

' ',608 

,363 

'■44- 

J<4hl>bre ' , , . , ^ 

1st half 
and half 

32I,I?6 

3^,085 

. 35.0^ 

30*437; 

*%« 


123,561 

7,366 

2,667 

391. 

' > 

' ■' y‘,r ■ 

vV- I- 

, Mysore 

; i ^ : _ ' ’ ’ ^ 

-ist half 
2nd half 

; 1,387^067 
*»4^688, . 

- ; 64,927 

V- 73«36 i, 


' * 

• V* 

, 272459 

■ ; . , $06415 

, > ' ' ' ' ^ V ( 

f/ ' . / 

1'"' 5 '. ‘ 

W'-i' "'’■"I' 

Aii- 

“ ^ 1 i '' ’’ ; '! r’ * ' '\'i “ V ' ' ’ 1 ' ‘ > 

if', yit'i » ,1 , i , ,ii's 't 'j'* ji' 

J ' Vw , ^I*'' aUz-y *\V J I'- y ‘ 'K . ’1 i 

■ vTvT7 
[.[iiajt.'haJI 

' ■' i ’ Z’ 

•, 

' P'" I Z I'l < ' 


■' Iv!’ 551*344^ 

.; 'y'-V ' y 

' .y t' ' ' 

■' ' =■' V 

, ■ 'j '■’ '■ ^ 

18,030,699 , 

744:,., 

' .-y/v 

„■*; .ij 





BB 



Si 



APPENDIX A. 


XI 


A •^conlinued. 

RAILWAYS— (PART I) ^continued. 

IV — concluded. 

GOODS TRAFFIC~e(j«c/«tfei. 

Revenue Accounts.] 


Minerals. 


Ton-miles. 


Receipts. 


■ Miscelianeous. Total. 


Half-years ended 30 th June and 31 st December 1885 . 


Deductions. Net Total. 


Railwavs. 


185 , 1 92>626 

i 55 > 9^>»513 


S 

40 , 08,945 

33*06,075 


R 

S.30431 

4 , 18,696 


E 

5.56.79.774 

4.33.95*288 


897 5 . 56 , 78,877 1 st half 7 Brought forward Broad 

5.346 4 . 33 , 89,942 2 nd half ) Gavor. 


664,991 

43 >.566 

95.895 

279.851 

634,29s 

436*914 


873.053 

1 , 280,539 


7.095,999 

7 , 160,680 

25,428 

76,075 

749,371 

553,023 


536,451 

211.353 


429.562 

228,115 


403.391 

163,503 

4,000 

198,521 


69,291 

34.541 

3.036 

3,970 


13.748 

9,014 


13,660 

10,526 


46,730 

51,834 


4,068 

3.233 


1 , 50,940 

1 , 39,081 

1,602 

4,776 

i 8 ,ioi 

13.970 


20,073 

7,789 


10,806 

4.405 


1 1,969 
10,839 


13.119 

4,001 


1,966 

— 1,585 


6,966 

13.334 


9 , 68,722 

9 , 98,949 

1 , 81,397 

3 . 31.389 

3 . 23,338 

2 , 54.818 


86485 

1 , 06,666 

1 , 22,818 

1 . 43.694 

43,030 

31,696 


61 , 09,463 

55,06,775 

9.128 

16,553 

541.894 

7 . 10,123 


3,24482 

2,55.789 

24,610 

21,346 

1 . 94,338 

1 , 45,247 

27,838 

17,711 

8 , 70.356 

3 . 07.132 

S. 38,910 

2 , 97,022 

9.997 

21,296 

3.55.186 

1 , 11,189 

38,910 

19.496 

38.285 

31.099 

84,066 


9 . 68,722 

9 , 98,949 

1 , 81,397 

3 . 31,389 

3 * 23.338 

2 , 54,818 


86,485 

1 , 06,574 

1 , 22,818 

1,43.694 

43,030 

31,696 


61,09462 

55,06,775 

9,128 

16,553 

541.894 

7 . 10,123 

7434 

4.775 

3 . 24.482 

2*55.789 

24,610 

21,346 

1*94.338 

I.45.iyS 

27,838 

17,711 

8 , 70,356 

3 . 07.132 

s. 38,910 

2 , 97,022 

9.997 

21,296 

3*55.186 

1 , 11,189 

38,910 

19496 

38,285 

31,099 

& 


Narrow Gauge. 


TndS 1 • • • 

2 nd^alf ] Southern Mahratta 

ist half 1 Bengal and North-West- 
2 nd half i ern. 

ist half ■) 

2 nd half j • • ■ 

2 nd half j • 

2ndS } Himalayan .j 

2nd^htlf } Rohilkhand-Kumaun . ! 
2 ndS ] Thaton-Duyinzaik 
and’hllf l^ajputana-Malwa 

iSt hcllf 

2 nd half . 

Jnd^lTilf } Northern Bengal . 
indS ]Kaunia.I)harlIa . . 

2 ndS }'^‘‘'^oot .... 

2 nd^hilf I .... 

2 nd^half }^^W"porc-Achnera 

2 ndh 1 lf . . 

2 nd*?alf ] Nigpur-Chhattfsgarh 
ist half •) „ 

2 nd half j^orma , , , , 

1 st half ) 

2 nd half jjorhat .... 

2 nd^balf }Bh 6 vnagar-Gondal 

ist half T His Highness the Gaek- 
and half J war’s. 

1 st half > t jt 
andhalf 

■ / I 

1 st half 

2 nd half {Mysore . . . 






.M-: 'VV ■ 


mm ' 


49,606 V i :X,o^ 98,224 
40^094 . : ,iS^ 17,«44 , 


‘■SIjS 


ii#93»84*i4* ■ - '‘i* f 

-r** ,1 , ■( €Uiyo»'-3KJR,;T?a»."VMit; 
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APPENDICES TO THE ADMINISTRATION REPORT FOR 1885-86. 


Half-yeais ended 30tli June and 3ibt Decembei l88v 


APPENDIX 

STATISTICS OF INDIAN 

No. 

SUMMARY OF 
[From No VIII of 




No. 

Rmcwws 

1885 

Maintenance of Way^ 
Worl s, and Stations 

Locomotive 

Expenses 

Carnagfc and Wa^on 
Expenses 

Traffic 

Exptn&LS 




A 

R 

R 

R 


Broad Gauge 






I 

List Indnn ^ 

1st half 
2nd half 

28,01,64.0 

25 . 90 > 7=54 

23.50,723 

21,68,758 

8,32.151 

7,65,232 

14,53,363 

14,40,232 

2 

Madras ^ 

1st half 
2nd half 

S.13.W 

5 67,086 

7,64,202 

7,80,891 

2,94,054 

2,01,277 

3,59,700 

3,71,446 

3 

Great Indian Peninsula ^ 

1st h ilf 
2nd half 

23 71 888 
22,68,158 

38,55.918 

31,15,551 

12,75.063 

11,24,754 

12,99,658 

11,04,890 

4 

Bomb'iy^ BarodiA and Central I ndia 

rst half 
2nd half 

887,438 

8,55,646 

9,86,867 

7 , 45 , 6-8 

3 77,454 
3,58,482 

3,72,679 

3,61,335 

5 

Sind, Punjab and Dchli ^ 

ist half 
2nd half 

10,45,060 

7,79,037 

14,23,727 

11,61,301 

6,52,743 

5,60,228 

5,35,752 

5,32,347 

6 

Oudh and Rohilkhand ^ 

isl half 
2nd half 

8,35,821 

5,99,275 

4 , 57,479 

4,42,358 

1,46,886 

1,35,888 

2,53,896 

2,48,251 

7 

Benijal Central ^ 

I St half 
2nd half 

65,806 

96,819 

37.870 

33,504 

16,602 

13 217 

42,616 

35,530 

8 

Taiakesliwar ^ 

ist half 
2nd halt 

17.225 

13 180 

14,164 

11,051 

5.111 

3,896 

8,941 

7,331 

9 

Punjab Northern ^ 

ist half 
2nd halt 

2,67,488 

3,02,256 

5,11 835 

4 ,' 5,975 

94,906 

81,856 

2,14,263 

2 02,075 

10 

Indus V illey | 

1st h ilE 
2nd half 

3,81,823 

4,18,798 

9,13,985 

9,05 16S 

i, 37 ,n 5 

1,56,965 

2,87,987 

2,99,471 

11 

raslern Bengal ^ 

ist half 
2nd half 

3 41 838 

4,33 833 

2,98,618 

3,23,064 

I 32 487 
1,28,547 

3 , 17,744 

3,27,663 

12 

Sindia ^ 

ist half 
2ndhilf 

25.354 

21.355 

21,264 

17,889 

7,520 

6,305 

13 150 

11,880 

: 

Dhond-Mintn id ^ 

1st half 
2iidhalt 



»• 


14 

Waidha Coal . ^ 

ist h ilf 
2nd half 

16 879 
16,814 

23,305 

25,617 

10,078 

12,506 

11,920 

12,142 

IS 

i 

Patna-Gya . ^ 

1st half 
2nd half 

31,212 

30,257 

26 177 

25 346 

9,258 

8,934 

16,188 

16,833 

16 

Dildarnagar-Ghaiipur | 

1st half 
2nd half 

3,274 

2,220 

2,746 

1,859 

971 

655 

1,698 

1,335 

17 

Amiitsar-Pathankot 

1st half 
2nd half 

24,950 

46,326 

34,615 

31,022 

6,275 

4,787 

18,188 

16.591 

18 

Bhopal-Itaibi ^ 

ist half 
2nd half 

20,714 

32,038 


» « 


*9 

Khamgaon . 

1st half 
2nd half 

1,441 

• 

» 

* • 

»« 

20 

Amr^oti , ^ 

ist half 
2nd half 

2,228 

577 

* 

* 

• A 

■ 

2X 

His Highness the Ni/am’s | 

ist half 
2nd half 

1,43,510 

70,021 

68,552 

77,520 

26,003 

36,890 

48,911 

53,020 

22 

Rajpura-Patiila ^ 

» 

ist half 
2nd}ialf 

4,153 

8,523 

8,580 

S.gn 

2,647 

2,749 

3,945 

4,097 


Tom Broad Gaook carriod om A 

1st half 

98,03,246 

1,18,00*927 

40,27454 

32,60499 

^ „ 

1 

and half 

91 ) 52*973 

1,02*81413 

3^,03,168 

51/)6*368 ‘ 


^ |i» at Qilibidiow« k ef th«i prtwtog of fJai 
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—cohhnued 


\IL\V AYS— (PART \) -^continued. 


PLNSI S 


.tnuc Accrunts ] H'llf-yrars ended 30th June and 31st December 1885. 


General Chai gts 

Stcani-boat Scrvict 

Sptnal -ind Mi'ictl- 
lintous I xpt nscs 

loi It 

iSSs 

Railwms 

No 

a 

R 

R 

R 


Broa 7 Gauge 


8 , 22 ,Cii 

EjOIjUI. 

10,780 

11,222 

81,739 

i,0o,y&4 


1st hilf 
2nd h ilf 

1 East Indian 

f 

2,311,109 

2 , 3 S,OoS 


30,454 

23,494 

21,99,023 

21,79,802 

1st Inlf 
inclluU 

1 Madras 


5 76 799 

5 ^ 9 ^ 5 ^ 0 ^ 


2,57,323 

1,63,220 

98,13,109(0) 
85,69,7 i 8 {i 5 ) 

1st hilf 
2nd half 

jCicat Indian Peninsula 

3 

337 ->61 
2 oO, 9 'i 4 


64,503 

65,305 

30,26,202 

26,37,380 

1st half 
2nd halt 

1 Bombay, Baroda ind Central India , 

1 

4 

3 4 *> 322 
3 »hi ,455 

5 173 
4,702 

11364 

3,80 S44 

40,22,141 

38,05,914 

1st half 
2nd half 

1 Sind, Punjab and Delhi 

5 

2,02,722 

2,04,127 


46,083 

39,222 

19.42,887 

16,89,121 

1st h ilf 
2nd half 

1 Oudh and Rohilkhand 

6 

67 319 
53.103 


42,001 

21,032 

2,73,314 

2,53,805 

i«t half 
2nd h ilf 

1 Bengal Central 

7 

5 126 

4 445 

• 

27.594 

19.525 

78,461 

59428 

ist h ilf 
2nd half 

1 Tarakeshwar , 

8 

1 , 19 , 2 'tS 

1,11,705 

• • 

47 524 

38,023 

12,55,274 

11,15.390 

1st h ilf 
2nd half 

1 Punjab Northein 

9 

I 82, 1S6 

i.71417 

I 03,243 

1,00,408 

2,36,011 

I 34.837 

22 42,980 
21,90,124 

1st h ilf 
2nd h ilf 

1 Indus Vallc\ 

10 

1,31,732 

1,29,138 

I 69,431 

119,152 

70,894 

88,393 

14,62,744 

15,29.790 

1st h ilf 
2nd half 

j Eastern Bengal 

II 

7.042 

7. 1 94 


30,765 

24,183 

1 , 05,595 

88,So6 

1st h ilf 
and half 

1 Smdia 

12 

3.116 

3.116 


* 

(0)3.116 

(0)3,116 

I St half 
2nd h lit 

j Dhond-Manm id 

»3 

2G 861 

27, 79 


17,974 

2,986 

1,07017 

97.344 

isl half 
2nd h ill 

j Wardha Coal 

i 4 

9285 j 

10,193 


16,745 

41,365 

1,38,863 

1,32,927 

1st h ilf 
and hall 

j Patna-G>a 

IS 

974 

748 

• e 

4 8}6 
3,035 

14.559 

9.752 

1st h ilf 
2nd hall 

1 Dildarnagar-Oha/ipiir 

lO 

11,700 

15,042 

• • 

/,Go8 

6,910 

1 1,03,336 

1,20,678 

1st half 
2iid half 

1 Amntsar-Pathankot 

17 

5,693 

3.598 

a 

*• 

e 

(c)2 5,723 
35,636 

1st half 
2nd half 

j Bhopahltarsi 

IS 

43 

■ « 

» 

(d) 1,441 
(d )43 

ist h ilf 
2nd half 

1 Khtragaon 

19 

43 

*• 


(d) 2,228 
(i:i!)6*o 

1st hilf 
2nd h ill 

1 Amiduti « 

30 

33,336 

47,081 

• * 

10,248 

11,834 

3.30,560 

2,96,366 

ist half 
2nd half 

1 His Highness the Nwam's 

21 

3.075 

3,574 

• 

1,100 

1,370 

i 

1 

i 

23,800 

1st half 
2nd half 

1 Rajput i*Palial.i 

* 

33 

3 t» 30 »lS 7 

3 *»i 9 »a 89 



3,88,033 

ajai ,544 

10,36,624 

W, 53, 662 

3 , 55 , 27 t 288 

3,98,79,310 

1 ]!>t half 

and half 

1 Tom Broad Gaogp earned over 



j!j ttKdwdn^ R68a, beiiiff the d)ir«mueeb«lwwAtlw<k»y»yw»ofc share of Indian Pemnwle Railway Company and the net 

o£ the lum aa ahowp in the Rhofiw Stahn iMwi^ Revenue Aeoonnk (d) State expenottanu 

^ i 
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APPENDICES TO THE ADMINISTRATION REPORT FOR 1885-86, 


APPENDIX 
STATISTICS OF INDIAN 


No. 

SUMMARY OF 

H alf-years ended 30th June and 31st December 1885. [From No. VIII of 


No. 

Railways. 

1885. 

Maintenance of Way, 
Works, and Stations. 

Locomotive 

Expenses. 

Carriage and Wagon 
Expenses. 

Traffic 

Expenses. 




R 

R 

R 

R 


Brought forward Broad Gaugk .| 

1st half 
2nd half 

9a 05,346 
9 b 52,973 

1,18,00,927 

1,02,81,413 

40,27454 

36,03,168 

52,60499 

51,06,368 


Narrow Gauge. 






23 

South Indian . . • • ^ 

1st half 
2nd half 

4,34,046 

4,87,069 

4,58,656 

4.7 MSI 

1,56,240 

1.78,327 

1.99.525 

2,05,703 

24 

Southern Mahratta . . • • | 

1st half 
2nd half 

56,880 

1,28,231 

79.578 

1 , 49.953 

1 8,287 

15.915 

46,369 

73,876 

35 

Bengal and North-Western . • ^ 

1st half 
2nd half 

— 7 » 79 i 

35.213 

1,16,313 

1,18,624 

9.388 

13.347 

52,638 

82,673 

26 

Deoghur . . • • • ^ 

1st half 
2nd half 

I,6g6 

i> 67 S 

2,350 

2,067 

220 

205 

2,1o6 

2,150 

27 

Assam | 

1st half 
2nd half 

55*065 

45.284 

23,856 

36,534 

3,159 

6,677 

17,222 

14.232 

38 ' 

^ r 

Darjeeling-Himalayan . . .5 

1st half 
2nd half 

23,332 

23.549 

41.154 

39.909 

13,521 

13,337 

22415 

20,085 

29 

Rohilkhand-Kumaun . . . 

ist half 
2nd half 

18,538 
13.712 i 

13,864 

14,169 

1,526 

1,749 

21,432 

25,126 

30 

Thaton-DuyinYaik , . . 

1st half 
2nd half 

5,530 , 

• ■ < 

3,424 

• » t 

1,096 

• • • 

5,737 

31 

Rajputana-Malwa . . . , ^ 

1st half 
2nd half 

7,87.609 

10,01,468 

19,67,173 

18,07,563 

2,95,128 

2,71,061 

6,65488 

6,15,280 

32 

Nalhati | 

1st half 
2nd half 

13,029 

12,011 

4.847 

4,862 

1,585 

1.05s 

3,773 
4,22 1 

33 

' Northern Bengal . . . . ^ 

ist half 
2nd half 

3.49.764 

2,63,668 

1,68,387 

1,46,116 

27.572 

28,202 

90,420 

96,921 

34 

Kaunia-DUarlla . . - . ^ 

1st half 
2nd half 

12,226 

14,461 

7,482 

7,204 

2,840 

1.67s 

i 4.575 

5.091 

35 

Tirhoot . . • . • ^ 

1st half 
2nd half 

1,10,616 

1,09470 

1,06,466 

93.283 

24,679 

23,692 

80,660 

86,024 

^ 36 

Dacca | 

1st half 
2nd half 

2,281 

30,708 

11,736 
20,84 8 

721 

4,368 

. 6,342 

24,510 

37 

Cawnpore-Achnera . . 

1st half 
2nd half 

84,260 

1,34,216 

146,968 

102,741 

24,677 

19.649 

77,704 

75,548 

38 

Bareilly-Pilibheet . . . 

1st half 
2nd half 

7.017 

9.937 

5,776 

5.753 

624 

721 

7.704 

7,173 

39 

Nagpur-Chhattlsgarh . . 

ist half 
2nd half 

2,23,541 

1,33.200 

1,43,150 

i,ig, 6 io 

37,226 

29,284 

63489 

53,523 

40 

Burma ^ 

1st half 
2nd half 

2,42,176 

3.99.775 

2,06,257 

2,08,905 

41,679 

47,880 

1,60,564 

142,971 

4 * 

I Jorhat ^ 

1st half 
2nd half 

3.747 

4.512 

3.864 

7.945 

289 

469 

S.165 

! 7,002 , 

K ' 4 ® 

;V'.' 

Bhlvnagar-Gondal . . 

1st half 
2nd half 

58.533 

63,312 

92,617 

68,834 

11498 

16,781 

66,751 

53.798 

fe"'" ' 

His Highness the Gaekwar’s . . ^ 

rst half 
2nd half 

. 19.859 

15.671 

16,167 

12,592 

2,149 

2,949 

8,719 

7,320 

f ' ' ■ ^ 

Jodhpore . . , . * . |^ 

1st half 
sndhalf 

8,213 

10,261 

13,284 

11,758 

269 

437 ! 

4,954 

5,010 

li 

Mysore . ... 

' '' It ’ ' . .1 

‘ "/ ^ - '’'I'" '■ . ; 

■ -v/v."' ' ■' "’ih"' : / ■ /V , 

Li I i ' ' ’ ‘ ^ ^ 11 ‘ ' ■ 1 ' ’ i ' 

1st half 
Siiidhalf 

.20*503 

26.565 

36,779 

43.451 

7.838 
7,811 ; 

^ . \ ! 

18,236. 

;■ 17,424 

If/-:'’,'* = 

' ■ ' - 1 ^ ' f ' , ' 1 ■ 



' ' 1 ’’ll''' 




1 : 1 ■* i ■ V-,; j !;/' > ^ ^ ' •>(* 

r'. i '■« 1 w,*’ ’j 1 * V . 'i i-' >,■' '' ‘ “ V - 

:'isi^;h^^' 

. .. V-' 'V.L'. . 

''■.'''■VV,2Sjkd,670', 

^ v. 

'36,70,148 
34,^175* ;.j 

';6, 72,^11 

■ 'v 

■■ ■ • 16 , 25 , ^S;, 

'i' 




j t,' , < 1 V {^■* 


■ -i, i' ^ f 
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XVll 


A ’— continued . 

RAILWAYS — (PART I) — continued. 

"SI — concluded. 

EXPENSES —condtided. 

Revenue Accounts.] Half-years ended 30th June and 31st December 1885. 

No. 


23 

24 

25 

26 

27 

28 

29 

30 

31 

32 

33 

34 

35 

36 

37 

38 

39 

40 

41 

42 

43 

44 

45 


General Charges. 

Steam-boat Service, 

Special and Miscel- 
laneous Expenses. 

Total. 

18S5. 

' 

R 



M 


3 ^> 30,127 

2,88,633 

10,36,624 

3.55.27.288 

1st half 

31,19,289 

2,21,544 

12,53,662 

3,28,79.310 

2nd half 

i» 93 » 78 o 


5.249 

1447,496 

isl half 

1,78,889 


9.476 

15.30,915 

2nd half 

67,426 

» • « 

3.244 

2,61,784 

1st half 

93,061 


3.069 

4,64,105 

2nd half 

33.321 

41,852 

1,050 

2,46,771 

1st half 

85.555 

27,791 

6,360 

3.69.563 

2nd half 

799 

■ « I 

52 

7,223 

I St half 

758 


• « • 

6,853 

2nd half 

68,900 

2,550 

2,436 

1,73.188 

1st half 

31463 

12,392 

1429 

1,48,011 

2nd half 

30.933 

» «■ 

4.677 

1,36.032 

1st half 

29.577 


5,264 

1.31,721 

2nd half 

20,331 


2,347 

78,038 

1st half 

23.170 


2455 

80,381 

2nd half 

* «i 


til 

15.787 
. • ■ 

1st half 

• • i 

•• • 

1 1 « 

2nd half 

5.32.826 


60,065 

43,08,289 

1st half 

5.26,445 

... 

57,895 

42,79,712 

2nd half 

8,935 


200 

32,369 

1st half 

8,292 

... 

207 

30,651 

2nd half 

90,843 

70,870 

7,290 

8,05,145 

ist half 

84,130 

80475 

10,053 

7.09,565 

2nd half 

4.548 

24,114 

202 

55.987 

1st half 

4,466 

20,713 

176 

53 . 7 S 6 

2nd half 

81,588 

61,569 

7.191 

4.72,769 

ist half 

76,335 

50,723 

7,069 

4.46,596 

2nd half 

3.919 

* p ■ 

294 

25.293 

ist half 

36,693 


1,189 

1,18,316 

2nd half 

60,826 

¥ * # 

5.731 

4,00,166 

ist half 

65.033 


5.293 

4,02,480 

2nd half 

8,517 

f 4 ■ 

2,633 

32.271 

ist half 

9.306 


423 

33,313 

2nd half 

49,349 


9.995 

5,26,750 

1st half 

52,397 

i 1 « 

6.551 

3.94.565 

2nd half 

1,07,074 


8.373 

7,66,023 

ist half 

1,14,367 

i « « 

10,61 1 

9.24.509 

2nd half 

3,252 


90 

16407 

1st half 

3,153 

4 

184 

23,265 

2nd half 

^,893 

29,345 

8,846 

3.37.483 

1st half 

66,454 

... 

6,751 

• 2,75,930 

2nd half 

S.874 


««. 

53,768 

1st half 

5,360 

. « w 

• f * 

43.893 

2nd half 

6g8 


788 

28,206 

1st half 

1,242 ^ 

••• 

1,272 

29,980 

2nd half 

' V ' '. 23 , 127 ' ' 

; , ^2,662 


966 1 

80$ 

1,07449 

1.18,721 

ist half 
2nd half 


3,30,300' 


. ; 1,03^33,694 

, 1,0646.833 

1st half 



'.i* 36 iS 35 ;,"., . 

2nd. half 







:'l ‘ ''1 i'' 


i' ' ■ 1 ^ 

X'V. 

' ' ' 


Railways. 


I Brought forward Broad Gauge. 
Narvo'Bs Gauge. 

I South Indian .... 
I Southern Mahratta , 

^ Bengal and North-Western 
I Deoghur 
I Assam . 

I Darjeeling-Hiraalayan 
j Rohilkhand-Kumaun 
I Thaton-Duyinzaik . 

I Rajputana-Mahva . 
jNaMti . 

I Northern Bengal 
I Kaunia-Dharlla . 

I Tirhoot . 

I Dacca 

I Cawnpore-Achnera . 

I Bareilly-Pilibheet 
j Nagpur-Chhattfsgarh 
j Burma , 
jjorhdt . 
j Bhdvnagar-Gondal 
I His Highness theGackwar’s 
j|jodhpore ♦ v ■ 

I Mysore .... 


I Totai, Narrow Gaugs* 

■ *' . f- 

f Tom Broao aho Narrow Caoor 
t .'•RORTfla';VRAR., 
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APPENDIX 
STATISTICS OF INDIAN 

No 

DETAIL OF EXPENSES FOR MAINTENANCE 


Half-years ended 30th June and 3131 December 18S5. 



[From Abstract A of 

No. 

Railways, 

I8S5* 

General 

Soperintendence, 

Maintenance 
of Permanent-way, 

Repairs 
of BridjreSj &c* 

Conservancy 
of Rivers* 




B 


B 

B 


Broad Gauge • 






I 

East Indian ^ 

1st half 
2nd half 

3,69,289 

3.70,277 

25,97,086 

17,29,426 

1,48,664 

1.56,390 

*«» 

2 

Madras , . . . . . | 

1st half 
2nd half 

1.22,459 

1,19,991 

2,66,316 

3.00,965 

38 393 
33,660 


3 

Great Indian Peninsula . . . | 

1st half 
2nd half 

2.24,385 

2,22,365 

13.20,295 

12,35,604 

2,45.122 

2,31,500 

« • ft 

4 

Bombay, Baroda and Central India . ^ 

ist half 
2nd half 

1,14,162 

1.16,856 

4,16,366 

4.08,382 

1,64,506 

1,33.012 


5 

Sind, Punjab and Delhi . . 

1st half 
2nd half 

1,18,637 

1.28,132 

3.76,833 

3.32.197 

73.551 

83.725 


6 

Oudh and Rohilkhand . . . | 

1st half 
2nd half 

95.053 

99,444 

5,22,260 

2,47.880 

19.835 

1,04,843 

• • ft 

1 

Bengal Central . . . 

1st half 
2nd half 

15.238 

19,689 

39.306 

29,954 

1.790 

28,948 

II 

650 

8 

Tarakeshwar , . . . 

1st half 
2nd half 

} 

... 

■ 

\ 

Vorked by the East 

9 

Punjab Northern . . . . | 

1st half 
2nd half 

65,881 

67.597 

1.07,113 

1,23.139 

22,083 

49.158 

18,530 

23.598 

10 

Indus Valley ^ 

I St half 
2nd half 

89,059 

98,008 

1,62,806 

2,03,070 

48,588 

19.313 

509 

512 

n 

Eastern Bengal . . . . ^ 

1st half 
2nd half 

44,981 

42,693 

1,80,809 

2,20,503 

75.474 

67,060 

389 

297 

12 

Sindia . . , , . . ^ 

1st half 
2nd half 

} ••• 

... 

V 

/or ed by the East 

\ *3 

Dhond-Manmdd . . . 

ist half 
2nd half 

1 - 

... 

W 

orked by the Great 

14 

Ward ha Coal ^ 

I si half 
2nd half 

804 

994 

12,676 

13.856 

371 

211 

ft ft ft 

ft ft ft 

^5 

Patna-Gya j 

1st half 
2nd half 

i 




16 

Diidirnagar-Ghazipur . . . ^ 

1st half 
2nd half 

) 

**■ 

> 

Vorked by the East 

17 

Aniritsar-Pathankot . . . 

1st half 
2nd half 

# « i 

14.313 

20,008 

26,902 

8 

241 

... 

18 

Bhopal- It^rsi . . . . ^ 

1st half 
2nd half 

2,255 

3.5ti 

438 

289 

22 

32 


19 

Khamgaon . , . . , J| 

ist half 
andhalf 

j 





^ ! 

ist half 
zndhaE 

1 * ** 

ft t * 

... Worked by the Great 

20 

AmraoU . . . . . 

) 




'■P‘ '31 

' V 

His Highness the Nizam’s . . ^ 

1st half 
2nd half 

9,981 

8,1 Si 

1,23,052 

49.595 

1,870 

4.570 

* •* 

I'j 

1 ' 

R/ijpura-Patifila . . . . ^ 

1st half 
2ndhaE 

116 

1,367 

3,6qo 

4,124 

2,208 

' 'I 

* • « , . I 

♦ • » 

* , 

1 '1 

i- 1' ' , - 

'»•' " . I 

A 1 < * \ . 

t 'i-' 

. ' " ' : ' >•' 'V" y . \ 

p.'; n ^ 

1 

' 1 'i " 


- . ■ ;■ 

1 * 

J 

!■ 1 , 

! * ^ ‘ ^ 

■ -i . 

I -i.'- ■' ' ' 

, i • * ^ /tt ^*i5' \ » ' , " ' 




1'^' ' /* , 

V ■ 

i':- c s-.-j 

^ /V*’ ' ■« ‘ \ V'l' ^ l!; ■ , 



' ' ' ' ' , ' ' , 



V- 4 ' *L 1 ■ ■ i'. V 

.r„;. •' . -M,, ! 

'¥ , f', , 1 ' ' 

’ '.L'-y ■ 

Ai-?: 

AifSAv . -i /: 

, Hvi. 

.1 



, i'lU'l -i, 1'- 

. ' 'I , > 'I ’ 




APPENDIX A, 


XIX 


A -continued, 

RAILWAYS— (PART I) — continued, 

VL 

OF WAY. WORKS, AND STATIONS. 

Revenue Accounts.] Half-years ended 3nih June and 31st December 1885. 


Repaits of 
Stations and 

Other Charges. 

Total, 

Deductions. 

\ 

Net Total. 

1 

1SS5. 

Railways. 


No. 

Buildini^Sr 









di 

A 



' 

Byoad Gauge* 



3,04,101 

3,96,278 

38,15,418 

10,13,778 

28,01,640 

1st half 

1* Rrmf I lid inn 


1 

3 ,oh 77 ^ 

4,53.245 

30.1 7.1 14 

4,26,300 

25.90,754 

2nd half 


1 • 

1 

43.173 

45.163 

5,15,504 

* - i 

5,i5..5n4 

ist half 

1 Madras 



54,604 

57,866 

5,67,086 

... 

5,67,086 

2nd half 

* • ' 

2 

l.3f'.792 

I,i3,«r2 

4,67,031 

4,66495 

23,93.623 

22,69,776 

21.737 

1,6 iS 

23,71.888 

22,68,158 

ist half 
2nd half 

1 Great Indian Peninsula . 

« » 

3 

79.S'-J9 

74,826 

1.13.6x7 

1.23,793 

8,88,241 

8,56,869 

803 

1,223 

8,87,438 

ist half 
and half 

1 Bombay, Baroda and Central India 

4 

1,34.5 1 1 

1,46,169 

1,47,305 

1049.701 

7,84,064 

4,641 

5,027 

10,45.060 

7.79,037 

ist half 
2nd half 

1 Sind, Punjab and Delhi 

• * 

5 

35,191 

43.381 

1,73.482 

1,03,727 

8,35,821 

5,99,275 


8,35.821 

5,09,275 

1st half 
and half 

1 Oudh and Robilkhand . 

• • 

6 

3.517 

8,755 

5,044 

8,823 

63,806 

96,819 

... 

65,806 

96,819 

1st half 
2nd half 

^ Bengal Central 

• * 

7 

Indian Railwa; 


••• 

... ^ 

17.225 

13.180 

1st half 
and half 

1 Tarakeshwar 

« ft 

8 

36,833 

35493 

27,048 

13,271 

2,67488 

3,02,256 

... 

2,67,488 

3,02,256 

1st half 
and half 

1 Punjab Northern . 

* • 

9 

38.613 

44.014 

42,248 

53,881 

3.81,823 

4.18,79s 

• • « 

3.81,823 

4,18,798 

1st half 
and half 

j Indus Valley 

1 « 

10 

46,003 

18,203 

3,65,859 

24,021 

3,41.838 

1st half 

1 Eastern Bengal 


u 

68,500 

68,854 

4.67,906 

34,073 

4,33.833 

and half 

• * 

Indian Railway 

1 

... 

... { 

25.354 

21.355 

1st half 
and half 

1 Sindia .... 

a * 

12 

1 

Indian Peninsula Railway 



C 

ist half 
! and half 

1 D bond- Man mfid 

« ■ 

13 

1,525 

483 

1,503 

1,270 

16,879 

16,814 

« ft « 

ft V * 

16,879 

16,814 

1st half 
and half 

1 Wardha Coal . . 

• • 

14 




( 

31,212 

30.257 

1st half 
and half 

1 Patna-Gya 

* • 

15 

Indian Railway 



I 







\ 

3.274 

2,220 

ist half 
and half 

j Dildafnagar-Ghilzipur . 

• * 

16 

2,437 

3,645 

2,497 

1,325 

24,950 

46,326 

* * • 

24.950 

46,326 

1st half 
and half 

^ Amritsar- Path^nkot 

* * 

17 

140 

17,859 

28,206 

20,714 

32,038 


20,714 

32,038 

i.st half 
2nd half 

j Bhopal-Itarsi 

* • 

18 



/ (fl) 1,441 

1 

» • * 

(<i) 1,441 

1st half 
2 nd half 

1 Khilmgaon 

• « 

19 

1 Indian Peninsula Railway 




ist half 
2nd half 





) (a) 2,228 

1 («) 577 

f «f 

(a) 2,398 
(0) 577 

^ Araradti 


20 

1,842 

3.950 

6,765 

3.725 

143.510 

70,021 


1,43,510 

70,021 

1st half 
2nd half 

1 His Highness the Nizam's 

« • 

21 

390 

484 

■ ^ 1 / ' 

47 

440 

i- 

4,153 

8,523 


4.153 

8,523 

1st half 
2nd half 

^ Rajpura-Patiilla 

* • 

22 


'■'.,Y4*63>8S4/' 

. 'u ' , 'V ' 


10,64,00, 

98,05,246 

1st hhif 1 



. , 


*.! 


7 TotAJ* ElROAi> GAUi^E carrii^ bvisr* 

i . - . 



V .■•■468401 

“i. ' 1 ■ . 1., ‘ 

■' •.fc v' f ''1 
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APPENDICES TO THE ADMINISTRATION REPORT FOR 1885-86. 


APPENDIX 
STATISTICS OF INDIAN 


No. 

DETAIL OF EXPENSES FOR MAINTENANCE 


Half-j'ears ended 30th June and 31st December 1883. 



[ From Abstract A of 


Railwavs. 


ISS5. 

Genera! 

Superintendence. 

Maintenance 
of Permanent-way. 

Repairs 

of Bridges, &c- 

Conservancy 
of Rivers. 





V? 


s 



Brought forward Broad Gauge 


i.st half 
2nd half 

12,72,300 

I3,i3»3i7 

63,48,964 

49,35,886 

8,40,277 

9,14,871 

19439 

25,057 


Narrow Gauge. 







23 

South Indian .... 


1st half 
2nd half 

77,327 

85,818 

1,83,777 

1,48,000 

89,054 

1,43,644 

•H 

24 

Southern Mahratta . 

•[ 

1st half 
2nd half 

18,600 

31,130 

29,054 

56,350 

1,502 

23,918 

• ■ I 

25 

Bengal and North-Western . 


1st half 
2nd half 

350 

10,413 

—8,230 

17,704 

— I 

34 

« ft • 

• ft « 

26 

Deoghur .... 

•[ 

ist half 
2nd half 

• •• 

» • » 

• • • 

• ■ ■ 

■ ■ ■ 

37 

Assam 


1st half 
2nd half 

12,998 

9,004 

39,144 

31,299 

638 

2,103 

« i 

« • t 

28 

Darjeeling-Himalaj-an 

•{ 

Xst half 
2nd half 

7,347 

7,974 

11,213 

10,490 

1,097 

3,854 

409 

294 

29 

Rohilkhand-Kumaun 

•( 

1st half 
2nd half 

11,106 

4,904 

7,234 

8,362 

« 1 « 

24 

**• 

50 

30 

Thaton-Duyinzaik . 

•1 

1st half 
2nd half 

■ • ft 

2,399 
* * • 

» • • 

a 1 « 

•• 

31 

Rajputana-Mahva . 

•[ 

1st half 
2nd half 

1,54.850 

1,67,084 

4,57,618 

6,42,802 

42,361 

44,594 

1,196 

778 

32 

Nalhdti ..... 


1st half 
2nd half 

839 

823 

14,620 

10,630 

1,390 

190 


33 

Northern Bengal 

•{ 

1st half 
2nd half 

35,330 

34,025 

2,33,887 

1,55,388 

20,785 

10,145 

• •• 

!•« 

34 

Kaunia-Dharlla 


1st half 
2nd half 

1,387 

1,745 

4,788 

10,008 

3.729 

987 

■ • « 

28 

35 

Tirhoot ..... 


1st half 
2nd half 

28,598 

25.196 

79.436 

74,989 

3,702 

1,864 

t •» 

• «« 

36 

I3acca ..... 

•( 

1st half 
2nd half 

468 

14,778 

1,813 

15,924 

t ■ « 

« « • 

«•* 

37 

Cawnpore-Achnera 

•{ 

1st half 
2nd half 

17,894 

23,492 

27,239 

41,660 

9.570 

48,604 

1 • • 

38 

Bareilly Philibheet . 

.3 

( 

1st half 
2nd half 

2,566 

7.017 

6,812 

«•* 

87 

■M 

* • * 

39 

Ndgpur-Chhattlsgarh 

•[ 

1st half 
2nd half 

21,078 

21,158 

1,07,970 

82,937 

62,945 

6,067 

• »« 

■ VI 

40 

Burma 

•i 

1st half 
2nd half 

34.732 

57,001 

1,49,510 

2,55,600 

19,578 

19.813 

9,524 

538 

41 

J or hat . . I . . 

•{ 

1st half 
2nd half 

714 

1,456 

3,033 

3,995 

• • « 

19 

• 1 1 

• «« 


Bhavnagar-Gondal , . . 


Ist half 
2nd half 

15.623 
’ 13.892 

35,045 

34,806 

3,581 

3,721 

*** 

■ « » 

L. 

t'' ■' ■ 

His Highness the Gaekwar’s . 


1st half 
2nd half 

3,975 

3.776 

.7,620 

9,580 

5,80s 

936 

If t« 

«•« 

5»' 

. . 1 
i‘-. ■- . 44,' 

Jodhpore . . . , 

•f 

1st half 
2nd h^ 

781 

865 

7,184 

8,810 

%*♦ 

4»« , 

I'. ' , '\At 

Mysore , . . . , 

■ '' 5 ' 'f *' ' / ^ 

■ t [' ‘ < ,f' ; 

■I 

tst.haif 
^ 2nd half 

7,895 

9,572 

9.89s 

141867 

364 

478 

^ **• 

la* '1 /. 


. i' ; ' ‘ ' 

I- ' Iw! '' !/$j: 

lir ”■*'! " i I ■’ '' .• ''P '' S' .. I I /n . , 


f-y * ' i' l 

: ^ ’ /'•' i ^ 1 y-f v _ 'i ’ 

M ,1^40,013 

1 r' v' ''"■■V. ' 

' : i 2,66^ icib' ;■ ' 

, ’ i’ 1 i' , , f '1- ' 

' : ■''■-'li ■ ■>' ‘ ^ ' ,»■ 1* ^ 

if^p 


'! -i^'" > ' 

!' .'•■I' o’! 1 

1 


ri.i^ ; -rii;r.Ar;, i,ity j ,. 7 ji ,1 j 

“ .'!' 1 > ’ *■ j '' 

i i 't i " ^ " i'l* ' 1, . ,1 
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^—continued, 

RAILWAYS — (PART I) — continued. 

VI — concluded. 

OF WAY. WORKS, AND STATIONS-cowdri^^ei. 

Revenue Accounts.] Half-years ended 30th June and 31st December 1885. 

No. 


23 

24 

25 

26 

27 

28 

29 

30 

31 

32 

33 

34 

35 

36 

37 

38 

39 

40 

41 

42 

43 

44 

45 




Repairs of 

Other Charges. 





Stations and 

Total. 

Deductions. 

Net Total. 

iSSs. 

Buildings. 






R 

R 

R 

R 

R 


8544^^5® 

14,63,854 

*,07, 93 , *61 

10,64,980 

98.05,246 

1st half 

8,43,428 

15,32,126 

95,54,262 

4.68,301 

9 *,52,973 

2nd half 

15.854 

68,062 

4,34.074 

28 

4,34,046 

1st half 

20,574 

89,048 

4,87,084 

15 

4,87,069 

2nd half 

2,825 

4,899 

56,880 


56,880 

1st half 

2,942 

13.871 

1,28,231 


1,28,231 

2nd half 

219 

“-139 

—7,791 

Mt 

- 7 , 79 * 

1st half 

3,561 

3 > 5 ot 

35 , 2*3 

« • « 

35 , 2*3 

2nd half 

i t 


1,696 

• »* 

1,696 

1st half 

1 » ■ 

t 

1,675 

•It* 

1,67s 

2nd half 

945 

1,340 

55,065 

ft i « 

55,065 

1st half 

2,598 

1,340 

46,344 

1,060 

45,284 

2nd half 

2,043 

1,223 

23,332 

• • • 

23,332 

1st half 

652 

285 

23,549 

k *• 

23,549 

2nd half 

12 

186 

*8,538 

««« 

18,538 

1st half 

72 

300 

* 3 , 7*2 

• k » 

* 3 , 7*2 

2nd half 

(rt)i, 33 i 

1,800 

5,530 

• * • 

5,530 

1st half 

• * • 

• »• 

ft • « 

k,. 

k • « 

2nd half 

55,352 

76,232 

7,87,609 


7,87,609 

1st half 

56,082 

90,128 

10,01,468 

t f ■ 

10,01,468 

2nd half 

403 

620 

17,872 

4.843 

13,029 

1st half 

400 

76 

I 2 ,XI 9 

108 

12,011 

2nd half 

30,678 

29,084 

3,491764 

ft ft ■ 

349,764 

1st half 

43,601 

20,509 

2,63,668 


2,63,668 

2nd half 

1,002 

1,320 

12,226 


12,226 

1st half 

332 

1 , 37 * 

14,461 

■ « t 

14461 

2nd half 

3,236 

12,223 

1,27,19s 

* 6,579 

1,10,616 

1st half 

2,968 

8,744 

*,13,761 

4,391 

1,09,470 

2nd half 

« • « 

» * ft 

2,281 

t kt 

2,281 

1st half 

« « « 

6 

30,708 

* « « 

30,708 

2nd half 

2,058 

28,095 

84,856 

596 

84,260 

1st half 

10,826 

9,834 

1,34416 

200 

1,34,216 

2nd half 


**• 

7,017 

* * * 

7 , 0*7 

I St half 

165 

307 

9,937 

■ it 

. 9,937 

2nd half 

8,587 

22,961 

2 , 23 , 54 * 

Iff 

2,23,541 

1st half 

8,519 

*4,519 

1,33,200 


1,33,200 

2nd half 

11,794 

17,038 

242,176 

■ « k 

2,42,176 

1st half 

8,505 

58,318 

3 . 99,775 

• •• 

3,99,77s 

2nd half 


« • • 

3,747 

• fA 

3,747 

1st half 

43 

^ • 

4,512 

*#* 

4 , 5*2 

2nd half 

4 » 7 o 6 

—422 

58.533 


58,533 

ist half 

4,168 

6,725 

63,312 

• •k 

63,312 

2nd half 

1,851 

608 

*9,859 

*«• 

*9,859 

1st half 

1,003 

376 

*5,671 


*5,67* 

2nd half 

248 

* 

8 , 2*3 

*•« 

8 , 2*3 

1st half 

342 

244 

10,261 


10,201 

2nd half 

1,000 

1 , 35 * 

20,503 


20,503 

ist half 

ij,i04 

544 

26,565 

i 

26,565 

2nd half 

' . ' 1 ' 1 

' . a,6648t 

3*26,046 

'23,52,7*6 ' 

' 'y~ 'i 

IjH 

25,36,670 

2^63,968 

ist hall 
2ndh^ 



Xl 


"- 2 i 44 tS 2 * 857 '/',-:' 

, '♦M 


X " .iV'.'l, '' i ^ / j', 

.■'> ■■ > 

1 ’ 1 .1' . , , . . 1'! 


',1 1 c > ■ , 



S V V i' ■ 



SSSBBEK 



Railways. 


I Brought forward Broad Gauge. 

I^arrow Gauge. 

I South Indian 

I Southern Mahratta 

j Bengal and North-Western 

jOeoghur 

I Assam .... 

I Darjeeling-Himalayan . 

I Rohilkhand-Kumaun 
I Thaton-Duyinzaik , 

I Rajputana-Malwa . 
jNaihdti 

I Northern Bengal . 

I Kaunia-Dharlla 
I Tirhoot ... . . 

I Dacca .... 

I Cawnpore-Achnera 
I Barcilly-PIlibheet . 

I Nigpur-Chhattfsgarh 
I Burma .... 
jjorhit .... 

I Bhivnagar-Gondal 
I Hts Highness the Gaekwar’s 
|jodhpore . . 

I Mysore. . . 


Tot At. Narrow . 


C Totax. Broad ard Narrq^^ ; 0 Ay 8 Si 












APPENDICES TO THE ADMINISTRATION REPORT FOR 1885-86, 
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APPENDIX 
STATISTICS OF INDIAN 

No. 

dfiail of 

1 1 ilMtiis ended yjth ]une ind Dettmbpr iSSs* [ From Ab-itiact B of 


N, 

K\riv\ 


iSSj 

G ntiTl 

Superintendence 

WTEff s of Drivers 
ind I iremtn, fuel- 
linj; elcinin^ 

1 n^ines, &.C 

tuel 

Water 

Oil, TtUow, 
and other 

Stores 







a 

R 

R 


r>ny u Gn iif 








1 

iMst Indi in 

1 

I at hall 
and half 

i.Si.tgO 

2 ,S 2 , 49 i» 

0,03, 7il 

5,80, yyi 

2,22 476 
» 1 1,0 7 

334/>3 

34,310 

1,07,826 

75.953 

2 

M idi is 


I si h ilf 
ind h lit 

Oo 

1,41092 

1,45. 24 f> 

.S4S17 

2 96,658 

10,290 

9,950 

14,870 

16,141 


Gieat Indian Peiiinsuli 

f 

t 

1st llllt 

ind h lit 

>.74 77^1 
i» 7 f> 4 D 5 

9 , ' 7,1 by 

7 20 13s 

13.-1 ^39 

9 15,656 

74625 

70,491 

1,23,435 

98,950 

i 

r 5 {ntl)i\, Birodn ind (.en 
ti 'll Indii 

1 

I si h ilf 
2nd h'llf 

4=5 y?> 
if) 4811 

1,92,622 

1,77.721 

4 19 6Sy 
i,b5 385 

17,229 

> 7.449 

24 999 
23,967 

5 

Suid, Pun] ill ind Delhi 


isl h ilf 
and h'llf 

Si, 071 

S5,io2 

',04,^18 
>, )o,6y2 

5 . 57.‘'27 

4 53,934 

21,505 

19,706 

46,841 

36,258 

0 

Oiidh ind Rjhilklnnil 

1 

isL 1i ilf 
ind h lit 

59 957 
hi 134 

73489 

71.358 

1,86,214 
i,Oy 850 

5,662 

7.273 

20,115 

16,965 

7 

Bence d Centi il 


isL Inli 

2 nd Inlt 




450 

i 5 b 

ft 

s 

J niTkeshw TI 


isl h'llf 
2nd halt 

} 




Worked b} the 


Pun] lb Not them 

( 

T 

1st Inlf 
2nd h ilf 

30 75 ^» 
39.912 

1 )V 63‘5 
87-52 

- 3 >456 

1 72,115 

9,lbo 

y,iiO 

17,574 

i 5 . 5 o« 

IC 

Indus V ilU\ 


1st h ilf 
ind Inlf 

77 . 12 ^ 

55 igi 

• 03 ,/ 16 
,01 6-,2 

3,48 509 

3 5 u 61 ) 

>0 h]2 

17,851 

21,687 

21,822 

I I 

E islet n Ikn^ il 

f 

1 

isl h ilf 
2iid h ilf 

A, 70 ) 

5 ' 9 iS 

t). 5 oi 

1 loO’ 

1. 15 366 

I 1)7,002 

II 7S6 
10497 

18,303 

22,073 

1 > 

Sindi 1 

1 

isl h'llf 
ind half 

] 




Worked b\ the 

1 1 

Dliond Min in id 


ist h'llf 
2nd h'llf 

} 


• « 

Worked b\ 

the Great Indian 

If 

\V iidh i C ) il 


isl h lit 
2nd h'llf 

^,i(iS 

3.-)59 

414 

3 3 Q‘> 

5.143 

4460 

509 

516 

1,232 

759 

15 

P itnn-CN 1 

f 

1 

isl Inlf 
and hair , 

) 





i() 

Dildain it,ir-CrhiI/ipui 

[ 

1st half j 
and half 

( 

i 

• 



Worked bv the 

17 

Amnls ii-P ithankot 

J 

1st Inlf 
2nd half 

4 t 

« 1 



« « • 

«•« 

• *» 

IS 

Bhopil-lt^rsi 


1st h ilf 
and halt 

\ 





ly 

Khamg-ion 

f 

1 

I St tnlf 

ind half 

1 fe 


1 

e«« 

Worked by 

the Great Indian 


Amt^oti 

{ 

1st half 
and half 

) 






Ills Highness the Ni/am’s 

•{ 

1st half 
2nd half 

7.414 

» 1,442 
24,905 

23.307 

24.173 

3.312 

2,407 

2,212 

2,481 

1 

22 

Rijpnra-Patiilla 

■[ 

1st half 
2nd half 

[ 

1 


» « 

Wc 

irked by the Smd 


T^TAI. BBOAP GAOPBCftp. 

i 

1st half 

8*34.507 

» 5 » 39.899 

37 . 04,733 

2 >IB ,243 

3.99.094 


ned over. 

1 


8 MflS 4 

23,21436 

29.90,906 

1,99,884 

3.30.899 
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^^-lonlhiuei 

RAIL\VAYS—(PART I) 

VIL 

i.or OMorivF fxpbnses 

RatnuL Aununts ] 


•continued 


H itstnd <l vtlijuii mil ■51 t Dotcmbti 


M'»inten'inu 
and ri-n( \\ il of 

Othf^r Charges 




Lotr moti\( 

lorvi 

1 ) rUittif ns 

Ni f forst 

I n^in % 
and Mtichinorv 






ji 

R 

R 

k 

SjSi 015 


24,40.533 

81,810 

23,30 7 ’3 

0,13.323 

2,02,210 

23,60,305 

1 91 347 

-I,08,7i8 

2 , 12,444 

40,297 

7,61., ’02 


7 04 2f 2 

2 ,OI,f)'U 

31.239 

7,80,891 


7.3 *.891 

7,46,819 

3.07,435 

38,53,918 


3853,91 > 

6, bo, 187 

147 . 391 - 

31,13331 


31 15,331 

1,06,090 

1.19.399 

9,80,867 


9,86,307 

1,09,807 

84,813 

7,45,028 


745 , 6-8 

4,2^,008 

1,29.373 

1 1,67,243 

4331O 

1423,737 

3,14,611 

91,189 

12,01492 

40,191 

ii.Ol 3 ii 

67,2 jS 

41,794 

4,37 470 


4 , 57,479 

69,025 

46,517 

4,42.338 


442,338 


37,420 

37,870 


37,870 


33,216 

33 504 


33.5 >4 

East Indian Raih 

ft ay 


{ 

14,1-64 

11,0-1 1 

93.837 

16,403 

3.11,833 


541,833 

70,079 

11,971 

4,05,975 


4.01,075 

I, 6 i,(if 0 

90492 

9 13.983 


9,13 985 

1.44.393 

80,050 

9,t 5,168 


9,05,168 

1,03,002 

22,391 

3 82,41 K} 

83,791 

2,98 618 

61,760 

23,020 

3,61.-80 

33,216 

3.25, J64 

Eist Indian Raili 

ft i> 

1 



21,204 

17.889 

Peninsula Ratlwas 



( 

8,9 S 9 


23 >»3 


23, 3< S 

12,091 

42 

2>0[7 


25,617 





/ '>6,177 

* 




\ 25,346 

East Indian Railway 








/ 2 , 7 16 





' i, 8-»9 

• 




31,615 

i 

* « 



31,022 

1 

Peninsula Railwa 

> 


4*« 

! 

■■ 1 

9,042 

2,653 

Os 35 - 


\ 

65,55.- 

lOjjOS 

5,37a 

77 ,a-'> 


77, 

Punjab and Dclh 

i Railway 

i 

1 

1 

1 

1 

8,580 

8,911 

28,76,939 

I 3 ,aa ,783 

1,1940,198 

a,i 7 iH 7 

148,00,927 

»S* 91*677 

11^8,233 

I^SS.989 

3,69,954 

1 , 02 , 814*3 

ML 


1 1 


lv\ir\\ us 


1st h ilf 
2 ncl h ilf 

is| h lit 
jndhilf 

1st h ilf 
2 nd h df 

i«'t h ilf 
2iid h ilf 

isl li ilf 
2nd h lit 

i3t h ilf 
2 nd h ill 

ist half 
2ndh ill 

I St half 
and h ilf 

1st half 
2nd h df 

I St h ilf 

-nd halt 

1 st halt 
2nd h lit 

1 st half 
2nd hall 

1st half 
2 nd h dl 

1st h ilf 

and halt 

1st h lit 
and h lit 

I St half 
and halt 

1st hdf 
and half 

1st half 
and halt 

1st hall 
and half 

I St half 
and half 

1 st half 
and half 

1st half 
and halt 


Ht li Gauc^ 

^ I 1st Indi in , , . 

I M idi Is 

jCiii- It Indun Puiinsuli 

jBnmlnv, Hitodi nnd Ccn- 
> tidlndii 

I S nd Punjrih ind Di Ihi 
I Oudh ind Rohilkh ind 
I Bcn^d Cintril 
I Fffi ikpslm ir 
j- Punj lb Noithein 
j Indus V ilky , 

I EisUin Bcnifd 
jSindii 

j Dhond-Manm^d , 

I Wardha Coal 
jPatna-Gj-a 
I Dildirn i^ai Ghifaiput 
j Amnts ir-Pathankot 
jBhopakltai i 
I Khimsja 


aon 


I \miioti 


I His Highness the Ni/ int’s 
jR^jpuri Paiiiki 


1st half .j IJsoAi;^ CsKVOf rai« 
ried over 


N) 


3 

4 


6 

7 

S 


10 

11 

12 

14 

Is 

1(1 

17 

i> 

>0 

31 


and half! 


] 
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Ililf-years ended 3olh June and 31st Decembet 1885 


APPENDIX 
STATISTICS OF INDIAN 

No. VII 

DETAIL OF LOCOMO 
[ From Absliact B of 


Railw\^s 


Wasyes of Drivers 
Gener il and 1 iremtn fucl- 
Supcrmtcndcncc lin^r, clta.nin.y 
Lngint!)) &,c 


Water 


Oil, Tallow, 
and other 
Stores 


Btought torttatU Bro^d ( isthilf 
Gvutar I 2nd hilfl 


Gvutar 

Narrow Gaugt 

23 South Indnn 

24 Southrrn Mahtatla 


f 1st hilf 
I and halt 

i 1st h ilf 
I and h ilf 


25 Benjraland North-Wcslein [ 2nd half 

26 Deoghur . { 


27 Assam 


28 Daijecling-Himahjan 

29 Rnhilkhand-Kumaun 

30 1 haton-Duyinzaik 

31 Ra]putanvMali\'i 


32 Nallidti 


Northtm Bengal 


it kaunta-Dhaill i 


It) Dacca 


y Cawnpore-Achneia 
3S Bareilly-Pilibheet 
39 Nagpur-Chhattfsgaih 


40 Buima 


41 joihdt . 

42 Bhdvnagai-Gondal 


and half 


f 1st half 
t and h ilf 


( 1st half 
1 and half 

C 1st h ilf 
(. and half 

( 1 st hilf 
t and h ilf 

( tst half 
(. and hilt 

f 1st half 
I and hill 

f 1 st hilf 
(. wild h ilf 

5 isl half 
( wild hall 

( islhilt 
I and half 


, , f isl h lit 

?•) lirhoot . I 2nd half 

. r, ( 1st hill 

Dacca ,[ 2ndhalt 

3/ Cawnpore-Achneia , . andhaU 

3& Bareilly-Pilibheet . . [ 2nd half 

39 Nagpur-Chhattfsgaih .[ 2nd half 

40 Buima . , . . and halt 

41 Joihat . . , . I 

42 Bhdvnagai-Gondal . and half 

43 His Highness the Gaekwar*s^ and half 

. . t JL f 1st half 

44 Jodhpore . . and half 


1st hill 
and halt 

ist half 
and halt 

1st half 
and half 

ist half 
and half 

1st half 


44 Jodhpore 

45 Mysore 


8,34,507 

8,82,254 


33,3+6 

36,71+ 

7,2=50 

14,021 

4,325 

7,170 


7,015 
5, 808 


1,22,850 

1,31,599 


13,203 

U,902 


11,5+4 

12,435 


16,091 

21,496 


18,928 

i7<9+3 

23,860 

23,732 


9,224 

9.354 


S 

25,39899 

23,21,436 


91,584 

92,40:5 

14,367 

26440 

37,223 

39,664 


13.572 

14,023 


5,378 

4,630 


3,82,911 

3,78,74s 


1-3 404 

39,365 


31,685 

28,922 


19 129 
14,009 


29,237 

18,667 

46,262 

45,306 


25,561 

19,531 


7? 

37,04,733 

29,90,900 


1,71.079 

1,75,984 

46,120 

86,126 

48,122 

43.465 


R 

2jI2,243 

1,99,884 


15,340 

15.469 


9,16,570 

8,12,725 


57 989 
53.804 


25.+70 


60,872 

45,051 


48,117 

24,896 

68,195 

65,319 


41,437 

26,403 


3.375 

4539 

2,427 

2,774 


45,122 

43.440 


4.292 

2,815 


'’,9’i 

3.380 


2,619 

2,380 

5.438 

6,350 


R 

3,99.094 

3 30,899 


n,i2i 

12414 


46,281 

44,97s 


( ist half 
^ a^dhalf 


3,814 

3,907 


8j6i2 

8,776 


13,977 

i 6 ,a 8 o 


ToTAt Narrov? 


Gavob . ^ 


1st half 
and half 


TOTAb Broao ajto NASt- 
Vm 


1 - 


2,82,307 

3 »sS»ao6 




7,73,310 

7,53.650 


6338,195 


15,58,206 

14,29**15 


96,82,960 


85,101 

85,854 


5.83,08a 


1,17.481 
0 ' 


948,070 
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A --ionltntu I 

RAILWAYS— (PART I) 

— concluded, 

TIVE FXPI NSES-co«r/«rfflrf 
Revenue Accounts.] 


M untcnanct 
and of 

Loromotivt- 
n^incs 

and Machine o 


Other Charges 


-continued 


loi \i 


E)( ducti }n!> 


Hnlf-jeiis ended 30th June 'ind 31st December 18S3 


Nlt Iotvl 


Rmuvvys 


H 

28,7^039 
^5 91*077 

1.00. 8 18 

1.00. 337 


0,323 
10 59O 


2,72,5*59 

2,62,102 


23,372 

Ib,2b7 


17,003 

13*245 


33,587 

11,649 


25,910 

45,028 

50,789 

56,478 


R 

13,2^783 

11,38,233 


47.U7 

5S,6bb 

266 

8,604 

8 896 

9,265 


1,80,830 

1,33,974 


18,339 

8,650 


3,364 

5,004 


10,527 

4,912 


R 

l,!9,io 198 
i,04,5S>''89 


4,63,966 

4,81,989 

79,578 

1,49,953 

1,16,313 

1,18,624 

2,350 

2,067 

23,856 

36,790 

41,154 

39,909 

13,864 

14,169 

3,424 


19,67,173 

18,07,563 


1,68,387 

1,46,110 


1,06,466 

93.283 

11,736 
20,8 |.S 

1,46,968 

1,02,741 


1,43,150 

1,19,610 

2,06,257 

2,08,905 


92,617 

68,834 

16,167 

12,592 

13.284 

11,758 

36,779 

43,451 


R 

2,17,117 

2.09,954 


7,310 

10,53b 


R 

1,13,00,927 

1,02,31413 


4,58,656 

4,71,451 

79,578 

1,49,953 

1.16,313 

1,18,624 


23856 

36,534 

41,154 

39.909 

13,864 

14,169 


1967,173 

18,07,563 


1,68,387 

1,46,116 


1,00, 1-66 
93,283 

11,736 

20,548 

1,46,968 

1,02,741 


1,43,150 

1,19,610 

3,06,257 

2,08,905 


93,617 

68,834 

16,167 

12,592 

13,284 

11.758 

36,770 

43.451 


isthilfj'l Brought forward BROvn 
3nd half } Gvuoi 

Narrow Gauge 

Jnd'hllfl 

2 iidhdlf I ‘southern Mahrattd . 24 

2nd half ] North-Western 25 

“dhalf • . . ,6 

1st half 


1st half ■> 

2 nd half 5 • 

2 ndhlllf }Dar]eeling-HimaUvan 

2ndhdf jRohiJl-hind.Kumaun 
rnd’h'lf }Thal4n.Duym,a.k . 

Indhdt I 

™d"t • ■ 

Shdf |No.ll.ern Bengal 

L'ndM } KJuniJ-Dharlla 


J^dMt iT-l’O'-t . ■ 

Mdhilf jDjcw . 

ind halt ] Cawitpoit^Achnota 
andWf }BamU>-P,hbhct, 
sildhaK ] Nigpur-Chhaltugarh 
andWf ] Burma . 


1st h ilf 
2nd half 

1st half 
and halt 


1st half ) 

2nd half {Jorhlt 


2nd half jBhivnagar-Gondal . . 42 

indh^f ] Highness the Gaekwar’s 45 


andWt }j“«>pare 


5,69.020 

5 , 66,285 


2.89,874 

2,48,850 


36,77458 

35,04,966 


7.310 

10,794 




66,03,873 


*9.93,140 


3.95.47.911 


5.05.175 


8,9346.660 




ToXAtl, Broao and Har. i 

ROW Gauo:i ROR XHRI 

ySAR. . : 
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APPENDIX 
STATISTICS OF INDIAN 

No. 

DETAIL OF CARRIAGE 

Halt*\cn.r3 ended 30th June and 31st December 1885 [ From Abstract C (rf 


No 

R«lwv\s 

1SS5. 

General 

Superintendence, 

Rcpairs and Rfnewals or Vchicles 

SND MsCHINLRV. 

Cleaning and Oiling. 

Coaching. 

Goods 





s 

s 

R 



Broad Gauge. 







I 

Cast Indian .... 

•1 

1st half 
2nd half 

72470 

70,42b 

1,19,957 

1,58,^79 

6,09,714 

5,16,491 

42,889 

31,466 

2 

Madras .... 

•1 

rst half 
2nd half 

20,024 

15*767 

1,40.879 

62,141 

93,150 

87,341 

27424 

27,924 

3 

Great Indian Peninsula . 


rst half 
2nd half 

55.03S 

56,709 

4,09,466 

4,31,469 

5 , 34.553 

4,32,696 

1,23,716* 

1,14,353 

4 

Bombaj, Baiodaand Central India 

•{ 

rst half 
2nd half 

20,074 

22,874 

79,225 

56,567 

2,26,995 

2,^9472 

25,956 

21,344 

3 

Sind, Punjab and Delhi 

■i 

ist half 
2nd half 

21,415 

21.754 

1,71,976 

1 , 54,934 

3,78,407 

3,21,320 

53,712 

46,531 

6 

Oudh and Rohillchand 

X 

1st half 
2nd half 

10,034 

9,501 

64,281 

55,427 

49,147 

50,168 

18,037 

16,767 

7 

Bengal Central 

•{ 

1st half 
2nd half 

ft ■ « 

ft • ft 

• 

•» 

» ft 

• * • 

8 

rarakc'ihwar . 

•i 

1st halt 
2nd halt 

I 


ft ft 

Worked by the 

9 

Punjab Northern 

•{ 

1st half 
and hdlt 

7,147 

7,507 

20,981 

15,007 

51,731 

45,868 

14414 

12,807 

10 

Indus Valley 


1st half 
2nd halt 

16,233 

19,142 

29 31 1 

46489 

65.591 

66.757 

18,799 

19,678 

1 1 

Eastern Bengal 

( 

•1 

1st half 
and halt 

16,481 

17,286 

58,756 

57,509 

64,561 

42,805 

17,544 

19,843 

12 

Sindia 

•{ 

lit half 
2iul halt 

1 

■ ft 

• t* 

W orked by the 


Dhond-Manmid 

•{ 

1st half 
2nd halt 

1 - 

• • • 

Worked 1 

by the Great Indian 

14 

WatdhaCoal 

f 

*1 

1st halt 
2nd half 

2,708 

3,061 

500 

63 

4,102 

7,088 

2,751 

2,294 


Patna-Gja .... 


1st half 
2nd half 

1st halt 
2nd half 

/ * * * 

« « t 


Worked by the 

16 

Dildainagar-Ghazipur 

•{ 

) 




17 

Amntsar-Pathankot . . 

■{ 

ibt half 
2nd half 

ft ft 

ft 

• «. 

*« • 

■ *< 

■ ft ft 

ft* ft 

18 

Bhopal-Itdrsi 


1st half 
2nd half 

) 




19 

KhAmgaon .... 


1st half 
2nd half 



Worked 

by the Great Indian 

20 

Amr^oti .... 


1st half 
2nd halt 

) 




n 

Hts Highness the Ni/am’s 


I St half 
2nd half 

3,126 

2,136 

10,822 

8,287 

8,697 

23.441 

3.170 

2,987 

23 

Ri^jpuraopatiAla • * 

■{ 

1st half 
2nd half 

} - 

«*» 


Worked by the Smd, 


tout Broad Oador osatied oyer 


ist half 

'Rndhlllf 

2,44*750 

11,56*154 

1046, 77 » 

20,86,648 

[ 

1843*447 

348 , 4 I» i 

3 » 15 ( 9 W 
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A -~cmttmud. 

RAIL\VAYS-(PART I) 

vni. 

AND WAGON EXPENSES. 
Rtvniuc Atiounts.J 


-continued. 


ended 3nth June and 31st December 18&5 


(Jtbei Cbaat.;tb. 


lOTAI. 


Deductions 


NrT Tot a. 


RaUWVIiS 


14,482 

8,104 

l,O7,yo0 

<)b,035 

25,204 

28,225 

36,156 

23>225 


East Indian Railway 


East Indian Railway 
Peninsula Railway 

17 

East Indian Railway 


Peninsula Railway 


8,55,011 

7.85 j 023 

2,9S.9S9 

2,01,277 

12,80,679 

11,31,262 

3.7745+ 

3.58482 

6,61,666 

5.67.764 

1,46,886 

1,35,888 


633 

94,906 

607 

81,856 

7.3” 

1,37,245 

4,899 

1,56,965 

3,519 

1,60,861 

6,055 

1,43.498 


10,078 

12,506 


26,003 

36,890 


22,860 

19,791 


8.923 

7.5o6 


28,374 

1+.951 


8,32,151 

7.65,232 

2,94,05 ^ 
2,01,277 

12,75,063 
”,24,71 1- 

3.774'4 
3.58, Vb2 

6,52.743 

5,60,228 

1,46,886 

1,35,888 

16,602 

13,217 


94,906 

81,856 

1,37,245 

1.56,965 

1,32.487 

1,28,547 


10,078 

12,506 


26,003 

36,890 


Bioad Gauge 

andVllf Indian Peninsula 

2 nd Vail } Baiod i and C ential 

andVlll 1 • 

^^Vi ] Oudh and Rohilkhand 
2nd halt J 


1st h,itf 

2 nd hall 


^ Bengal 


Central 


^ Taiakeshwar 
2nd halt y 


2nd half > 


I Punjab and Delhi Railway 


iJd'hiu • • • 

lid MI ■ 

and kdf } ■ 

2ndVilf } D>^‘J«^»"''ig*'^i*Ghil2ipur 

2ndVilf ]Amntsar.Pathdnkot 
2uaVuf }l 5 hopal.Ittfrsi 

indVllf • ♦ 

andVilf 

andVdf } HitThness the Ni^am^- 
rndVlL ]Ri]P«‘a-Pat.A!a . 


3,10,784 

4046,748 

“ ^. 78 i 03 S 

36,11,411 


67.678 

48,786 


4<?,87454 1st half 

36,03,168 and lialf 


Totai. Broap Caugs famed over, 
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APPENDICES TO THE ADMINISTRATION REPORT FOR 1885-86, 


Half-years ended 30th June and 31st December 1885. 


Railways. 


Brought forward Broad Gauge . ^ 2nd^half 


Narrom Gaui^e. 

23 South Indian 

24 Southern Mahratta 

25 Bengal and North-Western 

26 Deoghur 

27 Assam .... 

28 Darjeeling-Himalayan 

29 Rohilkhand-Kutnaun 

30 Thatdn-Duyinzaik . 

31 Rajputana-Malwa . 

32 NaMli .... 

33 Northern Bengal 

34 Kaunia-Dharlla 

35 Tirhoot 

36 Dacca .... 

37 Cawnpore-Achnera 

38 Bareilly-Pilibhect 

39 Nigpur-Chhattfsgarh 

40 Burma . 

41 Jorhdt .... 

42 Bhdvnagar-Gondal 

43 His Highness the Gaekwar’s 

■44; Jodhpore , ... » . , 

' . 

^./'Mysore ■. 


C ist half 
' (, 2ndhalf 


2nd half 

( 1st half 
' c, 2nd half 


<■ 1st half 
*l 2nd half 

f 1st half 
‘ i 2nd half 

J 1st half 
* 1 2nd half 


f ist half 


General 

Superintendence. 


R 

2.44i75o 

2,46,163 


1st half 
2nd half 

1st half 
2nd half 

1st half 
2nd half 

ist half 
2nd half 

1st half 
2nd half 

ist half 
2nd half 

ist half 
2nd half 

1st half 
2nd half 

ist half 
2nd half 

1st half 
2ad half 

1st half 
2nd half 

ist half 
2nd half 

ist half 
and half 

ist half 
and half 

1st half 
2nd half 

1st half 
2nd half 

ist half 
2 nd half 


add half 

I ' . ' I ' 


12,766 

11,574 

588 

3.482 


2.751 

1,850 

1,126 

1.505 


30.932 

37.848 


6.531 

7:388 


4,119 

4.436 

370 

2,944 

2,846 

4,866 


S.028 

4,869 

4.837 

S.767 


3.075 

3.118 


.3*813 

3*907 


'.'i ii'"’ 'i' » .,,1' 'S'''";' y''( V;;“ ''"‘vV'.'': ■' 


APPENDIX 
STATISTICS OF INDIAN 

No. VIII 

DETAIL OF CARRIAGE AND 
[From Abstract C of 


Cleaning and Oiling. 


Repairs and Renewals op Vehicles 

AND Machinery. 

Coaching* 

Goods* 

R 

R 

11,56.154 

20,86,648 

1046,772 

18,23447 

44.524 


59,110 

88,753 

2,924 

1,562 

4,564 

3.145 

1,867 

1.397 

2,487 

3,217 

... 

8 

22 

648 

1,033 

3.735 

6,776 

3,239 

7,020 

151 

237 

232 

240 

(fl) 520 

» « 1 

• • * 

1,02,599 

85.952 

1,02,725 

80,246 

357 

626 

316 

113 

8.057 

5.513 

■ 6,053 

7,762 

1.375 

392 

404 

273 

7.690 

13.684 

6.659 

6,«7I 

f • • 

9 

56 

87 

6,263 

4.359 

4,721 

2.994 

59 

97 

94 

100 

9,386 

16,421 

6.839 

12,846 

10,327 

15.815 

13.902 

18,538 

»«• 

98 


24 

2,519 

3485 

3,374 

3*220 

198 

1*190 

691 

1.523 

29 

S , 

97 

20 

1*852 

883 

V94 

. • ^ • 1*039, , 


■■ ' ' ’ ■ . ' ■•L 

■-8*324^' 


';vSf49jp64'\'.;" 

! ' '1 "/.'■* r '' ‘ 1*1 ’ 

■ r - ^ ■ r' ■ -'iV “■ -'n 1 










R 

3.48,412 

3.15.994 


9.913 

10,087 


54.564 

53.377 


9.363 

8.536 




''I 1' 



APPENDIX A 


XXlX 


A — continued. 

RAILWAYS —(PART \) -^continued. 
— concluded. 

WAGON EXPENSES— 


Revenue Accounts.] Half-years ended 30th J unc and 31st December 1883, 


Other Charges. 

Total. 

Deductions, 

Net Total, 

18S5* 

Railways. 

No. 

it 

2,10,784 

Ii79*035 

R 

4046,748 

36,11,411 

R 

67,678 

48,786 

R 

40,27,434 

36,03,168 

1st half 
2nd hal 

1 Brought forward Broad Gauge. 


1541 7 
9.993 

1.56,463 

1,79.517 

223 

1,190 

1,56,240 

1,78,327 

1st half 
2nd hal 

Narrow Gauge, 

J South Indian . . . , 

23 

23 

448 

8,287 

15,915 

* • « 

• •• 

8,287 

15,915 

ist half 
2nd hal 

; 1 Sou them Mahratta 

24 

3 

38 

9.388 

13.347 

• « « 

• « » 

9,383 

13,347 

1st half 
2nd hal 

J Bengal and North-Western 

25 

« « * 

* 

220 

205 

• • 1 

• • t 

220 

205 

1st half 
2nd hall 

1 Deoghur 

26 

» « ■ 

* ■« 

3.159 

6,768 

« • ■ 

91 

3,159 

6,677 

1st half 
2nd hall 

1 Assam 

27 

34 

• < « 

13,521 

13,337 

»4 ■ 

13,521 

13,337 

1st half 
2nd hall 

1 Darjeeling-Himalayan 

28 

• • • 

1,526 

1,749 


1,526 

1,749 

1st half 
2nd hall 

|Rohilkhand Kumaun 

29 

f » > 

» » • 

1,096 

«»■ 

« « ■ 

1,096 

* «■ 

1st half 
2nd half 

jThaton-Dnyinzaik . . . . 

30 

21,081 

-3435 

2,95,128 

2,71,061 

t h* 

2,95,128 

2,71,061 

1st half 
2nd half 

1 Rajpuiana-Malwa . . . . 

31 

4 « « 

« t « 

1,585 

1,055 

^ * 

• * * 

1.58s 

1.055 

1st half 
2nd half 

} Nalhiti 

32 

1434 

366 

27,572 

28,202 

t 1 * 

■ l« 

37.572 

28,202 

1st half 
2nd half 

1 Northern Bengal . , . , 

33 

9 

93 

2,840 

1,67s 

«•* 

* • * 

2,840 

1,675 

1st half 
2nd half 

]Kaunia-Dharlla . . , . 

34 

—8,234 

773 

24,679 

23,692 

• I* 

*•» 

24,679 

23,692 

1st half 
2nd half 

jTirhoot 

35 

3 

721 

4,368 

» «• 

* •« 

721 

4.368 

I St half 
2nd half 

1 Dacca 

36 

5.665 

2,921 

24,677 

19.649 

• •• 

* * ■ 

24,677 

19,649 

1st half 
2nd half 

jCawnpore-Achnera . . . 

37 

• « 4 

624 

721 

• * * 

624 

721 

1st half 
2nd half 

1 Bareilly-Pilibheet • . , . 

38 

2,295 

606 

37,226 

2^284 

■ M 

*«• 

37,226 , 
29,284 

1st half 
2nd half 

j Nagpur-Chhattfsgarh 

39 

1,337 

1437 

41,679 

47,880 

• V* 

• »« 

41.679 

47,880 

1st half 
and half 

1 Burma 

40 


289 

469 

*•« 

*»* 

2S9 

469 

1st half 
2nd half 

|Jorhdt 

41 

120 

4,835 

11498 

16,781 

*** 

«l* 

11498 

16,781 

1st half 
2nd half 

|Bhdvnagar-GondaI 

42 


2,149 

2,949 

»*« 

»«* 

2,149 

2,949 

1st half ; 
2nd half j 

^ His Highness the G;aekwar*s , . 

. 43 

• K« ' 

1 '' It* 

269 

437 

« » • 

269 i 
437 

ist half 
2nd half 

Jjodhpore . 

44 

. ' '' ' *** 

7,838 

7,8 h 

«■* 

7,838 

7,8 u : 

1st half ' 
2nd half . 

[Mysore • . . , . 

• 45, ■ ■' 

''-38,884' • 

■» ’ > ’Vu " - ^ •'■A 

' ■■ 

6,86,87a, 

223 

6,72,311 : 

■ "6,83,591, „ . ! 

Lsthair 1 
tnd half , J 

[Tdm Narrow Gauge. 

‘ / i . 

fj * '1’ ^ ^ 

n , ’ ;.4 \ 1' ' 1. , "i 

BSii-' 

' * , ■ ' '1 . ! ' ' '' r ' 

' f , . 1 ,1 

. , .f ’ ' 1 'v \ 

■ r . i. ' "> VI '' ^ 


),* ■ 1 , ,V/) ' 

. ^ v' V./ H^V' 


" ' « . i- ' ' ' J ' ' 4 ' 

TpTAt*: Broad a»6 Narrow Gaugs 
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APPENDICES TO THE ADMINISTRATION REPORT FOR 1885-86. 


nalf»5ents ended 30th June and 31st December 1883 



APPENDIX 
STATISTICS OF INDIAN 

No. 

DETAIL OF 
[From Abstract D of 


Fuel, Liifhting 

Station Staff Tram Staff and General Clothing. 

Stoics 


Printing, 

Stationery, delivery and 

anJ Leketa. 


Broad Gaugo 


I Cast Indian 


1st half 
2nd half 

1st half 
2nd half 


^ Mod™ 

3 Great Indian Peninsula ^ andVa^f 

4 Bombay, Batoda and f ist half 

Ctntial India ^ 2nd half 

5 Sind, Punjab and Delhi . ^ 

C Oudh and Rohilkhand . | 


[St half 
2 nd half 


1,98,917 

1,99.513 

5 '1,863 

56,<>4-I 

1,2^422 

i, 23 ,H 4 

49,817 

47,555 

70,908 

76,494 

37.<395 

37,34-3 


7 Benj^al Central 


8 Hrakeshwai 


9 Punjab Northern 


10 Indus Valley 


II Eastern Bengal 


12 Sindia 


13 Dliond-Manmad 


14 Wardha Coal 


15 Piina-Gya . 


C 1st half 
(. 2nd half 

f 1 st half ■) 
[and half 1 

<■ tst lulf 
'1 and hilt 

C 1 st halt 
^ 2 nd hall 


C 1 st half 
t 2 nd half 

( 1 st h ilf T 
■[ and halt J 

f Tst half ■> 
t 2 nd halt 1 

f Ist half 
^ 2 nd halt 

( 1 st half \ 
i and half J 


16 Dildarnagar-Ghdaipur 2nd^haif ] 

17 Amiiisat-Pathankot 2?d*haif ] 

A Bhop.l.Itirs, . 


1st half 
2nd half 


20 Amrdoti 


35,298 

37,34-2 
SI 986 

57.432 

42,179 

38,829 


19 Khimgaon . .{ 

20 Amrdoti . . . | 2nd*hilf ) 

71 His Highness the Nizam*s II and^half 
« HiipOT.Pat! 4 la . . J } 


11,664 


8,24,018 

8,14,010 

1,78,306 

1.78,184 

5,46,175 

5,02,723 

2,16,369 

2,04,858 

2,51,733 

2,60,405 

1,33,417 

1,31,630 


8 o,oii 

79,077 

1,32,264 

1,40,127 

2,11.979 

2,26,739 


5.023 

5,557 


19,612 

19,649 


2,85,310 

2,76,48s 

41,141 

41,261 

3.71,572 

3,02,121 

37.518 

34,485 

95.646 

93.309 

32,831 

34,059 


33,879 

28,094 

52,014 

55,109 

38.941 

38,896 


89,433 

70,132 

46,043 

55,464 

1,41,509 

1,04,433 

35.416 

43,749 

65,754 

51,743 

21425 

18,586 


20,447 

14,923 

33.475 

27,201 

36,639 

28,457 


16,164 

13.819 


5,836 

2b,22S 

6,851 

5,894 


3,791 

4,390 


2,500 

3,505 

3,290 

3,464 

2,052 

6,107 


56,717 

80,372 

25,302 

25,879 

59,051 

52,322 

21,721 

21,04s 

43.378 

40,358 

14,445 

15,080 


Woiked b\ the 


4,828 

6,123 


15.778 

12,04s 


Worked by the 


Woiked b\ the Great Indian 


Worked bv the 


Woiked by the Smd, Punjab' 


Worked by the Great Indian 


2,253 

3.421 


Woiked by the Smd, 


TofjJ ^ 74.164 23,98.93* 9,97,865 4,98,630 

edowr. i twdhdffl ^85^47 stg,63i08o 9,13,748 4,21.657 


4,98.630 51,248 2,47.322 


75,542 2.68,593 


14,419 

10,31? 






APPENDIX A. 


A — contxnutd 

RAILWAYS— (PART I) 

IX, 

TRAFFIC EXPENSES, 

Rcvinuc Accuunts ] 


Fajincnts to 

Miscf»lKntous other lints fot Other 

Lvpcnstb expense s at joint Charffts 
stations. 


'Continued, 


D( du< tions 


IIilf-\f-irs ended -joth June and 3i,t December i88 


Ni I Tot« 


R\il\\a\s. 


20487 

20,742 


22,030 

23,079 


9.«97 

13.557 


39.817 

33.9bg 


Tist Indian Railway 


20,778 

16,941 


Fast Indian Railway 


Peninsula Railway 


East Indian Railway 


f 

and Delhi Railway 


Peninsula Railway 


Punjab and Delhi Railway 


19.057 

19,196 


10,961 

7,009 


14367 

15.^61 


14.01.802 

14.77.803 

3.60, '131 
3.7^.809 

I2 ,o(),8o8 
1 1,64,890 

3.72,679 

3.61,335 

5 57 , 881 . 
5.53.168 

2,53.896 

2,48,251 

42,616 

(") 35330 


2 14,263 
2,02,075 

2,87,087 

2,99471 

3,59,381 

3.63,431 


1 1,920 
12,142 


48, (ji i 

53,020 


40,530 

37,371 


22 132 
20,821 


41,637 

35,771 


... { 


1453263 

14,40.252 

3,56,700 

3,71.446 

12,00,65s 

11,64,890 

3 7", 670 

3,61,335 

5,35,752 

5,32,547 

2,53,S()6 

24\25I 

42,616 

(«) 35.330 


2,14 3(>5 
'>,02,075 

-1,87,987 

2.99,471 

3,17,744 

3,27,663 

13.150 

1 1,880 


I Broad Gauge. 

... I 

I 

isr liilt I 

2nd h ilfl ) ... 2 

2nd*half } Peninsula . 3 

1st h ilf 1 Boinbaj, Daroda and Cen- 4 
2nd h tlf ) tral I ndia 


ist half 
2nd hall 


• { 


tl 920 
12,142 

if),iS8 

16,832 


i8,i8S 

16,591 


anVhali and Delhi 

2nd^haH |®o6hand Rohilkhand 

2nd¥ilf ] Bengal Ccntial 

1st half It,, , , 

2nd half ] ^ar‘i*>eshwar 

1st half 7 13 • i* M A, 

2nd half Northein . 

ist half 7. , „ 

2nd half Valle> . . 

1st half 7c. n 

2nd half ] Bengal 

1st h ilf 7 p 1 
2nd half j Sindia 

in^hlu } ^^hond-Manindd . 
inX ]WaidhaCoal 

and^ltllf ] P‘«na-C.ya 

1st half 7rviJ> . 

2nd hall I ^“oornagar-Ghazipur . 

and^hllt }Amritsar.pathdnkot 


J^dhlli }BhopaWtdrs, . .^g 

!ml Edf }Khdmgaon . . . jq 

IndElf . . 20 

2nd*^ult }^^>'’H‘ghness the Nizam’s 21 
]S?h.df ] . . 22 


1st h<ilf 
2n<! hal: 


48,911 

53.020 


464864 

4O1384 


i»iS>S 76 

1,08,369 


58,728 S3i03»678 1,05,289 

60,686 SI,4»,9»8 94,526 


52,60499 1st half 1 

f rOTAI, Br 04 ]} OaVOB 

51^6,368 2nd half J carried over. 


lieladw % being th» difference between the ameunt ehewa in TeWe No. VIII and t|»t gwea w Abttract 0 of the Rovenne Acnonnt. 
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APPENDICES TO THE ADMINISTRATION REPORT FOR 1885-86, 




Half-years ended 30th June and 31st December 1885. 


STATISTICS OF INDIAN 

No. 

detail of 

[ From Abstract D of 


Railways. 


General Fuel, Lighting Printing, 

1S85. Superintend' Station Staff. Train Staff. and General Clothing Stationery, 
ence. Stores. and Tickets. 


Charges for 
delivery and 
collection 
of goods. 


Brought forward BRO.ADf isthaJf 6,74,104 

Gauge. (. and half 6,85,747 


Gauge. 

Narrow Gauge. 

23 South Indian 

24 Southern Mahratta 


1st half 
2nd half 

1st half 
2nd half 


25 Bengal and North-West- ( ist half 
ern. i 2nd half 


26 Deoghur 


27 Assam 


1st half 
and half 


f ist half 
' I 2nd half 


28 Darjeeling-Himalayan gnd^half 

29 Rohilkhand-Kumaun . | ^nd^half 


c ist half 
2nd half 


1st half 
2nd half 


30 Thaton-Duyinzaik 


31 Rajputeina-Malwa 


32 Nalhati 


33 Northern Bengal 


34 Kaunia>Dharlla 


35 Tirhoot 


36 Dacca 


37 Cawnpore-Achnera 


38 Bareilly-Pilibheet . 


C 1st half 

■ ^ and half 

f 1st half 
* ^ and half 

( 1st half 
2nd half 

( 1st half 
’ 2nd half 

f 1st half 

■ I 2nd half 

f ist half 
*(. 2nd half 

( 1st half 

■ t 2nd half 

f 1st half 
' I 2nd half 


39 Nigpur-Chhattisgarh , 


40 Burma 


41 Jorhdt 


42 Bhivnagar-Gondal 


1st half 
2nd half 


( ist half 
' ( and half 

f 1st half 
' t and half 


,43 His Highness the Gaek-f ist half 
/war’s. I and half 

JodhporQ . , ,[ 

\ - ■ t 2nd half 


28,460 

32,076 

*5.855 

18,867 


s 

25,98,922 

25,63,880 


1,02,787 

1,01,916 

*4,747 

23452 

19,892 

25455 


3433 

3485 

4,229 

4,446 


1,04,317 

98,670 


*3,975 

*7,459 


15.340 

15,018 


17,465 

17,453 


11,148 

10,442 

*6,575 

15,688 


11,408 

11,964 


* 4 ** 

1,589 

: iaSo ' 

-.' 3 / 174 ’. 


11,363 

10,718 


3,27,703 

3,00,030 


52,573 

54,728 


41,722 

44,922 

2,842 

*4,452 

30,936 

27,515 


23,863 

20,045 

93,2*7 

86,659 


29,412 

21,345 

4487 

3*983 

2,038 

2,169 


R 

9>97>^^5 

943,748 


21,374 

21,458 

4,682 

7,529 

6,595 

8,002 


2,023 

2,080 


99,5*0 

90,927 


9.900 

9,216 


12,293 

12,791 


7,336 

6,040 

18,009 

*8,573 


4,564 

3*7*7 


R 

4,98,630 

4*21,657 


*5,873 

*7,422 


72,975 

56,505 


9,371 

10,864 


7,948 

9,324 


. 8*953 


11,468 

9*989 


7,736 

5,009 


,, 3^: 

M 94 

1,163 


R 

5 *,248 

75,542 


3.1*4 

2,587 


—14 

2,396 


21,481 

18,260 


2,069 

1,690 


R 

2,47,322 

2,62,593 

*8,283 

19472 

4,845 

*0,95* 

6,748 

12,281 


20,272 

34,764 


2,725 

2,497 


2,268 

2,840 


8,591 

8,520 


*4,79* 

7,743 

— 220 


5,9*1 

5,207 


R 

*4419 

*0,3*3 


6,389 

*8,743 


292 

, 271 ■' 


.1:! , - *' ^ .4 '*b ./ ' ■" ' a:. .V' ^ ^ i j 






; 7»96*347;v 3i0%444' ■ 

1 BM . y- M M i w . I ^J W ^ t mm m 
r'V 1*’ ,’i 'in 11 ‘'i*'!' "''.j’-.*'" .'*■'<'1 G, 


■,,:i^p,666',,: '33i366"-': 

1444^ ' 30 ^ 949 ,“: 


97,027 i 

isi'& 9 S 4 r, 
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APPENDIX A. 


xxxiii 


A — continued. 

RAILWAYS— (PART \) -^continued, 
IX — concluded. 


TRAFFIC EXPENSES 


Revenue Accounts.] 


Half-years ended 30th June and 31st December 18S5. 


Miscellaneous 

expenses. 

Payments to 
other lines for 
expenses at join 
Stations. 

Other 

Charges. 


Deductions. 

Net Total, 

1885. 

Railways. 

No. 

R 

46,864 

40,384 

R 

1,15,576 

1,08,369 

R 

58,728 

60,686 

R 

53,03,678 

51,42,928 

R 

1,05,289 

94,526 

R 

52,60499 

51,06,368 

1st half 
2nd hal 

"> Brought forward Broad 
i Gauge. 


1.874 

i.9«5 

7,800 
» ■ • 

« • • 

9.514 

1.99.574 

3.06,39s 

4? 

Ii99,.325 

2.05,703 

1st half 
2nd ha! 

Narrow Gauge > 

1 South Indian 

23 

524 

1.548 

2,165 

1.985 

119 

484 

46,369 

73,876 


46,369 

73.876 

1st half 
2nd hal 

f 1 Southern Mahratta 

24 

978 

953 

■ « • 

• « ■ 

595 

49 

52,638 

82,673 

*«« 

52,638 

82.67^ 

1st half 
2nd hal 

] Bengal and North-Wesierr 

25 

■ i* 

■ « * 

* ■ ■ 

• •• 

1 «i 

2,106 

2,150 

1 « 

t i 

2,106 

2,150 

1st half 
2nd hal 

JOeoghur 

26 

1,400 

315 

t •• 

■ «« 

• «« 

17,676 

14.497 

454 

265 

17,222 

14,232 

1st half 
2nd hali 

]Assam . . . . 

27 

■ 95 

154 

• • ■ 

(<1)1.744 

(<1)678 

22,413 

20,085 

« « « 

« «4 

22413 

20,085 

1st half 
2nd hal 

j Darjeeling-Himalayan . 

28 

286 

284 

938 

994 

58 

loS 

21,432 

25,126 

4 i • 

4 « * 

21433 

25.126 

tst half 
2nd hal: 

1 Rohilkhand-Kumaun , 

29 

• « • 

» • « 

*« ■ 

• • a 

5,737 

aaa 

• » « 

*aa 

5,737 

1*1 

1st half 
2nd hali 

j'rhaton-Duyinzaik . 

30 

5.013 

4.370 

9,655 

9.257 

4,562 

2.497 

6,65,488 

6,15,280 

a a * 

a * * 

6,65488 

6,15,280 

I St half 
2nd hall 

] Rajputana-Malwa 

31 

11 

2 

797 

82 1 

24 

55 

3,773 

4.224 

aaa 

a « a 

3,773 

4,224 

1st half 
2nd hali 

jNalhdti 

32 

845 

1,092 

• • ■ 

»»• 

287 

222 

90,420 

96,921 

a»a 

* a a 

90,420 

96,921 

1st half 
2nd hall 

] Northern Bengal . 

33 

184 

116 

ta« 

2 

2 

4.575 

5,091 

aaa 

*• a 

4.575 

S.091 

1st half 
2nd half 

j Kaunia-Dharlla 

34 

472 

569 

• .t 

■ 1 1 

60 

84 

80,660 

86,158 

f a a 

»34 

80,660 

86,024 

1st half 
2nd half 

1 Tirhoot 

35 

40 

261 


• aa 

24 

6,342 

24,510 

i « « 

6,342 

24,510 

1st half 
and half 

] Dacca 

36 

491 

648 

3.250 

4.856 

203 

213 

77.736 

75,579 

32 

31 

77.704 

75,548 

1st half 
2nd half 

1 Cawnpore-Achnera 

37 

117 

1 19 

249 

406 

25 

45 

7.704 

7,173 

» 1 1 

• • » 

7.704 
7.173 j 

ist half 
2nd half 

|Barcilly-Pilibhcet . , 

38 

701 

149 

12,429 

9,086 

143 

105 

63489 

53.523 

**• 

63489 

53,523 

1st half 
2nd half 

1 Nagpur-Chhattfsgarh 

39 

4.296 

2,622 

• f « 

139 

7 

1,60,564 

1,42.971 

aaa 

1,60,564 

1.42,971 

1st half 
2nd half 

1 Burma 

40 

s 

10 

• •• 

• # 

a aa 

• t« 

5.165 

7,002 

a a « 

«a» 

5,165 

7,002 

1st half 
2nd half 

Jjorhat .... 


1,365 

1.193 

2,850 

2,147 

2.938 

2,261 

66,751 

53,798 

«** 

a « a 

66,751 

53)798 

1st half ' 
2nd half , 

^ Bhdvnagar-Gondal 

42 

• in 

2,019 

1,176 

• a< 

8,719 

7.320 

»*a 

a f a 

8,719 

7.320 

1st half ' 

2nd half < 
» 

) His Highness the Gaek- 
I war’s. 

43 

. ' , I** 

'■ ■■• , * ■■ 

««• 

*♦* 


4.954 

5.010 

M« 

*f a 

4,954 

5.010 

1st half 
2nd half 

|jodhpore 

44 

367 

■ . ' ' 

3.300 . 
1,000 

47 

36 

18,236 

17434 

»«*. 

4ai 

18,236 

17,424 

ist half 1 
and half J 

1 Mysore 

45 

'V 

; ■ 44.652 ' 
■.••,31.738, 

10^946 

' •'3i<^384' 1 

mH 


16,31,088 
16,25,664 . . 

ist half 1 
and half j 

> Totai. Narrow Gauor. 
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X\X1\ 


APPENDICES TO THE ADM I NISI RATI ON REPORT FOR 1885-86 


endod -^nth June and 31st December 18S3 


APPENDIX 
STATISTICS OF INDIAN 

No. 

DETAIL OF 
[From Abstract E of 


No 


R\iiwa\s 


Bioid Czufft 

1 1 1st Indian . ^ 

I 

z Madras 

3 1 Great Indian Peninsula 

4. B( nibaj , Baroda and f 
Central India. i 

5 ^ Smd, Punjab and Delhi | 

6 Oudh and Pohilkhand . ^ 

7 Bengal Ctntr il ^ 

S I laiakeshwat . ^ 

Punjab Noithcin 
InduM Valley 
1 istein Bent, il 
Sindia 

Dhond-M inm id 

14 War diu Coal 

15 Paina-Gja 


10 


II 


10 

17 

IS 

*9 

20 

21 

U 


{ 

■{ 

I 

•(I 

•( 

D ildarnagai -Ghdzip ur . ^ 
Amntbar-Pathankot 


Bhopaklldrsi 

K-hirngaon 

AmrdotJ 


• *{ 

■ •{ 
• 


1SS5 


His Highness the Nizam’s 
Rijpura-Patiala . . 


Totai, Broa» GauopC 

oarned over, i 


1st half 
and hall! 

1 st half 
2 nd half I 

I St half 

and half] 

1 st half 
and half] 

1 st half 
and half] 

1 st half 
2 nd half 

1 st half 
and hall 

1 st h ilf 
and hall' 

isl half 
and hall 

ist hilf 
and halt 

isl half 
and half 

1 st half 
and h ilfl 

1 st half 
■’nd h ill 

rst half 
and halfl 

isl h ilf 
and halt 

1st half 
and halfl 

ist half 
and hall 

1st half 
and halfl 

1st half 
and haul 

ist half 
and haul 

1st half 
and halfl 

1st half 
and halfl 


ist half 
and halfl 


uTiiiyTi<'*Tffwa 


Home 

Pxp nditurc 
01 Genu'll 
AdnimistiatK n 


8 u 2 I 7 

72,550 

3<'k944 

36,092 

49>703 

' 50.955 

76,882 

(^)7.944 

43.714 

60,160 

28,721 

27 . 14 s 

23,449 

21,573 


4,718 

310 


1 


( • 
♦ ** 


« 4 S 

24,132 


3.48.303 

3.0Q.S5I 


Agent’s Office 


if 


(<1)1,13,621 

(’Ol.3S.852 

21,614 

31,146 

38,624 

39.641 

35,760 

20,465 

28,067 

35.684 

22,527 

22,505 

4.897 

S.837 


15.253 
15 -hi 

18,991 

17540 

26 S83 

25,760 


12 356 

12454 


2,280 


S .127 

2,794 


3,48,900 

3,54,959 


Audit, 

Accounts, and 
Pay OihLC 


1,96 556 
1,95.858 

67,880 

68,750 

1,41,466 

1 , 43.507 

66,399 

67,903 

92,645 

92,690 

47.342 

48,613 

7,828 

3.300 


38 017 
38,682 

56 546 
59,322 

42,204 

43.065 


6.555 

5.274 


1 . 63 s 

815 


11,690 

9 , 69 ^ 




7,75,943 

7,78,294 


Stores 

Department 


i? 


82,463 

78,241 

11,100 

11.475 

42,341 

43.509 

38,168 

38,076 

33.115 

33,505 

5.975 

6,055 

795 

500 


98S4 

8,620 

17,268 

15.5 W 

5.405 

7.193 


1,268 

2,812 


«•* 


2,830 

489 




2,50 612 

246,019 


Mcdicil 

Depaitment 


if 


54.743 

65,087 

15,482 

16 , 26 $ 

29,366 

30.527 

12,656 

15,530 

13 . 67 s 

13,792 

i 2 ,goi 

12.845 

895 

681 


8,136 

7.798 

14.371 

15.017 

7,460 

6,285 


Rents and 
Miscellaneous 


i? 


65.894 

82,967 

9.603 

9.074 

40,687 

40,064 

16,397 

16,887 

25,510 

28,602 

11,682 

13.302 

3,290 

2,293 


Police 


M 


60,544 

59.422 

18,419 

17.493 

58,600 

65 . 95 s 

30,738 

27.093 

30,114 

33.821 

15,290 

14.412 


Woiked by the 


8.845 

8,640 

15 701 

i4,obS 

24,006 

19.183 


2,604 

3 . 23 s 

9,727 

8,078 


Worked by the 


Worked by the Great Indian 


1.387 

1,606 


• AS 


2 . 05 s 

2,322 


• 4 * 


2 , 76 s 

2,487 


86 

324 


Worked by the 


Worked b) the 


22 


• «» 


Worked by the Great 


Worked by the Great 

17 

by the Smdj 


3 . 64<5 

544 


Woiked 


Govtunwnent Cqatralbnff EstaWislwneftt, 
li) hAR gi?W!R on acoouat of perhoa of tiMwtw 


1.73.127 

1,87,758 


3,28,138 

3,38,128 


2 96,139 

2.20433 


account of pbrhoa of tuwapendod bid»Qc» of Homo Ektabliahmont allovnmeo In noinsarptus baU-yms. 


i 

4 


4 






1 












APPExVDiX 


xxw 


RAILWAYS— (PART I) 

X. 

GFNLR^L CHARGES 
RtvPmiiJ Accounts] 


‘Continued. 


IIilMoars ondod 30th juntandsist Drcember ifeS*? 


Nt 


Advertising 

ritctnr 

ItU laph. 

Oth< r 
Char^^s 

Totvl 

Deductions 

Nil lOT^I. 

ISSS 

Raiiwus. 


s 

H 

R 

R 

R 


DrMd Game 

r,92i 

1481 

2,13,906 

i*^ 7 ,m 

11,701 

10,559 

8 84,566 
9.09.591 

61955 

48447 

8 22,611 

8.6 1, 1 4 

1st h lit 
2nd hilt 

|EatIndiin 

244 

2,121 

43.360 

43 on 

12451 

13.754 

2,39,270 

3 , 39 , 1^4 

4 161 
3.576 

2 ,t 3 ,I »0 
2,35 608 

ist h ilf 
2nd hilt 

j M idt as 

? 4 i 6 

3»O02 

l.lS.Sos 

i. 57.655 

13.991 

17 .U 7 

S.76.799 

5.92,252 

* 

5.76,799 

5.92,252 

1st half 
2nd half 

1 Great Indian Peni nsula 

261 

i,7iio 

44.633 

48,001 

15.347 

6,705 

3.37.261 

2,50,984 


3.37.-61 

.., 5 o,(j 84 

1st half 
?nd half 

■) Bombay, Baroda and Cen- 
) tral India 

S >038 

3.371 

81,223 

80,087 

9.096 

15939 

3.63 007 
3.97.651 

14.775 

16,196 

3 . 4 '! 322 

3.81455 

1st h ilf 
2nd halt 

1 Sind, Punjab and Delhi 

646 

55 <J 

47.032 

48,604 

10,606 

10,091 

2,02,722 

2.04,127 


2,02 722 
2,04,1-7 

Tst half 
2n(I ti ilf 

1 Oudh and Rohilkhand 

179 

W 

7,667 

0,284 

16,519 

12,305 

67.519 

53.103 

e 

k 

67,519 

53.103 

1st half 
2nd half 

1 Bengal Central 

East Indian Rai 

K\ ay 

«•« 

e •« 

... [ 

5120 

4,445 

1st half 
2nd h ill 

1 Hriktshwar 

1^0 

31U 

34.734 

31.163 

1.305 

97O 

1,19,258 

1. 14. 705 

» «• 

1,19,25s 
1.14 705 

1st half 
2nd h lit 

j Punj xb Northern . 

311 

34 ti 

43.377 

44.339 

966 

126 

1,82,086 

1.74417 

% 

■ ■ 

1,83 086 

1 . 74,47 

1st h ilf 
2nd h ilf 

1 Indus Valley 

374 

-’.lb; 

40208 

37.554 

1.396 

126 

1,48,246 

141,753 

16 514 
12,615 

1,31,732 
1,29 ijS 

1st Inlf 
and h df 

)F astern Bengal 

Last Indi in Ra 

ilw ay 

• *« 

j 

*“ ( 

7,542 

7,191 

1st h ilf 
2nd h lit 

1 Sindia 

Peninsula Railv 

1 

ny 

... { 

3116 
3.116 1 

» k 

C I3 116 
(c), no 

I St half 
2nd h ilf 

1 Dhond-M inmad 

—34 

I2b 

2454 

2.193 

24 

1 

26 861 
27 . 2/9 

1 

»«« 

26 86r 

27.-79 

1st h ilf 
2nd halt 

1 W irdha Coal 

East Indian Rn 

ilway 


«•» 

** ^ 

9,285 

10,193 

974 

7 Vb 

1st half 
2nd h ilf 

1st half 
and half 

1 Patn i-Ci} i 
|DiIdiinigai Gharipur 

Sind, Punjab at 
• • 

id Delhi Railu a; 

f 

f 

fee 

* tt 

1.635 

«• 

1 1,700 
(<fU 5,042 

ist halt 
2nd hall 

1 Amrits ir-Path inkot 

tee 

«fl 

2.576 

♦ 4 

• 

« 

(1)5.693 

( 03 . 59 li 

* 

( 05,695 

(03.598 

1 t hilf 
'’nd hall 

^ lihopal-Itar,! 

Indian Peainsul 

a Railway 

{ 

( 01-3 

*k • 

•■(043 { 

1st hill 
2nd hall 

1 Kh inigaon 

Indian Penmsu' 

1 

a RaiUeay 

{ 

(043 

« 

e « 

’ii)i 3 

1st h lit 
2nd hall 

j Ainiaoti . 

HI 

64 

7.2 IS 

7.034 

6 

33.336 

47.081 

«« 

33.336 

47.081 

ist hall 
2nd h ilf 

jllis Highness the Ni/am*s 

Punjab and Dp 

Me 

■Ihi Railway 

785 

« 

*785 : 

<k « 

*e 

3.075 

(t) 3.574 

1st hilt 
and h Uf 

1 Rijpura«Patiata 

1 S 4 S 7 

16,076 

7.14.304 

93403 

88,0*5 

31 89,830 

31.61,347 

97.405 

80,834 

31.30.127 

31.19.289 

1st h ilf 

i 

2nd halt 

[ loTSL B»oAn Gatjop 
) e in lul over 


3 

4 
■? 
6 

7 

3 


lu 

u 

12 

n 

14 

15 

i(i 

17 

iS 

IQ 

20 

21 

22 




rijt !> . 


nclttdes ^131407) fcaing liha expandjtura incun ed by the Smtf, Punjab and Delhi Rdilu-ay for workinj. the line. H »s iQcIuded la the detailed expenditure 
, ^ ^ of the fomer but oxtluded from the tuUl. . 

•dud Pittei «%1% 4^ dtlto ditto ditto ditto 

IQ A 



XXXVl 


APPENDICES TO THE ADMINISTRATION REPORT FOR 1885-86, 


appendix 

STATISTICS OF INDIAN 

No. 

DETAIL OF 

Half-}eJir'5 ended 30th luno and 31st December [ From Abstract E of 


No, 



Home 

r \pLnchture 
or CiinctTl 
Admmistiation 

Agent’s Office. 

Audits 

Accounts and 
Pa> Office 

Stores 

Depaitment. 

Medical 

Department 

Rents and 
Mibcpllaneous 

Police, 


Biousrht forwaid BKO\nC 
OAUor. t 

I St half 
2nd half 

s 

348 , 3 f '3 

3.00,551 

S 

3.48,900 

3.54.959 

R 

7.75 943 
7,78,294 

R 

2,50 612 
2,46,019 

R 

1.73.127 

1,87,758 

R 

2,28,138 

2,38,128 

R 

2,26,139 

2,30433 


Nat / out } Gauge . 









23 

South Indian . . ^ 

1 St half 
2nd half 

3^,982 

31.509 

24309 

22,383 

45.178 

44,772 

11,398 

11.539 

6,324 

6,148 

9.935 

10,946 

• • 

24 

Southein Mahratta 

ist half 
2nd h ilf 

13.355 

20,94.8 

7164 

8,749 

18,96b 

6,218 

4,896 

4,598 

4,425 

5,633 

6,650 

2.454 

9.581 

25 

Bengal and North-West- f 
trn t 

ist half 
2nd half 

*•# 

21,288 

7.429 

10,831 

12,368 

15.499 

1,724 

2,450 

1645 

2.514 

726 

420 

417 

Sio 

26 

Dcogbur . . 

rst half 
2nd half 

• • 

• 

f « 

• • 

i « 

■ 

• f • 

• • 

• • 


27 

Assam . . . | 

ist half 
2nd half 

28,807 

7.205 

14 599 

8,317 

12,582 

6,761 

2,424 

1.536 

4 , 9 J 7 

1.635 

I.S 99 

4,386 

10 

ttl 

28 

Daijcding-IIimalaj in | 

1st half 
2nd half 


181=^5 

16874 

4,338 

3.817 

• ■ 

• t 

2,557 

2,660 

1,348 

1.577 


29 

Rohilkhand Kumaun ^ 

ist half 
2nd half 

6,989 

6,03s 

2 1^5 

1.615 

5414 

5,860 

782 

643 

309 

444 

1,616 

2,197 

528 

342 

30 

3 haton-Du} in/'iik , | 

ist half 
2nd half 

• It 

• « 


• •1 

• 

• •• 

• •• 

• 

31 

Rajputina-Malwa ^ 

ist h ilf 
2nd h ilf 

84033 

88,543 

38 309 
40,641 

I '>6 798 
1,19,980 

36,557 

37 . 3 <J 5 

21,5^5 

20,335 

28,790 

35,789 

38,18b 

35,265 

32 

Nalhati . . . 

ist half 
2nd half 

i i 

i 

5 174 
4.630 

2 100 
2,100 

40S 

408 

148 

150 

277 

154 

« 

• • 

33 

Northei n Bengal , . | 

ist half 
2nd half 

4.363 

• 

16 611 
16,029 

28 993 

30 140 

1,359 

1,445 

S.875 

5.536 

3.323 

2,629 

2.328 

2,501 

34 

KauniaDhatlK , | 

ist half 
2nd half 

• 

704 ^ 

758 

T 187 
2,026 


509 

392 

244 

301 

276 

425 

35 

lirhoot . . 1 

ist half 
2nd h ilf 

S 3 

1 

16,064 

14.324 

24,008 

25.458 

4,210 

4,371 

6,495 

6,005 

4813 

4.277 

1.328 

1,881 

36 

Ditca . . . 1 

1st half 
2nd half 

1 

•M 

617 

11.758 

2,061 

7.759 

* 

1,809 

f •• 1 

938 

17 

1.394 

248 

1.496 

37 

Caw npoi e-Achnera . | 

1st half 
2nd half 

* « 

* « 

9561 

9,649 

17,806 

17,918 

4,138 

3,276 

1,674 

1,612 

8,950 

6.851 

1.514 

1.196 

38 

Bareill^-Pihbheet . .|^ 

I5t half 
2nd half 

2,868 

2,709 

884 

669 

2,152 

2.114 

318 

269 

155 

183 

625 

871 

156 

39 

N.igpur-Chhattfsgai h . | 

ist half 
2nd half 

t * 

9.302 

9.573 

13,129 

13325 

4.874 

6,968 

78S 

981 

7,606 

5.699 

468 

2.075 

40 

Burma , , . ^ 

1st half 
2nd h^lt 

4 

20,586 

22,727 

27,091 

39,723 

6,761 

9.623 

1.737 

3,000 

S.385 

8,508 

7 

41 

Joihat . , . 

ist half 
2nd half 

• • 

• t 

1,227 

710 

895 

1,360 

181 

48 

«#• 

12 

#*• 

• A* 

42 

BhAvnagar-Gondal . ^ 

ist half 
2nd half 

A • 

10,612 

n,88s 

17.639 

17.515 

’ 2.475 

2.765 

3,532 

3.790 

4,336 

4,002 

10,286 

9.309 

43 

His Highness the Gack-( 
war’s, ( 

1st half 
and half 

• «4 

608 

608 

1,608 

1, 616 

152 

152 

300 

300 

218 

146 

1,657 

98s 

44 

Jodhpore . . , 

isl half 
and hall 

Ist half 
and half 

%n* 


569 

63s 

84 

aio 

60 


IM 

45 

Mysore . , 

R 44 

«•* 

6,490 

5,898 

5.759 
6,270 j 

j 

1,776 

1.775 

1,021 

I.04S 

688 

488 



Totaj, Narrow Gauge J 

f 

1st half 
and half 

x» 77.350 

1,78,840 

2,10, 6ao 
2,18,628 

3,68,028 

3.83.916 

85.839 

91*4^8 

64,274 

62,165 

88,138 

96.78s 

59.858 

6 S.S 73 


Total Broa£* A»n Nar- 
ROW Gauge tor the f 
Vmiu ) 

A L 


: 10,05,044 

tx, 33,107 

t 

a3,o6|i8i 

! 

6 . 73.958 

4*87,324 

i 

1 . , 

6,51,189 

S,8«i<»3 





APPENDIX A. 


A-^continued 

RAILWAYS (PART I) -conihmed. 

X — concluded, 

GLNERAL CHARGES --concluded. 

Re\enuc Accounts] 


Advertising 


riecti 1C 
Tcleqprdph 


Other 

Chdiges* 


Deductions 


XXXVll 


Hal^firs ended 30th June and 31st December 1885 


NUlotal iSS? 


Railways 


R 

11.137 

16,076 


R 

7,27 010 

7.14,304 


41.370 

37,5^6 

ii,S33 

16,024 

9001 

30,814 


4.134 

4,153 

1,908 

5.029 


1.48,896 

1,43.271 


26.74 ^ 

35,488 


21,904 

19,486 


IS.S37 

24,850 

1,207 

2,091 

12,940 

13.135 

44,027 

29.785 


17,801 

16,638 


R 

93.405 

88,025 


11,250 

12,005 


8,368 

5,106 


K 

31.80 830 
31,61,347 


1.93,780 

1,78,894 

67,426 

93,061 

33.321 

85,551 


68,074 

31.478 

30,933 

29.577 

20 331 

23,170 


5,32 826 
5.26,445 


90,842 

84,130 


81,588 

76,335 

3,019 

30,693 

60,826 

65,033 

8.517 

9.306 

40,349 

52,397 

1,07.074 

1,14,367 


69,893 

66,454 


R 

97. 405 
80,834 


31 3<\i'’7 


2 nd halfi 


23,127 

22,662 



] Brought foroard Bro\d 
J G\Dor 

Narrate Gauge 


2nd h lit } ^outh Indian , 23 

2nd half } ‘Southern Mahratta 24 

2nd half | nod North-Western 25 
2nd hllf ] J^coghur ... 26 
2ndhllf} • . . . 27 

2nd half ] ^ Himalayan . 28 

^]f |Rohilkhand Kumaun . 29 
ilf I 'Ihnu n-Duvin7iik . 30 

If > r, 

2nd half j « ^putana-Milvia . 31 
3nd half | Nalhati . . { 

2nd h if } Not them Bengal . . 33 

f I 

jf I K lunia-Dharlla 34 

andhit 35 

2nd half . 36 

2 nd h ilf • Can npore-At hnti a ,137 

2nd hllf ; Bareillj.Pilihheet . | 38 

2nd half I ^‘itePui-Chhattfsgarh | 39 
l%t hllf •) 

2nd half j Buima . . I 40 

f I Jorhit . . . . 41 

j Bhavnagar Gondal , 43 

2nd half ‘IieGaek-Us 

tst half ) 

2nd half J Jodhpore . , 1 44 

]M}-5ore . , I 45 


74 14,66,758 1st half ) « 

ao 15,18,808 and half ) ^1^1^*** 


S78 i $33 


92,34,98a 



Total Bboao and Nar- 
ROW Gadgk tor the 
Year. 












xxxviii APPENDICES TO THE ADMINISTRATION REPORT FOR 1885-86. 


APPENDIX 
STATISTICS OF INDIAN 

No. 

SPECIAL AND MISCEL 


Half-years ended 30th June and 31st December 1885. [From Abstract G of 


No. 

Railways. 

*885. 

Law Charges# 

Compensation. 

Rates and Taxes. 

Payments to other 
Lines. 




s 

R 

R 

R 

1 

Broad Gauge. 

East 1 ndlan 

f 1st half 
t and half 

8.897 

9.349 

6,940 

1,083 

25.958 

28434 

• > « 

87,621 

2 

Madras 

(■ 1st half 
land half 

568 

1,941 

n,o5S 

1,829 

7.08s 

9.957 

g,6oi 

4.007 

3 

Great Indian Peninsula . 

f 1st half 
land half 

4.335 

4.751 

3.073 

9,249 

42,363 

13.055 

1,79,069 

1,28,806 

4 

Bombay, Baroda and Central India . 

f 1st half 
|2nd half 

—129 

333 

545 

605 

10494 

13.487 

46,069 

43.375 

5 

Sind, Punjab and Delhi . 

f 1st half 

1 2nd half 

2,251 

28,799 

552 

4.487 

3.871 

30,700 

444 

6 

Oudh and Rohilkhand 

f ist half 
(. 2nd half 

371 

603 

226 

85+ 

728 

130 

6443 

6443 

7 

Bengal Central .... 

C 1st half 
|2nd half 

378 

94 

• • ■ 

• t * 

1.447 

818 

41.055 

20,678 

8 

Tirakeshwar 

f I St half 
1 2nd half 

] 

• A # 

• « . 

Worked by the East 

9 

Punjab Northern .... 

f 1st half 
( 2nd half 

^,57^ 

28 

2.505 

3.016 

• •t 

24 

27,969 

21,839 

10 

Indus Valley ..... 

f 1st half 
1 2nd half 

355 

459 

2,520 

4,960 

1 * i 

1,95.855 

98,366 

1 n 

'r 

Eastern Bengal .... 

f 1st half 
|2nd half 

334 

1.333 

3.057 

2.65s 

4.498 

5.824 

«« • 

• »« 

12 

Sindia ...... 

( isl half 
|2nd half 

] - 

• f 1 

« • • 

Worked by the East 

13 

Dliond'Manindd .... 

( 1st half 
|2nd half 

1 ... 

... 

* 4 . 

W orked by the Great 

14 

Wardha Coal . . , , 

( 1st half 
|2nd half 

« ■ i 

• ( • 

1.345 

•N 

• M 

■ »« 

15.434 

1.923 

15 

16 

Patna-Gya 

Dilddrnagar-Ghazipur 

( 1st half 
|2nd half 

( 1st half 

1 2nd half 

► 

/ 

*•« 

• It 

Worked by the East 

1 

17 

Amritsar- Pathdnkot 

C ist half 

1 2nd half 

■ • » 

• 9 i 

• »* 

• .• 

* • • 

7473 i 
6,802 

18 

Bhopal-Itarsi 

f 1st half 
1 2nd half 

\ 




19 

Khdmgaon 

C 1st half 
|2nd haU 

I * * * 

* t 1 

** « 

Worked by the Great 

30 

Amrdoti 

e 1st half 

1 and half 

j 





His H-ighness the Nizani’s 

< ist half 
1 2nd half 

-55 

# t'a 

269 

—35 

• 1 • 

If « 

7»03? 

10,490. 


Rdjpura-Patidla . ... ' . 

( 1st half 
1 and half 

»»• 

r *% 

»« * 

.*•4 

1.257, ' 

1,222 

* ' -Vi 

*W ^ ^ f , 

- s 1 , ' ' ' « ' * ' , \ 


\ 

■ , 1 

, ' ' } \ 


T. * ' ■' 


■f'-" • ; 

V'.' ' 1 

[1 ;,:j 

* " ' " ' j ' ■ > ■ ' 1 ' I ^ 'c " 

V ^ ' 1 1 ■' 1' ^ - 1 / ' r 1 r , 

'V V' ’’V' 1'*, ’ i.\' •; ■ ' 1’ ' 1. •<■'■!« ' ' 'V: I 

' '■ 'w'. /. -o J''i ‘ . . ^ ’* 'i-r; , ■■'1 ■■< 1 

r'lst half ' 

. '.’.'''I'.y, <1 . 

" 7 .-’i ’ ' r. '■ 

/ ’■ ■ ■ '•"'i ' • ■ 

' i . , 


»i • '* /• ^ 1 ' » i-k ' iv *r , v> 1 1 j 1 1 ' ' ' ' ' 111* i. i,r , 

s' , " f-!* H. i '' sb ‘ L* r/ '■^*1 ' 1 '* 1 . »'■ 'Ivi 

5 ' . 

, 1 /*' s'** ' ' 

.\i ’’ ■' "i ^ . ’ vil. . ' ' 

-w. i‘ 'i ' ■ . . 

V' L .1 

■ /( ' ‘ ■ ;; ' '-1. j 1 ' 'ji 

; 'V V 

" i '' .1 '1 ' .1 ' ' . 1 ^ 

' • . f Jt. ^ ' ,1 ,i' ,v '' , ' 

'• ' j. /’ 

, 1 . - ‘<'V s'” S ^ , 

'TW -f'l- ‘ 



APPENDIX A, 


XXXIX 


]^-^eontmed. 

RAILWAYS— (PART I) 
XL 

LANEOUS EXPENDITURE. 
Revenue Accounts.] 


Other Charges. 


-continued. 



42,212 

38.657 

4,180 

6,650 

29.548 

10,829 


4.967 

3,22,670 

38.615 

51.492 


Indian Railway 
14,472 

13.616 

37,881 
31.052 

71,336 

85,244 

Indian Railway 
Indian Peninsula Railway 


Indian Railway 



2;^94fi 

p ' V < '* 


84,007 

1,65,144 

32,492 

24,384 

2,58,388 

1,66,690 

64,503 

65.305 

11,641 

3,87,100 

46,083 

59.222 

42,901 

21,633 


47.524 

38,523 

2,36,611 

1.34,837 

79,225 

95.056 


17.974 

2,986 


Indian Peninsula Railway 


10,248 

•11.834 



Half-years ended soth June and 31 st December 18S5, 


Deductions^ 

Net Total. 

18SS. 

if 

if 


2,268 

81,739 

1st half 

4,160 

1,60,984 

2nd half 

2,038 

30,454 

1 st half 

890 

23,494 

2nd half 

1,065 

2.57,323 

t.st half 

3,470 

1^63,220 

2nd half 


64,503 

1 st half 


65,305 

2nd half 

277 

11..364 

1 st half 

256 

3,86,844 

2nd half 

•*« 

46,083 

1 st half 

k • ■ 

59,223 

and half 

Ft* 

42,901 

1 st half 


21,632 

and half 


27.594 

1 st half 

1 

19.525 

and half 

• < • 

47.534 

1 st half 

■ * « 

38,523 

and half 

* * « 

2,36,611 

1 st half 

see 

1.34,837 

2nd half 

8.331 

70,894 

1st half 

6.663 

88,393 

2nd half 

J 

30,765 

ist half 

1 

24.183 

f 

2nd half 

isl half 


1 

2nd half 

« • * 

17.974 

jst h.alf 

i fi 

2,986 

2nd half 


' 46,743 

1 st half 


41.365 

2nd half 

4 4 k 

4,896 

1 st half 


1 3.035 

2 nd half 

a « ■ 

(0) 7,608 

ist half 


(fi) 6,910 

and half 

1 st half 
2 nd half 

1 st half 

« * » 

i 

« 41 \ 

and half 

1 st half 
and half 

« « • 

10,248 

11,834 

1st half 

• e* 

and half 

4 4 4 

(f) 1400 

ist half 


id) 1.370 

and half 

13.979 

, 10,36,634 . 

ist half 

•15439 ,7 

i2.S3.66a 

and' half J 



Bvoid 

I East Indian .... 

I Madras .... 

I Great Indian Peninsula , 

I Bombay, Barodaand Central India 
I Sind, Punjab and Delhi . 

I O'adh and Rohilkhand 
I Bengal Central . , 

I Tdrakeshwar .... 
j Punjab Northern . 

I Indus Valley .... 
j Eastern Bengal 
j Slndia . . . , , 

I Dhond-Manmad 
I VVardha Coal 

I Patna-Gya .... 

I Dild^rnagar-Ghilzipur 
j Amritsar-Path^nkot 
I Bhopal-Itarsi . . , . 

I Khdmgaon .... 

I Amrttoti .... 

I His Highness the Nusam’s 
I Rajpura-Patidia , 


• • • f 


Total Broad Gaoqr carried over. 


Vr s'! ! (41 Includes R13S1 iiemg the expenditure incurred by the S. D. Ry, for working this line. It is indoded la the detailed ex^ndltore irf the ftwww but 

i'ii'l 'iVij'-,'' .i:': ^ :':eXdMdi4«9» the- tothl' ■' 

ditto r„.." ..ditto:,,;., :.dtite ', 41 ^,,. , .'-ditto.;,,. 

■ tin.'' ^"'i.ditto:'-' V-- .'V'-dUto "i, ".I V"^' -.^ditto; ditto, .ditto,..;,,-,.;- ■, 













xl 


APPENDICES TO THE ADMINISTRATION REPORT FOR 1885-S6, 


Half-years ended 30th June and 31st December 1883. 



Brought foiward Bro\d Gvucr . ^ 


Narfow Gauge 

23 South Indian . 

24 Southern Mahratta 

25 Bengal and North-Wc'jLem 

26 Dcoghui .... 

27 Assam .... 

28 Darjeeling-IIimalayan 

29 Rohilkhand-Kumaun 

30 Thaton-Duyin/aik 

31 Raipu tana- M aka 

32 Nalhati 

33 Northern Bengal 
3^ Kaunia-Dhatlla 

35 Tirhoot ... 

36 Dacca ... . 

37 Ca^^npore-ALhntra , . 

38 Bareilly -pihbheet 

39 Ndgpur-Chhatti'sgaih . . 

40 Burma 

41 Jorhit 

42 Bh&vnagar-Gondal . . 

43 His Highness the Gaekwar’s . 

44 Jodhpore .... 

45 Mysore 


f 1st half 
C 2nd half 

f 1st half 
^2nd half 

f I'.t half 
(2nd half 

[ 1st half 
c 2nd half 

f I St half 
i. 2nd half 

f 1st half 
I 2nd half 

C I St half 
(and half 

I 1st half 
( 2nd half 

f 1st half 
( 2nd half 

f 1st half 
I 2nd halt 


f I St half 
( 2nd half 

f 1st half 
I 2nd half 

r 1st half 
L and half 

\ 1st half 
[ and half 

f 1st half 
I and half 

C 1st half 
(.2nd half 


f 1st half 
I and half 

f 1st half 
(.2nd half 

f 1st half 
tend half 


ToTti, Narrow Cavor . 


TptAi, Broap isrxi Narrow Gaoor 1 
FOR 3*aR Y»ar. j 


APPENDIX 
STATISTICS OF INDIAN 

No. 

SPECIAL AND MISCEL 
[From Abstiact G of 


Law Charges. 

Compensation. 

R 

R 

19.883 

33.090 

47.690 

28,703 

229 

702 

240 

19S 

301 


27 

148 


333 

325 

1 « 1 

1,996 

• • t 

1,695 

« •« 

682 

1,050 

336 

50 

7 

48 

1,017 

184 

• • • 

90 

62 

1 « 

4.560 

• * ■ 

— S66 

28 

• 

584 

■ « 

5 

0 

CO 

CO 


2,131 


70 


26 

98 

159 

34 1 

397 

» • * 

■ i « 

• « 

201 

2 

58s 

67 


33 

33 

55 

1^242 

152 

152 

7 

283 


464 

*«« 

■ ■ 

n* 

65 

60 

45 

58 

852 

I 

*« 4 

lit 

1 - 

20 

»•« 

F 

126 

! 74 n 

4.184 

E 2.396 

9.046 

77,a8o 

74.023 

... . - -.L.. 


Rates and Taxes. '*^^**^ 


96,444 

1,02,429 


3.096 

8,182 


4,092 

4.199 


4.238 

5.144 


S.36.964 

4.31,722 


12,846 

14,427 



Ri3R>024 












APPENDIX A 


xli 


A •^eonfinued. 

RAILWAYS— (PART \) ---continued. 


XI — concluded., 

LANEOUS EXPENDITURE— conc/wiei. 

Revenue Accounts.] Ilalf-yeirs ended 30th June and 31st December 1885, 


Other Charges. 

Total. 

Deductions. 

Net lotal 

i8Ss. 

Railways 

No. 

R 

R 

R 

R 







2>S4»946 

5»70»i93 

940,327 

11,80,737 

13,979 

15,439 

10,36,624 

12,53,662 

1st half ■) 
2nd half J 

Brought forward Broad Gadob. 



813 

8S1 

5,261 

9,493 

12 

17 

5.249 

y.476 

tsthalf 1 
2nd half ) 

Narroia Gauge. 

South Indian . 

• 

« 

23 

1,109 

1,184 

3.244 

3,069 

• * • 

i«i 

3,244 

3,069 

1st half J 
2nd half ) 

Southern Mahratta 

♦ 

* 

4 

24 

*’3»740 

1,050 

6,360 

* • k 

1,050 

6,360 

1st half 7 
2nd half ) 

Bengal and North-Western 

• 

* 

35 


52 

« • • 

• • 

• «« 

52 

■ ■f 

1st half ^ 
2nd half ) 

Deoghur 

« 

* 

• 

26 

• • ■ 

• «« 

2,436 

1429 

# • k 

• *e 

2.436 

1,429 

1st half J 
2nd half 1 

Assam . 

• 

k 

* 

27 

528 

4.677 

5.264 

• • • 

4.677 

5,264 

isthalf J 
2nd half ] 

D ai jeehng- H im alayan 

« 

* 

• 

28 

2.163 

2,243 

2,347 

2.4SS 

... 

« » ■ 

2,347 

2455 

1st half ) 
2nd half j 

Rohilkhand-Kumaun 

• 

• 

• 

*9 

• • • 

•M 

• • 1 

eat 

• f • 

» ■ 

•a« 

1st half ■) 
2nd half ) 

Tlidton-Dujmaaik . 

* 

• 

* 

30 

43.000 

42.767 

60,065 

57,895 

* kk 

k«* 

60,065 

57,89s 

1st half ■) 
2nd halt ) 

Rajputana^Malwa . 

■ 

* 

* 

31 

146 

153 

200 

207 

k • 

* « 

200 

207 

1st half 1 
2nd half j 

Nalhdti . 

• 

■ 

* 

32 

6,248 

7,671 

7,290 

10,053 

«•* 

* • • 

7,290 

10,053 

1st half 7 
2nd half ) 

Northern Bengal . 

• 

* 

• 

33 

132 

150 

202 

176 

• • • 

• •• 

202 

176 

isthalf ] 
2nd half ] 

Kaunia-Dharlla 

• 

• 

• 

34 

5.057 

4.370 

7,191 

7,069 

f 

... 

7,191 

7,069 

1st half ) 
2nd half j 

Tirhoot 

k 

• 

« 

35 

294 

38 

294 

1,189 

k * ■ 

294 

1,189 

1st half 7 
2nd half ) 

Dacca . 

* 

• 

] 

k 

36 

4,306 

2,930 

5,731 

5,293 

« « • 

• a* 

5,731 

5,293 

1st h ilf 7 
2nd half ) 

Cawnpore-Achnera 

( 

i 

4 

3? 

2,566 

335 

2,633 

423 

* 

• * 

2.633 

423 

isthalf 7 
2nd half ) 

Bareilly-Pihbheet . 

« 

* 

• 

38 

5,239 

2,747 

9,99s 

6,551 

t* a 

• •• 

9,995 

6,551 

1st half J 
2nd half j 

Nagpur^Chhattfsgarh 

m 

4 

* 

39 

‘ 3.745 

S.003 

8,273 
10,61 1 

• a« 

a a • 

8,273 

10,61 1 

isthilf 7 
2nd half ) 

Burma . , , 

• 

« 

• 

40 

80 

116 

90 

184 

ik a 

ffffi 

90 

184 

1st half 7 
2nd half 5 

Jorhat . 

* 

» 

* 

41 

7,741 

4.656 

8.846 

6,751 

**« 

< ai 

8,846 

6,751 

1st half 7 
and half ) 

Bhdvnagar«GoRd.al 

* 

t 

4 

43 

44* 

iff* 

« 

« a 

*a • 

raa 

i 

• «« 

a*i 

1st half 7 
and halt J 

Hts Highness the Gackwar*s 

4 

4 

43 

tti 

785 

788 

1,272 

■ « . 

a a 4 

788 

1.273 

istluilf 7 
and half } 

Jodhpore * . 

« 

« 

♦ 

44 

581 

599 

966 

808 


966 

808 

1st haE 7 
and half J 

Mysore . . • 

» 

¥ 

4 

4S 

83,748 

8(^337 


12 

17 

1,31,619 

1 . 36 , 53 s 

1st half 7 
and half ) 

Totaj. Narrow Gwob. 





a3.89,247 

*9447 

*5,58.440 

»»» ^ 

Tom Broad ard Narrow Gauob 
rorthrYsar. 



ao 













APPENDICES TO THE ADMINISTRATION REPORT FOR 1885-86. 


Half-years ended 30th June and 31st December 18S5. 


APPENDIX 
STATISTICS OF INDIAN 

No. 

STATEMENT OF 
[From No. XII of 


LOCOMOTIVES. 


Railw.ws. 


1SS5. Total stock on Averapre number Averaije number 
the list. spared or hired constantly under 

out, repair. 


Broad Gauge. 


East Indian 


Madras 


f 1st half 
■ and half | 

C 1st half 
' (. 2nd half 

( 1st half 
‘i 2nd half 


Bombay, Barodaand Central 1 

Indii. ‘ 

Sind, Punjab and Delhi 


, Great Indian Peninsula 


Oudh and Rohilkhand 


Bengal Central 


Tarakeshwar 


Punjab Northern 


Indus Valiev 


Eastern Bengal 


Sindia 


Dhond-Manmad 


Wardha Coal 


Patna-Gya 

Dildarnagar-Ghizipur 


Amrit.sar- Pathjfnkot 


Bhopal-Itftrsi . 
Khdmgaon 


Amfioti 


C 1 st half 
* (.| 2 nd half 

f isl half 
■ i 2nd half 

C 1 st half ) 
‘ (.i2nd half J 

f ISL half 
■(. 2nd half 

( 1st half 
2nd half 

f 1 st half 
' (. 2 nd half 

( 1st half ■) 
'i 2 nd half ) 

( 1st half "i 
'i 2nd half > 


c fst half 
2nd half 

f ist half 
I and half 


f 1st half 
t and half 

f 1st half 
and half 


ist half 
2nd half 


( 1st half 
't 2nd half 

C 1st half 
*1 2nd half, 


His Highness the Nizam’s . | 


133-00 

87*00 

50*00 

59-00 

124*00 

133-00 


29*09 

24-46 


Coaching. 


Total stock on Averag-e number 

the list. constantljj under 

repair. 



104*00 

126*00 

35'00 

23-00 

57-86 

46-59 


Worked by the East 


Worked by the East 


Worked *by the Great 


Worked by the E<Kt 


Worked by the Great 


. . . Worked' by the Sindj 







APPENDIX A 


A — cml {fined. 

RAILWAYS-(PART I) —continued. 

XII. 

ROLLING STOCK. 

Revenue Accounts,] 

VEHICLES. 

Goods. Bkake-vans, 


Half-years cndcrl soih June and jist December 1885. 


Goods. 

Total stock on 
the list. 

Averagfe number 
constantly under 
repair. 


undur repair. 


Total, 


on the list. 


Av(.‘ras;;e number 
ol vehicles con- 
stantly unrler 
repair. 


Railways, 


3.393 

3.393 


659-82 

53372 

229-00 

118-00 

733-00 

559‘t>o 

i8roo 

263-00 

252-91 

204-74 

197*93 

20872 


jindian Railway 

: 1.+76 3^*53 

1,476 84-00 

2,926 189-88 

3,052 256-73 

1,654 94*41 

i .^>39 146*53 

Indian Railway 
Indian Peninsula Railway 


Indian Railway 


ndian Peninsula Railway 


10,216 

10,510 

3.437 

3.449 

9.265 

9.3W 


4,100 

4.113 


3.663 


3.335 

3.469 


756*45 

630-44 

277-cjo 

151-00 

900-00 

740-00 

2 i8-oa 

'iyroo 

323-40 

256-89 

248-44 

258*43 


Bmid GiiHp;e. 

; 1st half I *) E«„ . T 

:2nd half j East Indian . 


1st half 

2nd half • . . . 2 

2n*d half 1 ^‘*‘■‘^1 Indian Peninsula . 3 
1st half ] Bombay, Baroda and Central 4 

2nd half ) India. ^ 

2nd half } Punjab and Delhi . 5 

2nd half ] ^od Rohilkhand . 6 

and half ) Bengal Central . . . y. 

( 1st half 7 T 1 

landhalf i ^^’■'‘^''shwar . . . s 

2nd half 1 Northern . . . 


63*35 

117-50 

228-14 

297-08 

129-28 

197-03 


^uhjab and Delhi Railway 


1st half I T , „ 

2nd half 5 ^ndu.s Valley 


l.st half ) r- . r» 

2nd half 3 Eastern Bengal . 

( 1st half *>«• r 
i 2nd half j Sindia 

{2ndS ]Dhond.ManmjId 

' 1st half ],,, _ , 

2nd half ) ardha Coal 

f ; 1st half D„, , r- 

2ndhalfij”'^^"*^"^'y‘*- 

1st half I . 

: 3nd half I j I^'ldarnagar-Gh^zipur 

' l.st half I > . . „ , ^ 

! 2nd half ) Am>‘>tsar-Pathankot . 

J 2nd h.S ] Bhopal.I tarsi . 

(UndS ]Khamgaon 

f irthalf ■) . . . 

\ 2nd half j Amraoti . , , 

• ISt half -j,,. , 

and half j Highness the Nizam’s 

I 

{ 2nd half ] Btfjpura-Paiifila 


Va,s79*I4, 


^44-34 >.57? , : l.„3.^54:8s^ J,«t half lToria..BmAt^:C,vo^ c^ 


42.579 
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APPENDICES TO THE ADMINISTRATION REPORT FOR 1885-86. 


APPENDIX 
STATISTICS OF INDIAN 

No. 

STATEMENT OF 

Half-years ended 30th June and 31st December 1885 [From No XII of 





LOCOMOTIVES 








Coaching. 

.No 

Railways 

i88s 

Total stock on 
the list. 

Averafre number 
spared or hired 
out 

Averag'e number 
constantly under 
repair 

Total stock on 
the list 

Averacre number 
constantly under 
repair 


Brought forward Broad f 
Gauge. 1 

1st half 
2nd half 

2,002 

2,112 

«« 

43072 

408 76 

4,951 

5*054 

431*37 

43142 

33 

Narrow Gauge 

South Indian . 

1st half 
2iid hilf 

122 

126 

« 

20 23 

22 S 3 

455 

462 

1850 

2205 

24 

Southern Mahratta 

1st half 
2nd half 

40 

69 

« 

230 

530 

111 

122 

068 

4 13 

a-) 

Bengal and North-Western | 

1st half 
2nd halt 

40 

40 

6 00 

0 12 

004 

153 

153 

1 32 

2 08 

26 

Deoghur . . « | 

1st half 
2nd half 

... 


• 

»a 

Information 

27 

Assam ... ^ 

1st half 
2nd half 

11 

10 

* 

«• 

I 00 

I 00 

13 

13 

2 00 

■ 

28 

Darjeeling-Himalayan ^ 

1st half 
2nd half 

13 

13 

a*« 


36 

36 

* * 

« 

29 

Rohilkhand Kumaun . 

1st half 
2nd half 

8 

8 


I 00 

I 00 

42 

43 

«• 

• 

30 

Thaton-Du\in^aik . | 

1st half 
2nd half 

2 

• • 

mm 

« • 

4 

• « 

•«< 

31 

R a] p utan a- Malwa (c) . ^ 

I St half 

2nd half 

364 

360 


gS 26 

88 86 

1,034 

1*053 

80 14 
13068 

32 

Nalhati . [ 

1st half 
2nd half 

4 

4 


1 17 

098 

12 

12 

139 

114 

33 

Northern Bengal j 

1st half 
2nd half 

49 

49 


6 07 

6 17 

133 

138 

783 

871 

3 + 

1 

Kaunia Dharlla . | 

1st half 
2nd half 

5 

5 


I 40 

05s 

20 

24 

"52 

083 

35 

1 irhoot « . • 1 

1st half 
7nd half 

34 

37 

••A 

1492 

1797 

102 

102 

560 

796 

36 

Dacca . | 

1st half 
2nd half 

*4 

14 

• 

0 01 1 

17 

21 

•*« 

• • 

37 

Cawnpore-Achnera . 

1st half 
2nd half 

34 

35 

• • 

400 

13 10 

151 

164 

12 77 

12 58 

38 

Bareill) Pilibheet . 

1st half 
3nd half 

} ... 



Worked ’ 

Dy the Rohilkhand 

39 

Nagpur-Chhattisgarh 

1st half 
2nd half 

27 

37 


603 

11 24 

60 

66 

717 

842 

40 

Burma . » . 

1st half 
2nd half 

47 

52 

«*« 

t* 

6‘I4 

7*i8 

305 

305 

976 

21 80 

41 

Jorh 4 t . . J 

1st half 1 
2nd half 

3 

S 

f 

0*25 

1 00 

2 

2 

• « 

0 12 

48 

Bh 4 vnagar-Gondal , . ^ 

ist half 
2nd half 

20 

20 

t 

• * 

230 

330 

112 

ns 

310 

320 

43 

His Highness the Gaek- < 
war’s, (. 

ist half 
2nd half 

6 

4 

* 

** 

100 

27 

27 

i 4 « 

44 

Jodhpore , . . 

ist half 
and half 

t** 

«*« 

*•** 

«* 

»■« 

«« 

• 

• M 

45 

Mysore . , , 

I 3 t half 
and half 

15 

19 

% 

tmrn 

2 16 
*37 


'^ll 

660 


ToiAt Narrow Gaoob , | 

islhalf 
, 2nd half 

858 

897 

M 

600 

16735 

183 60 

2,889 

958 



T 0 ¥ 4 t,BRPA» ARP NAlMtQW’) 

: m fpB y .| 

tik 


600 

V 9 Q 43 

8,012 

i, 2 Si ’70 








iiiiiiiiim 


' .. t, u >i'i« M J ik , mJj f . in: i 
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A — contitimd* 

RAIL\VAYS~-{PART I) 
XII — concluded. 

ROLLING STOCK — concluded 
Revenue Arcounts ] 


'■continued 


H'llLje’irs ended 30th June and 31st December 1885. 


viHici rs 









Goods 

BUVhF-VANS 

TorAL 









Aven/e number 
of vchick s cf n 
st-intlj under 
repair 

ms 

Kaiiways 

No 

fotil stock on 
the list. 

Averip'e number 
conbtantl> under 
repair 

lot'll stock on 
the list 

1 Averiiyt num 
b< r constantly 
under repair 

Vehicle, stork 
on tht list 




36,012 

36,675 

2,579 u 

2,382 84 

1,616 

1,626 

144*34 

14047 

42,379 

43355 

3.15483 

2 , 954*73 

1st hair 
2 nd half 

■> Brought forward Broad 
j GAUor. 


I, 6 SG 

37 /o 

87 

303 

2 , 2-8 

59 23 

i^thilf 

Narrov) Gauge. 


1,803 

28 ( 8 

87 

423 

2,354 

5436 

2 nd half 

1 South Indian 

23 

680 

2 38 

18 

045 

800 

371 

26 03 

I St half 

1 Southern M ihiatta 


7 S 7 

2040 

27 

I 50 

906 

2nd half 

24 

5^4 

1*39 

32 

o*i8 

769 

2 Sn 

1st halt 

1 Bengal and North- Westci n 


749 

313 

32 

0 22 

934 

j 

543 

2nd half 

25 

not furnished 



• 



1st half 
2nd half 

1 Deoghur 

26 

313 

10 00 

13 

2 00 

339 

1400 

1st half 

1 Assam 


381 

1400 

13 

1 00 

407 

1500 

2nd half 

27 

91 

• • 

• 

« 

127 


1st half 

1 Darjetling-Himalayan 


91 


• 

* 

127 

•« 

2nd half 

28 

142 


12 

• « 

196 


1st half 

1 Rohilkhand-Kumaun 


142 


12 


197 


2nd half 

29 

33 


* 


37 


ist half 

j rhaton-Duyin2ailc . . 




• 

» 


2nd half 

30 

6 080 

343 W 

2',8 

21 49 

7372 

44 S <^7 

1st half 

1 Rajputani Malw i(c) . 


6,337 

2^6 70 

256 

26 II 

7,646 

41349 

2nd half 

31 

24 

I 54 

{fl)2 

« 

38 

2 03 

1st half 

j Nalh^ti 


24 

0 02 

(a)2 


38 

I 16 

2nd halt 

32 

869 

2062 

. (h )30 

0 30 

1,032 

37 ' 7 S 

1st half 

] Northern Bengal 

J 


969 

4830 

{bm 

105 

1,137 

58 06 

2nd half 

3 a 

67 

I '’6 

3 

0 22 

90 

2 10 

1st hall 

j kaunia-Dlnrlla 


67 

240 

3 

0 10 

94 

3 33 

2nd h di 

C 4 

327 

18 S 5 

20 

185 

61.9 

26 fO 

ibt halt 

1 1 irhoot . 


527 

2589 

20 

2 03 

649 

358b 

2nd halt 

35 

91 


4 


112 


istlulf 

1 Dacca 


135 

031 

5 

001 

161 

032 

2nd h df 

3 «> 

S17 

1346 

IS 

0 62 

683 

26 83 

ist half 

1 Caw npore-Achnera . 


517 

4 59 

26 

, 086 

707 

18 03 

2nd half 

i 

1 

37 

Kumaun Railw 

ay 



I 

« 


1st half 
2nd half 

1 B ircillv-Piiibheet . 

38 

732 

4039 

24 

073 

836 

4849 

1st half 

1 N igpur Chhattisgarh 


7 Sa 

6255 

24 

2 ib 

842 

73 IS 

2nd halt 

39 

LS 73 

*1723 

41 

214 

1,910 

129*13 

1st half 

1 Burma .... 


LS 97 

13570 

41 

446 


I 161 96 

2nd halt 

40 

34 

«• 

«» 


36 


1st half 

1 Jorhtft , 


52 

</50 

3 


57 

0 62 

2nd half 

41 

589 

589 

390 

II 70 

22 

22 

1 00 
ogo 

723 

736 

8*00 

IS 80 

ist half 
2nd half 

1 

1 Bh£vnagtr Gondal 

42 

187 

« 

6 


220 


1st h df 

1 His Highness the Gaekwar's 


187 


b 

* * 

220 

f** 

and half 

43 


*** 

«* 


«(■« 

9*9 

1st halt 

j Joilhpore .... 



M* 

• 



* 4 * 

2nd halt 

44 

261 

261 

726 

877 

9 

9 

1S2 

0*63 

376 

370 

16 3S 
1606 

1st bilf 
and half 

jMvsore . , , 


lSi 939 

628 52 

623 04 

618 

35 S 3 
4528 

18,88s 

19,515 

822 70 

898 68 

1st half I 
2nd half 

|Totai. Narrow Gaucr, 


pBi 

64 

3 *a 44 

3656a 

62,870 

1 

7,830*96 


< 1 ofAL Broad and Narrow 
\ Oaxiobrorthb Ypar 



Tl (. 
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APPENDICES TO THE ADMINISTRATION REPORT FOR 1885*86. 


IHlf-je-irb ended June and yst Dtccmbet 


APPENDIX 
STATISTICS OF INDIAN 

No. 

SrATFMENT OF 

[From No XlV 


Rulwa’v s. 


Passen.'Lis 


rKAiN-Miirs 


Goods 


Mixed 


BiOitd Gui£i 


I Last Indiin . 


2 Madias 


3 Great Indian Pcniiisuh . 


4 Bolnba^, Uaroda and Central Inch i 


S Sind, Punjab and Delhi 


6 Oudh and Rohilkhand 


7 Bengal Central 


& T Irakcsbwai . 


9 Punjab Northern 


10 Indus V lilt j 


11 ha tern Bengal 


12 Sindia 


13 Dhond Maninad 


14 WaidhiCoil 


15 Patna-G) i 


lO Dild^rnagai-Glia/ipur 


17 Amnlsai-Pathinkot 


iS Bhopal-Itarsi 


19 Kbinigaon 


20 AmraoU 


• I 

• ’{ 


8 1 His Highness the Ni/am*'" 


22 j Rijpura-Pati^la 


isL half 
2nd h ilf 

isl half 
2nd h ill 

isi half 
2nd hall 

isl h ilf 
2nd hilf 

1st h ilf 
2nd halt 

1st hall 
2nd h ilf 

isl half 
2nd h ilf 

1st half 
and hill 

isl halt 
-ndhilt 

Isl hall 
2nd h ill 

1st half 
and half 

Tst h ilf 
2nd h lit 

I SI h ilf 

2nd h lit 

1st half 
2nd h ilf 

isL halt 
2nd h ilf 

isl half 
2nd halt 

1st half 
2nd halt 

rst half 
and half 

1st half 
2nd half 

1st halt 
and half 

1st half 
and half 

1st half 
and half 


70s, 5^2 
701, 74S 

330 362 
359.739 

1, 2 37, fir 0 
373,477 

3 ijf>,() 4 (> 

'347 3S7 
309.^85 


23,633 

b,&b4 


33.2f 3 
4,-62 

4.579 

3.314 

313 

o 5 


2,693 823 
2,3^".495 

391 423 

41)8 714 

3.313.377 

2,007,007 

616,964 
421 1 91 

903,984 

836,852 

290 977 
200 724 

3.636 

5.737 

5617 

f ’357 

185,839 
n 0,447 

673973 

682 31 ? 
163,761 

232,533 

U.') 4 i 

io,Si5 


9,110 

3.316 

3 SS9 

4.244 


4354 

425 


1,262,573 

i.3'-*3.i3o 

349.310 

052.528 

381,341 

320,781 

186,296 

209,807 

+21,775 

381,656 

431 836 
499.635 

112,134 

107,740 

22,176 

26,444 

368,713 

391.366 

r 7 442 

485,39 ^ 

100,347 

78,613 

46 491 
56,304 


131 004 
138,281 

25,863 

31,119 

206068 

121,764 


80,493 

67,572 

35.822 

27,921 


12,357 

11.193 


Worked i6e Gieat Indian 


32.580 

33.120 

61 902 
62,244 

8,507 

8,648 

48,164 

4h,y6o 


Worked the Great Indian 


44,695 

45,853 


39.785 

42,030 


87,731 

89.413 

11,520 
11, 080 


GwiS'ar carried twer 


1st hal^ 


3.377>2S7 


9,3I9»847 

7,«7S79a 


4410,838 

4.467,259 


499,865 

398,684 
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A '^cmtinui.d 

RAIL\VAYS~(PART \) - continued. 

XIII. 

rUAIN-MII I AGE. 

of Rt vtnut \uounts ] H ilf \( ai> r ncUd ^oth Junt nnd Dftr mbcr 


1 1 MN-MII rS U II I \Pl Ol TfONIVt 


\ii\r 1) \M> 1 1 

^ Coirhm ' 

\itUT Mill \i I 

G( o<ls 

If til 

fr un-mika.lt 

f 

A'' Ktin^s 
Shunlm^ ind 
Mis tllintcus 
niilL L^t 

Ictll 

I n.,tn miif !.,(* 

I 

.8, 

K\ii u \\ 

No 

1 

1 

1 






Jj 1 (1 tu ^ , 


1 i, 74 f>.U 2 

' i, 7 I 04 i 8 

3 046,780 
2,725,196 

4 . 79 '’. 922 

1 4^1.654 

6 ’0,7s 7 

6 >9, It >5 

5413,7^9 
5,044 7 19 

1st h lit 
...nti h ill 

j hast Indim . 

1 

40.<’57 

471,2^0 

640,503 
6O0 boo 

i,< 97,iOo 

I 1391 n 

1534')3 
151., 2 36 

1,250,653 
1 ,- 9 ' 336 

1 

1st h ill 
2nd half 

j Madras 

3 

I 420 ,OS 9 

3717697 

2,279,107 

5,13b 186 
3,700 257 

491 5 b 3 
382,297 

4,1 82,5 4 

1st h ill 
2nd half 

1 Great Indiin V nin u! i , 

3 

‘ 4 ^ 8 , 8=19 

I 479 . 7<>7 

728 405 
547 ,y 2 (, 

1,177 ’64 

1. 0-7, (>93 

125463 

103511 

1,302,727 

1,131,304 

1st half 
2nd half 

1 Bomb ij, B It <1 1 ttul ( entral India 

4 

5S0,o52 

1,099,083 

1,009,913 

I 755,839 

1 59 -). 9<>5 

231 660 
329370 

I 987499 

i,b 25,335 

isthdf 
2nd halt 

jSind, Pun] ib ind D.lhi 

> 

2^7418 

347.031 

529023 

382,515 

766, f4l 
729.546 

2 i 9 . 55 t 

2lS,0l2 

9 '> 5,095 

948,108 

1st holf 
2nd halt 

j Oudh ind R .hilkh ind 

6 

108,190 

954 bi 

31.338 

26,900 

139,528 
12. 361 

2 105 
2,b22 

141,633 

125,183 

1st h ilf 
2nd half 

j Bengal Central 

7 

• 

* 

35,163 
35 9^3 

848 

100 

36,011 

34.623 

1st halt 
2nd hall 

1 Hrakeshwar 

8 

3 t 3 .=>S 0 

267.503 

291,363 

238,718 

607 t; >2 
5t>6,2bl 

O5 081 
53,1 ^9 

673,903 

5 09456 

I St halt 
2nd halt 

1 Punjab Norlht in 

9 

1 1 P 054 

j 218771 

977.^*97 
963 43S 

1,168 351 
1,182,209 

100,413 

I 5 i.b 3 f 

1,32s 764 
1 , 334 , »n 

1st hilt 
2nd halt 

j Indus V illty , 

10 

300118 

1 2b5/iOi 

212 690 
26b, 7 74 

512,808 

54435 

106,425 

154,728 

619,2 33 
709,163 

1st half 
2nd halt 

1 Fastern Bt-ng il . . . 

ll 

• • 


62 282 
67,991 

985 

491 

63,267 

68,482 

1st half 
2nd fialt 

jSmdii ... 

12 

Ptninsiih Riilw 

■I) 

• 


{ 

1st half 
2nd halt 

1 1 Dhond-ManmUl . . . , 

t 3 

11,606 ! 
13.507 

30 024 

22,929 

41,690 

36,436 

3.163 

2,561 

U.853 

38,997 

isf hilf 
2nd h lit 

|WaidhiCoiI , , ^ 

14 

• 


65 791 

60.()44 

4.2 U 
1,736 

70,005 

6b,6b0 

I St h lit 

2nd half 

1 Patni-G} i . . . 

15 

• • 

« 

1 

8 883 
8,740 

2 922 
2,12S 

11,805 

10,868 

1st h lit 
2nii half 

1 DiIUili n igai-Ghtl/ipur 

16 

38835 

39.94 

14,325 

9 037 

53 160 
W.581 

! 

1 936 

5 16 

! 51,096 

50,127 

I*,! hilt 

2 lid halt 

1 Vmiusu-Pilhinkot 

17 





/ 

1st halt 
2nd h lit 

1 BhopiI-It«iisi . . 

i8 

Ptnmsula R*uh\ 

a> 




1st h ill 
2nd halt 

1 Khimq ion . , . 

»9 





( 

1 t h ilf 
2nd h lit 

|Atm{£oti .... 

20 

85,945 

87,348 

86,27*. 

90,131 

172,217 

177.479 

8,8 u 
11,096 

lSt,o6i 

188,575 

1st halt 
2nd halt 

1 Ills Highness the Ni/atnS . , 

21 

9,842 

9,549 

2,158 
2,91 4 

12,000 

1^463 

1,702 

2,416 

13,702 

14,879 

1st halt 
2nd halt . 

1 Rifjpura-PiUvU .... 

22 

< 5 , 085 , 3 JP 

11410,358 

9.228,958 



17, <507,807 

lS 44 fl ,058 

2 j 30 t ,078 

3*084,738 

19,808,885 

»7iS24»796 

i$t half 

2nd half 

1 foiiL Broio Gwat carried overs 
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jars ended 30th June and 31st December 1885 


APPENDIX 
STATISTICS OF INDIAN 

No. 

STATEMENT OF 
[From No. XIV 


f 































APPENDIX A 
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A 'Continued. 

RAILWAYS~(PART continued. 

XIII — concluded, 

TRAIN-MILEAGE —concluded. 

of Revenge Accounts.] Half-years ended 30th June and 31st December 188 

ITRAIN-MILES AFTER apportioning! , ~ i \ | ■■ ■ ■ ^ 


Mixed and Light Mileage* 


Assisting, 
Shunting and 
Miscellaneous 
mileage. 

Ttital 

Engine mileage* 




Coaching. 

Goods. 

■“ iOiai 

Train-mileage. 

1885. 

Railvvavs. 

No. 

6»025.330 

6.033»502 

11410,358 

9,228,958 

17.607,807 

15,440,05s 

2,201,078 

2,084,738 

19,808,885 

17.524.796 

■ 

j Brought forward Bruap Gauge. 

1 

1 

375,H* 

391,104 

506,755 

523,861 

881,896 

914,965 

144,690 

148,853 

1,026,586 

1,063,818 


Niirrow Gauge . 

j South Indian . . . . . 

i 

1 

23 

47J43 

88,226 

82,736 

167,892 

130,479 

256,118 

4,278 

19,041 

134,737 

275,159 


j Southern Mahratta 

24 

92.953 

n3.53o 

200,937 

163,183 

293,890 

276,713 

13,326 

18,444 

307,216 

295,157 


1 Bengal and Nortn-We.stern 

25 

»»• 

k • ■ 


6,976 

7.255 

• * « 

6,976 

7,255 


1 Deoghur 

26 

J8,4SI 

22,345 

■ > • 

40,796 

47.466 

■ ■ « 

V* « 

40,796 

47,466 


j Assam 

27 

furnished 

j«a 

50,813 

... 

50,813 1 


j Darjeeling-Himalayan . 

28 

18,871 

15,284 

20,046 

17.564 

38,917 

32,848 

8,311 

5,872 

47,228 

38,720 


1 Rohilkhand-Kumaun 

29 

furnished 

• «« 

■ k« 

.* « 

... { 


|That6n-Duyin2aik .... 

30 

937.034 

955.876 

1,905,860 

1,879,089 

2,842,894 

2,834,965 

320,258 

322,288 

3.163,152 

3.157,253 

n 

1 Rajputana-Malwa 

31 

*4,3” 

12,231 

5,618 

9.515 

19.929 

21,746 

938 

987 

20,867 

22,733 


jNalhtfti 

32 

141,344 

125,^30 

239.215 

211,123 

380,559 

336,453 

53,627 

51,258 

434.186 

387.711 


1 Northern Bengal .... 

33 

6,959 

7.407 

6.435 

6,071 

13.394 

13,478 

3452 

3.529 

l6,8.(.6 

17,007 

1st half 
2nd half 

j Kaunia-Dharlla .... 

.34 

110,187 

113,936 

131.739 

93,523 

241,926 

207,459 

73,313 

53.379 

SiS-s.^Q 

260,838 

1st half 
2nd half 

jTirhoot 

, 3,5 

7,062 

12,540 

31.921 

21,509 

38,983 

34.049 

790 

3.841 

30,773 

37.890 

1st half 
2nd half 

^ Dacca 

36 

136,889 

110,821 

133.920 

105,929 

370,809 

216,750 

44,619 

31,140 

315,428 

247,890 


j Cawnpore-Achnera 

37 

5.673 
* * • 

10,278 

k * * 

15.951 

13.407 

3,465 

1,393 

19,416 

14,800 


1 Bareilly-Pilibhect .... 

38 

46.384 

48,511 

211,428 

90.939 

257.813 

139.450 

22,668 

11,315 

280,480 

150,765 


1 Niigpur-Chhattfsgarh 

30 

188,748 

250,484 

158.462 

117,309 

347,210 

367,793 

70,973 

63,190 

418,183 

430,983 ‘ 


1 Burma 

40 

• «« 

4,834 

6,410 

18,542 

6410 

23.376 

313 

6,410 

23,689 : 


}jorhit , 

41 

S6.8i6 

9».797 

99.829 

43.440 

186,64s 

135.237 

6,776 

3,254 

193421 
138,491 ! 

1st half 
tnd half 

1 Bhivnagar-Gondal 

42 

16,826 

17,800 

18,180 

9.699 

35^006 

27499 

140 

425 

35.146 
27.924 i 

1st half 
ind half 

1 His High ne.ss the Gaekwar’s . 

43 

13.021 

12,470 

• kt 

25491 

27,010 

702 

t,208 

26,193 
28,218 s 

jst half 
snd half 

Ijodhpdre 

44 

..'‘'■/3S,6iS 

33.336 

37.649, 

68,951 

12,644 

15.314 , 

Si,S9S 
90,989 s 

1st half 
sndhalf 

) Mysore 

' .45 ' 

^:-2i39ai,Qji8 ''’' 

: 3,837,920 
i ':34*6,S33f ■■ : 

, ^ L f * - Vi' ■' ' ' 

■ '■Ai^;ga4 

784,970 j 

6,929,894 

6,815,569 ; 

■ 

^ Totai. Narrow Gaug®. 

’ 1 * ' " 1 '1 

1 'V 



' ,1" ' '■ ! r ' ‘r 



*-V' ’ ■ ■ 

fTorAi>;S80Ai» A»i? Narrow Gagoii 
t ■ > THR, VilAR. ; ; 

■ ’ > 1 ' ! ' ■ 

, \d _ 


If 













APPENDICES TO THE ADMINISTRATION REPORT FOR 1885-86. 


APPENDIX 


STATISTICS OF INDIAN RAILWAYS— (PART \)--conUnued. 

No. XIV. 

NEf EARNINGS COMPARED WITH INTEREST ON CAPITAL. 

[From Nos. Vtll and XVII of the Revenue Accounts] 

Half-vears ended 30th June and 31st December 1885. 


4 ^ ' 


(fj Ri on accotwl; of contnbftfioa to Prowdent Fuad, 

wj lAcdudw gOj; is otttstaa&)g oandngs of tho xst half of 1889 twKse deducted inm net mventw. 
M aooetmt ed «ont«!bot!on to Ptovldetit Fund. 

Mies to Providoot Find. 

dUtlMafisr «(; the xAti» «f (hewfy} pet niiim. 




Rulwais 



Net Farnings of the 
half year* 

Dirt TRENCE. 

No. 

188s 

Interest on CapitaU 

Excess 

Deficient. 


BfOiid Gattgt 




M 

R 

R 

R 

1 

East Indian . 



I St half 
2nd half 

((t) 1,0941,381 

(<?) 1.09,54,499 

(i) 1,64,69,728 
1,35.65,948 

SS.28,347 

26,11,449 

• « 

2 

Madras .... 


•{ 

rst half 
2nd half 

2849.414 

28.49.414 

iG,22,8i8 

16,56,350 

• • > 

4 

12,26,596 

11.93.064 

3 

Great Indian Peninsula . 


•{ 

ist half 
2nd half 

(d) 65,67,871 
64,42405 

1,18,72,266 

61,74,954 

54.04,395 

• • 

2,67,451 

4 

Bombay, Batoda and Central India 

•[ 

1st half 
2nd half 

22,23,828 

23.23.992 

44,70,556 

30,06,198 

22,46,728 

6,82,206 

044 

• 4 

5 

Sind, Punjab and Delhi 

* 

•f 

ist half 
and half 

30,48,048 

30,20,542 

33,02,630 

25,19.970 

2,54,582 

■ « 

5 , 00,572 

6 

Oiidh and Rohilkhand . 

• 

•I 

ist half 
and half 

17,82,252 

18,48,340 

11,76,441 

7,28,920 

ppp 

6,05,81 1 
11,19,420 

7 

Bengal Central 

B 

•1 

1st half 
2nd half 

1,73.530 

(e) 1,66,182 

24,263 

—•16,029 

pt« 

• 

1,49.267 

1,82,211 

8 

Taiakeshwar . . 

m 

{ 

ist half 
2nd half 

} 

Information i 

not furnished 

p 4 • 

9 

Punjab Northern . 

• 

< 

•I 

1st half 
and halt 

9.34.853 

17.47.444 

8,87,419 

5,41.216 

■ «« 

47.434 

12,06,228 

10 

Indus Valley . 

• 

•{ 

isl half 
2nd half 

14.5S.867 

17.51.223 

32.70,578 

31,56.452 

18,14,711 

«•« 

■ 

II 

Eastern Bengal 

• 

•1 

ist half 
2nd half 

12,50,760 

4.24.110 

11,72,501 

7.20,730 

2,96,620 

78,259 

■ 44 

12 

SindiA • • * • 

p 

{ 

ist half 
2nd half 

1.77.192 

1,78,276 

1,14,299 

85,381 

• • 

62,893 

92,89s 

13 

D bond- Man mdd 

« 

4 

1st half 
2nd half 

2.05,283 

2,05,261 

1,12,519 

1,08,105 

■ 

s 

92,764 

97.156 

M| 

Wardha Coal . 

m 

•{ 

1st half 
2nd half 

(/) 1,31.304 
(/) 1,32,915 

(/) 1,06,991 

(/) 39.404 

4 4 

• 4 

24.313 

93.51 1 

15 

Patna-Gya 

m 

•( 

1st half 
2nd half 

79.331 

79.661 

1,31,840 

1.13.870 

52,509 

34,209 

4 

• 44 

16 

Dilddrnagar-Ghizipur . 

p 

4 

ist half 
2nd half 

14,136 

14,121 

13.838 

8,353 

*«« 

• «4 

298 

5,768 

17 

A mn tsar-Palhankot 

p 

4 

1st half 
2nd half 

1.08,949 

1,11.673 

43.209 

32,653 

* 

• «* j 

63.740 

89,020 

iS 

BhopaUItdisi . 

« 

4 

ist half 
and half 

1,11.763 

1,18,126 

U84 

—20,147 

*«4 

1,10,279 

1.38.273 

19 1 

Khdmgaon . . 

• 

4 

ist half 
2nd half 

9.816 

9.817 

9.345 

1.67s 

4 4 4 

4*4 

471 

8,142 

20 

Amrrfoti 

p 

4 

ist half 
2nd half 

8,896 

8,896 

22,602 

11,845 

13,706 

2,949 


21 

His Highness the Nuam’s 

4 

4 

ist half 
and half 

6.76,599 

Information i 
246,823 

not furnished 

• •1 

4,29.776 

22 

Rdjpura-Patidia 

* 

4 

1st half 
2nd hall 

23.599 

24.769 

511 

—4,766 

PR 

23,088 

29,535 

• 

Towi Broad GAifos carried ove* 

{ 

1st half 
2nd hall 

3 ,I 9 » 98,073 

3 . 3 Dj 88 ,a 6 s 

448 . 35»838 

3,36,67,905 

1,28,27,765 

AIR 

*<« 

4»2o,36o 


U . f .* Tk 



I 


APPENDIX A. 


li 


A — eoniinued. 


STATISTICS OF INDIAN RAILWAYS— (PART \) -’concluded. 

No. XIV — concluded. 

NET EARNINGS COMPARED WITH INII^RIST ON ( AVVTkL -^concluded. 
[Biom NO'S. VIII and XVII of the Revenue At count*] 


II irs ended 30th June and 31st December 1885. 







iSSs. 


Ntt Famine's of the 
half 

Dm Firmer 

No. 

Railways 




Interc si on Capital 

r xctsi. 

Deficient 







R 

R 

R 

R 


Bt ought forward Bro\d Gaugf 

•[ 

isl half 
and half 

3, 1 9, yS, 073 

3,30,8fa,2()5 

448,25,838 

3,26,67,905 

1,28,27,765 

• 

4,20,360 

23 

Narrow Gauqe 
South Indian • . 

■ 

•I 

I St half 
and half 

10,66409 

10,6<i4ub 

8,54.704 

7,27,010 

• 

2,11,705 

3,39,398 

24 

Soutliein Mahratta 

• 

» 


I St half 
and h ilf 

21,397 

9.83,75 » 

41 033 

90,299 

19,641 

8,84452 

25 

Bengal and Noith-Western 


•f 

1st half 
and half 

3,05.923 

3,93.372 

3,81 354 

2,07,853 

75,431 

1 

1,85,519 

26 

Deoghur . 

% 

* 


I St half 
and hall 

1 

Information 1 

lot furnished 

HI 

27 

Assam . 

• 

• 

•1 

I St half 
and half 

1,19.767 

1,20,751 

—56.614 

-7.219 

»«e 

1.76,411 

1,27,970 

2b 

DarjeeUng-Himalajan 

* 


•1 

I St half 
and hall 

93.6?5 

Inform ition r 

96,565 

ot furnished 

2,940 

*•• 

29 

Rohilkhand-Kumaun 

• 

* 

d 

ist half 
and hall 

55.246 

55.246 

43.605 

36,548 

f «• 

11,641 

18,698 

30 

Thaton-Dujinzaik ♦ 

« 

• 


1st hall 
and h ilf 


Information 

not furnished 

lit 

31 

Ra] p uiana-Malwa 

• 

« 


ist half 
and half 

22,30,350 

22,43.536 

42,08,583 

30,52,525 

19,78,233 

14,08,989 

• 1 

32 

Nalhdti . , « 

• 

* 

•{ 

ist h ilf 
and hall 

7,020 

6, goo 

4,846 

8,917 

t 

2,017 

2,174 

»*« 

3) 

Northern Bengal . 


* 

•{ 

ist half 
and half 

4,18,259 

4,35.771 

1,72,899 

4,71,365 

35.594 

•*• 

34 

Kaunia-DharlU 

• 

» 

( 

'1 

ist half 
and half 

18,872 

19,027 

25,309 

4,377 

6,137 

• « 

* 

14,650 

3=; 

Iirhoot . . 

• 

• 


ist half 
and h ilf 

3,11,292 

a,bb,6y4 

2,22,061 

1,37,208 

1 

• j 

1 

89,231 

1.51,486 

36 

Oiiccci • • « 

» 

• 

•1 

1st h lit 
and hall 

1,06,502 

1,10,943 

25.310 

—67,155 

It 

■ 

81,192 

1,78,100 

37 

Caw nporc-Aehtiei a 

• 

■ 


rst half 
and hall 

2,14,723 

2,21,771 

87.570 

23,285 

A 

1.27,153 

1,98,486 

38 

Baieillj-Pilibheet . 

« 

• 

•J 

ist half 
and half 

25.<’38 

28,209 

15,772 

1,471 


0,266 

26,733 

39 

N agpur-Chhattfsgarh 

« 



1st h all 
and hall 

2,10,099 

2,13,023 

4,67,511 

26,264 

2,57,212 

• 

1,86,759 

40 

Burma . . * 

« 

• 


1st half 
and half 

s» 16,942 
541.242 

5,33618 

—59,495 

15.676 

• It 

6.03,737 

41 

Jorh&t . 

• 

« 


1st half 
and halt 

9,690 

9,993 

—6,310 
— i,iU 

««• 

1 

16,000 

11,136 

42 

Bhd\ nagar-Gondal 

« 

A 

•1 

1st half 
and half 

1,87,971 

1,90,642 

3,06.024 

85,223 

1,18,053 

1.05419 

43 

His» Highness the Gackwar’s 

1 

•J 

ist h ilf 
and halt 

25,415 

25,842 

36.711 

18879 

11,329 

««• 

6.963 

44 

Jodhpore . 

• 

* 


1st half 
and halt 

} 

Information 

not furnished 


45 

1 

j 

Mysore . 

• 

* 

•( 

1st half 
and halt 

1.24,615 

1,28,1x5 

91,964 

1,13,820 

»•• 

32,6>i 

12,295 


TorAt Narrow Cavob 

'{ 

tst half 
and hell 

S9.7Sk529 

71,79,862 


14,79,229 

* 

16,02,266 


Totai. Broad and Narrow Gavos > 
VOR TSl Vrab. 1 

■ 

7,82,41,729 

9,03,26,097 

X,«2*84,36E 
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INDIAN RAILWAYS. 
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APPENDICES TO THE ADMINISTRATION REPORT FOR 1885-86, 


lalf-years ended 30th June and 31st December 1885. 


Headings. 



Great Indian 
Indian. Peninsula. 

(i) 


APPENDIX 

STATISTICS OF INDIAN 




Madras. 


Bombay, 
Baroda and 
Central India. 
id) 


Eastern 

Bengal. 


Oudh and 
Rohilkhand. 


Indus 

Valley, 


No. I. 

DESCRIPTION OF RAILWAY 
WORKED. 

* Gauge of Raihvay 
^ Mean mileage worked • » Miles* 

3 Number of Stations . * No* 

4 Total length of the following 

gradients— 

(a)ifcandless . .Miles. 
(^) ’h iu • • • ” 

(C) . . . n 

{d) Tot !Joo • • 

luT 5oa * * • 

5 Steepest gradient worked— 

(fl) Length . . • « 

(i) Inclination * >» 


f I St half 
I 2nd „ 

J isthalf 
I 2nd „ 

f isthalf 
1 2nd „ 


J isthalf 
( 2nd „ 

j 1 st half 
( 2nd „ 

( isthalf 
( 2nd „ 

f isthalf 
( 2nd „ 

J 1st half 
( 2nd „ 


J isthalf 
1 2nd „ 

j isthalf 
1 2nd „ 


1,678-52 

1,681*25 


103-16 

103-16 

107-80 
107 'So 


^503*3<5 

1,499-11 


492-22 

492*22 

203-45 
202 '45 


703-66 

703*80 


860*87 

860*87 


207-25 

207-25 

128-50 

123*50 


601*09 

608-01 


fe)<>S9’S6 

(4r)659’Sfi 


No. IL 

FINANCIAL RESULTS. 

6 Percentage nf net earnings(in- 

cluding steam-boat tralfic) on 
capital outlay . . Per cent. 

7 Percentage of net earnings on 

paid up capital . • • 


f isthalf 
■ 1 2nd „ 

f ist half 
\ and „ 


(ft I '40 

(C)!'43 


(e)4‘89 

(^)3'25 



No. 111 . 

OUTLAY, EARNINGS AND EX- 
PENSES. 

{^elusive of Sieam-boai Service.) 

‘Cttpital outlay per mile open . Ss. 

Total earnings per mile open , 

per liveek . , • i> -j 

Total writing expenses per - 

. mile open per week . . „ J 

Totel earwngs per triun-mile „ .J 

To^Jl writing expenses per . 

irtln-mile. .... „ i 


, Neteamings per train^mtle . 

Cpat per 1.000, gross tonwaee 
moved - (freigM and . dead 
, ^rje)ght)_ . 'if 


ist half 
2nd „ 

ist half 
2nd „ 

ist half 
2nd „ 

ist half 
2nd „ . 

1st half 
2nd ,, 

ist half' 
1 2ind 


. Peiteatage of l»tat working ex- , , j. 
: ; peimesv^ total eardiiigB.I’.reenf. < 

' ''i,, \ '' " .y i ^ 

; Foi|4ntagepf^tM^^ rH /"i; 


fsthaH 
and „ 

,tst half, 
and , 


2,13,261 

2,13,782 




3*40 

3'oi 


, 33*S4 
■; J(7'd8 




2,00,204 

2,01,299 




1,65,728 
I, 66,206 


■>i'‘vS3'Si 


1,30,112 

1,30,344 


.■.sm- 

5d’3®. 


1,93,444 (^)**97,055 
1, 95,123 (/)‘, 99,558 

(/■)4io 
(/)3S« 

(/)3i3 
(/)23S , 

(/)4*84 

(/)3-85 

(/•)2-52 
(/)3'58 


if)9'67 

{/*)9'I9 


45;Op 


1,08,970 

>,08,397 


■ Vdi'.'d?;. 


1,28,511 

1,29,689 


•^:39'0J= 

















APPENDIX A 


h 


-^continued. 


iAILWAYS.--Part 11. 


Half-years ended 3olh June and 31st December 18S3 





(A)5'6" 5' 6" 

(A)5'6" 5 'G" 

44675 (i)l2o'44 

44675 (ij 120*44 


1,63,306 

*.63,5x7 


B*40 

Ha 

S8*Sd 

mt 


67.58' 


South 

Indian. 

U) 


Southern Rajputana- 


Nagpur- 
Mysore. Chhattis- 
ffarh. 


_ Cawnpore- QhAvna- 

Burma. ^ Tirhoot. Ach- gar- 

Gondal. 


3 ' 3 r 



248*47 
249*82 I 



3' 31 " xst half 
3'3r and .. 

193*21 I St half 
193*21 2nd „ 

27 1st half 
27 2nd ,, 


... 1st half 

... and „ 

1st half 
2nd „ 

0*15 1st half 
0*15 2nd „ 

45*51 ist half 
45*51 2nd „ 

23*03 ist half 
23*03 2nd „ 

0*15 isthalf 
0*15 2nd „ 

rfe xsthalf 
lio 2nd „ 


3*24 ist half 
0-89 and „ 

, ist half ) 
. and „ > 


1st half > • 

3nd „ i « 

rsthalf \ ^ 

2nd f 9 

isthalf > 

KKl i “ 

} » 

1*6; isthalf I 
0*63 2nd „ f ** 

10*72 isthalf ) *. 
I5 *s6 3nd „ > 

49*73 ifit half V 
76*40 and M f ^ 


49 * 5 * MfWf 1 ,6 
and ,i ,J 





















progressive 

number* 


Vl 


appendices to the administration report for 1885-86. 


■lalf-years ended 30th June and 31st December 1885. 


APPENDIX 
STATISTICS OF INDIAN 


*7 


18 


»9 


20 


21 

32 

23 


34 

35 

26 

37 


39 


30 

3 * 

33 

33 


HcADinciS. 


No. III.-OUTLAY, EARNINGS 
and EXPENSES-<ro«*i 

(Fnclvsive of Steam-boat Sermce ) 

Percints^e of total working ex* 
penses on total earnings (for ( 

dttails, sea Table No Vll) Per cent, 


No. IV. 

DIVISION OF EXPENDITURE 

BETWEEN COACHING & GOODS 
TRAFI IC. 

Total Working Expenses for both 
coaching and goods tralhc, ex- 
cluding steam-boat expenses, 
and alter deducting telegraph 
and sundry receipts and leaving 
only the balance of payments to . 
other lines for mileage, &c, . Rs. 

Proportions, dividing expendi- 
ture m ratio of gro^ ton- 
miliage (freight and dead- 
load). 


Coaching 


Goods 


{ 


No, V. 

COACHING traffic 

Gross Rrcpiirs andTk^in- 
Miluage— 

Receipts from coaching trafiic Rs 


Coaching tram-miles run 


No 




Avenge, coaching receipts per 
train-mile Rs 


Units and Unit-mile ige— 
Number of units earned one mile— • 

1st class . . Umt-mles | 

and • 




isthalf 
2nd 


»i 


3rd or Intermediate class . 

4th or Lowest „ 

Total passenger umt-milei^e 
Other coaching traftc Ton-miles { 1 3^*^*'**^ 


Average sum received for carrying a 
wwt onenule— 


1st class < , . 

Sad , , 

3rd Of Intermediate class 

4jd) or Lowest „ 

6 ii,ti»iw,iini» 4 nWii'wii'ia 


iPtes. I 


188s 


ist half 
2nd „ 


ist half 
2nd ,, 


ist half 
2nd „ 

ist half 
2nd ,, 


1st halt 
2nd ,, 

1st half 
2nd „ 

ist liali 
2nd „ 


1st half 
2nd „ 

1st half 
2nd „ 


1st half 
and „ 


Broad Gauge. 


Fast 

Indian. 


3367 
3; It 


82,61,675 

78,09,405 


2i,55>t93 

21,75,117 

61,06,482 
56.34. 33 h 


73.()S374 

66,49.084 

1,848,596 

1,8-7,506 

4 00 

364 


ist half 
2nd „ 


isthalf 
2nd „ 

1 isthalf 

i 2nd ,, 


>» 


{ 


tst half 
and 

isthalf 

and 


3.347.582 

3.287.583 

13,073,994 

13,382,972 

13, ” 6,747 

*2,978,233 

424,901,639 

381,658,060 

454,438,953 

411,306,848 

6,355,182 

5,183,190 


*4 47 
»4 3 ‘ 

4 92 
S09 

464 

3’<4 

a*s* 

a'so 







Great 

Indian Pen- 
insula. 


45 25 
58 12 


Sind, 

Punjab and 
Delhi. 


549* 
60 16 


96,27,667 

84,04,056 


iS,2S,i88| 

23,40,790 

78,02,479 

60,63,266 


18,12,192 

36,36,503 


10,89,368 

9,01,290 

27,4^824 

27*30,213 


30,19,23 

39 , 55,402 

1,420,689 

2 76 
2 78 


2,888,075 

3,237,1661 

*4.873.550 

17,472,611 

(0)26,402,488 

(0)38,156,793 

1 ( 6 ) 172 . 487,444 
>)t 82 , 9 tt.S 34 




2t6, 651.557 

331,768,104 

4.617,598 

3,822,806 


*076 
10 Si 


8 7,1 
3 '« 


(»> a*' 

(a) 3' 


( 4 ) a‘46 
fi) a 45 


, t i t 

Sll ? , ^ A, 





26,q),4S5 

19,99,080 

616,756 

586,052 

4 II 
3 4 t 


Madras. 


Bombay, 
Baroda and 
Central India. 


57 54 
56 82 


21,28,614 

21,14,749 


7,26,292 

7.30.783 

i4,o->,322 

13.83. J64 


*.548.292 

1.454.078 

7,224,219 

s.393.263 

1.552,014 

1,619,445 

146,219,620 

1*9.937.996 

*56.544. *45 
128,404,782 

3.778.020 

1.530,936 


Q*92 
10 07 

3*6t 

391 

4’«> 

4*60 

3'42 

a *44 


*5,85,495 

16,34,182 

456,637 

471.240 

3 47 
3 47 


1,182,981 

1,302,030 

3.399.253 

2,909,908 


116,324,899 

*35.034.799 

*30,907,133 

129,246,737 

1,335. *35 
1,402,438 


14*90 

13*09 

S‘96 

s*ss 


4037 

4673 


rSy 

*'85 


29,01,520 

25,47.306 


6,30,563 
7.03. ' 5 s 

22,70,957 

*8,43,35* 


18,81,621 

*9,35,578 

448,860 

479,767 

4 *9 
403 


Eastern 

Bengal. 


(c) 55 51, 

(r )67 97 


*2,27,837 

14,01,228 


5,54,687 

4,76,615 

6,73,*5 o 
9, -4,4' 3 


«l&» by mail iiaW 


1,165,661 

*.087,359 

5,166,983 

4,812,217 

26,076,430 

27,611,260 

85.903,043 

9*.SS3.399 

ii8,314,**7 

125,064,235 

1,346,7** 

1.096,548 


4*79 
4*91 

a’85 

a*88 

2*39 

#‘40 


(c) 1,236,860! 
(c) 1,161,012 


{^75.133,638 
(t) 7.355,152 


Oudh and 
Rohilkhand. 


62 29 

6985 


*8,24,364 

*5,94.527 


S,*t,8j9 

6,50,596 

*3,12,505 

9,43,93* 


(f) ll.S’ 717 
(0 8,6 ,283' 

(f)300,iiS 

{f) 3 So, 66 i 

! 

(t )3 77 
(t )3 o* 


(c)67, 077,245 

(c) 44 , 730,988 

(c) 74 ,o 65,628 

(c)S 3 . 678 , 6 s 4 

(«) 450,231 

(c) 301,064 


10*27 9*54 

lo’aS 12*S8 j 


11,09,179 
10,2}, 747 

237,4*8 

347,031 

467 

297 


„ (<^)89S,943 
.(»)*, 033, 3*7 


1,704,044 
(c) 1,669,982 

k/ > 74 , *73, *30 

!</ >67, *77,709 

76,772,117 
69,881,008 

408,596 
391,973 




‘2$ 


3*30 

3*7 

3*47 

246 


Indus 

Valley 


4068 

41*03 


20,94.776 

20,14,39b 


2.90,145 

3,87,957 

*8,04,631 

*7,26,341 


11,21,586 

9,56,719 
190, 6j4 

2 8,771 

5 8b 
4 37 


*00 
9*00 


(«)3'oo 

(#)3*a4 




so 

50 


389,77* 

382,^3 

2.377,690 

2,238.534 


63,018,528 

66,396, *78 

65,785,^ 

69.0*7.389 

2.374.8« 

713,270 


1013 

10 ay 

3*38 

3'47 


2* as 

2*27 




Ji Ih e 























APPENDIX A, 


•. onitnued , 

ILWAYS,— Part II — continued. 




H ilf ye.nrs ended yrth June ind 31st Dfcember 18S5 


N\i pow G« at. 


South South in Riiputini- w , Voithfii 

Indiin. ^ ^l,!rh * 


1 

Voitfuin nvnport- nh ivm^air 

I Xihnu'i -Gondal 


r)Sii 4 j S. <14 ^ 14 < ist hilf > 

7 lo, ^3 7 (> 4 <>, » T ' 


‘5),7 o:) 3»n,Si| I4»u»4f*'5 3,54i770 7-20 iiO3*0<)- 5 2 07tt0'5 ist half I 

6),514 2,oi, 4'^6 15,03,2-.. ^-0,Si5 4,A345 4^7«W32 4y2 3 9,fn,Jb 3>'^i,7M I 3,7^^» - „ , 


40»4 'jS 

iO,244 

to, W 

lOji 1**^, 


1,7^,400, 

i,i( ,o> 


6,40 S’ 1 57.4W) S7 5 JO 9 t ) 91 1 

>»33of'J i,5(^ii()4 0,30,1) j. 

7,73641 Ij’O.tTjS 107130 32,3f,SiS 

S, 3,3 <»S I,c> 3,-3« 3 3 


47,3<'4 S3 4-,o 3»>i‘'j2 2,. 3, 191 i,7J,03i I ^,01,4') i,iG 33*. (sthaU 

4S,82. i,i7,So3 «,0),7J4 s,o3,7<5' i,0 .4^4 *,‘3,^10 2nd,, j 

« I 

Sf ,f-S 43^4(1 4,12,7 J/ 4 .Si 4'54 2,17,0071 i,7„,73 1,^0,971 lit halt) 

63 6-,o .,71,7',S j,jj,6o6 4,i<>,14o 1,7^,169 i,7'„,'>i 1,01,717 -nd „ f 


tir),254' 

.«7 .'Hj 

SI3,5‘)9 

!07,aO3 


I I 

3 0 ’, 34 S 1300447 2,3i,7'’4 114 4^2 3 S^Sm) 1 o ’ 3 S i,iS,S -4 7 >iS,jj 7 3.)),7 7 3 ,Si,St )9 3 , f 1,831 2 33 7 f » isthall > , 

2 , 20,0701 I. , 30 , 0 . 1 ) *., 61 , 0.0 -,*.J, 11 . 3 , 1 , ,8^2 1 , 44 , -'•» i,oS ,7 ^ lo), J-h },1 ,Iih J.'jS.Ih/i .,jnb9 2,39,617 '•nd „ | " 


S5,04-. 378,141 1)2,983 )7>742 037 o)4 88,6i5 

S7,3t‘' 30«,)«4 113, j 3 o 68, *66 36,0*6 


jf),3 4 iSS 74S IH 344 110,187' tjf,iS(i StijSifi istlnlt ) 

4S,-,ii *00 4^4 I, 5,>.jo Ho,9o<> 110,821 91,797 -nd „ J* ^- 

2 it) 381 .40 *. ft) I ()7 .1). 1st half > 

2.4 2 31 -73 3 -7 1 3.5 .61 -nd „ I 33 


786,330 

514,016 


191,847 

« 74,599 


^9l,3t»8 7f'f*,783j 

169,560 i,i99,at)6 

)o7)888 ( a ) 1,782,021 

)37#9<*i (a) 5.63J,3f»S 

130,707 Wio, 903 , 281 ' 

493)044 <*) 7)855, 196 

715,0^7 *3,713,902 

104,607 14,868,226 

1*3,079 *87,548 

588,131 276,7118 


386,206 61,133 34, g')* i,oC8.ols 7 <*> 7U 3), 483 *22,<)04 -’<13,238 *4i,37J 

343, Sbt) 60,257 7y,<»8i 1,255,016 61,946 38,18/ n-,502 233,509 *43»934 

1,303,736 110,300 80,036 3,6*3,923 377,398 80,33s 1, *24, 445 5<J»,33« *S9,<>33 

733, 4SS 149,971 it)8,324 5)i3»,337 264,620 039,616 t,i3i,8tK> Ui'i.si; 163,134 

, . 98,021 3)3 o 6,23* 139.830 1,015.73- 182,02!/ 

1,717,883 82,876 3,686,047 .. 205,180 1,146,190 166,112 

115,024,743 i 6,126,3'’5 7,134.70s 170.480,123 6,4S9,24fi O,6o’,085 4’.oi3,8o6 10,3*^9,928 24,704,352 

106,778,900 18,298,049 14,270,338 169,607,838 8,115,280 8,034,586 oi,i37.53l> 18,SW.8 9 22,06.^87 

116,714,7^816,392)788 7,210,702178,334,292 6,812,387 0,866,573 43.261,245 2t, 98, 2’9 28,186, 7.)3 

109,574,199 18,591*153 14,53i>,343 179.680,23b 6,461,646 9,117,509 33,381,1/00 20,6*7,^35 -*,538, W»7 

i 80)062 36,386 57,276 1,554)682 23,020 38,482 03.089 ii*,U3 206,4, jKi 

176,889 31,964 95,199 1,542,671 27,235 25,172 6-,487 155,170 173,1‘>4 


3 .’34 82,573 

I , 02 s 56,202 j 

120,130 3-3,013 

1 - 7,070 217,-78 

14 /, 38 *) 

117 , 4-0 

23 , 793.203 16 , 438,764 
21 , 817,830 ji 4 , 8 y 3, 413 

24 . 603,836 16 , 711,350 
2 -, 0 / 3, 768 jiS,i 66 ,h 93 


lit half > 

2nd,, r -■» 

istHU > ,, 

Una „ t *■' 

lit half > ,, 


iiBthalft 

land., r 


93,747 

47,96<i 


84,600 
64,518 j 

ft : 


ist half 
2nd ,, 


(«l2''S0 

wa.50 

{&)2.06 

UJa.00 


tarrt* 



W) at,tted«Uppw.*’ 

(ft) 



13-82 ist haK ) 

1446 and „ f ‘ 

6 88 list half) „ 
7*13 aad „ f ^ 

;■. ‘m" } J* 

i'Co lathalf > 

2 73 2ttd « } 



number 


111 


APPENDICES TO THE ADMINISTRATION REPORT FOR 1885-86. 


APPENDIX 
STATISTICS OF INDIAN 


Half.} ears ended ^oth ]une and 31st Dtrembcr iSS^ 


34 

35 


36 

37 
3£> 

39 

40 

41 


42 

43 

44 

45 

46 

47 

4^ 


Hl^dings 


N0.V.-.COACHING IRACnC-- 

contd 

Units \nd Umt-miie\g! — 

Average sum recuvpcl for cari>in^ d 
unit one mile, ‘-contd 


Average for all clashes 




Other coaching traihe per ton. 
mile 


Aval ige number of units in a train — 

. No -j 


I St class 
■2nci • 

3rd or Intermediate class 
4ih or Lowest j, 
Total passenger units 
Other coaching traffic 


{ 

{ 

{ 


f 


Toni, 


f 


VrHiciis \ND Vlhici I-MILL\G^— 

Numbtrof c aching vchirlts hauled 
one mile — 


4*) 

50 

5‘ 

51 

55 

54 

55 


I st class , 
and j, 

3rd or Intermediate class 
4th or Lowest „ 

Other vehicles 
Bralcc'vans 

Total 


VNn h 1 

miU', ( 

- 1 




it 


Averagfe number of vehicles in a 
coaching train— 

ist class No. 

■ II • . 

Std or Indirmediate class . 

4 th or Lowest 
Other rehkles . 

Brake*>vaiis . 






Total 




Bivovo G^ugc. 


ISS5 

East 

Indian. 

Great 

Indi in Pen- 
insula 

Sind, 

Punjab ind 
Delhi 

— JU — — 

Madras. 

Bombay, 
Baroda, and 
Ccntial India 

Eastern 

Bengal 

Oudh and 
Rohilkhand. 

Indus 

Valley. 

1 

I St half 

2*70 

2 73 

2 56 

2*11 

268 

2-63 

2*59 

235 

2nd ,9 

2 7 

2 70 

2 Gi 

2 05 

2 67 

2 74 

2 62 

23s 

1st half 

3 73 

35 41 

31 IT 

3<5 95 

3^ 04 

50 39 

35 14 

2539 

2nd „ 

jO to 

34 97 

32 24 

3446 

34 ^2 

59 67 

37 13 

3009 

1st half 

I <?i 

2 03 

2 36 

2‘59 

2*6o 

2 06 

) 

2 03 

2nd ,3 

1 80 

2 27 

2 48 

2 76 

2 37 

1 86 

f lo)3 77 

1 75 








> (c)2 yb 

< 

1st half 

707 

1047 

II 00 

7 44 

II 5T 

4 13 

\ 

12 47 

2nd 33 

732 

12*29 

9 21 

6 18 

1003 

4 06 


k TO 23 

ist half 

7 

(fl)i8 3S 

2 S'i 


58 10 

17 II 

fd)7-i8 

• 

2nd ,, 

7 10 

(rt)i9 Si 

2 76 

* 

57 55 

2540 

(<^)4 81 


1st half 

221) S5 

41 

222 64 

25473 

191-38 

223 50 

(r')3i2 41 

33053 

2nd „ 

2(SS4 

(b)]2S 71 

204 65 

26i 33 

igo 83 

>3639 

(O193 58 

30330 

1st hall 

34=1 81 

15 '^ IQ 

238 36 

264 76 

26359 

346 79 

323 36 

34505 

2nd 

223 06 

1G3 oS 

219 10 

274 27 

2C0 os 

18791 

201 37 

31248 

1st half 

3 44 

3 2^ 

5 75 

2*02 

3 00 

1 50 

1*72 

12 0 

2nd „ 

• 2 Si 

2 69 

2 Co 

2 98 

2 29 

1 Oo 

1 13 

326 

tst half 

2,041 fa- 

2,'’32,7'>o 

S3I,S6 o 

766,210 

66'’,409 

390,150 

\ 

/ 437,297 

2nd „ 

3>»b. 1- 

y4,()bo 

804,910 

727,021 

6 j 5,6 i 4 

3 lb, 310 

(_ (r)837,975 

J 483,988 

1st half 

1,10)407 

3,030,302 

7^5,1577 

807 287 

8j9,8io 

334 Si6 

r (c)S62,ii9 

1 456,552 

2nd „ 

3ii7t',8i ) 

3>ioa,-i2i 

748,900 

844,910 

951,534 

368,210 

/ 

' 418,837 

1st half 

2,039 473 

054,407 

597,f3r9 


k 

/ 940,463 

(<t) 540, 1 16 


and „ 

j y>,'>v 

(ff)-,27 1,37b 

654,003 


(, 4,545,234 

^ 1,002,771 

(rf)04 1,946 


ist half 

21,14^,0^31 

(A) 1,1 17, 117 

6,191,908 

4,260,473 

r 4,97b,0b8 

1 1,064,252 

(11)3,973,641 

3,387,224 

and „ 

19,405.3't' 

(5jS, 356, 7oh 

5,ib3,274 

4,510,962 

/ 

^ 1,587,700 

(11)3,851,006 

3,912,454 

jst half 

3,562,643 

2,357,985 

2,259,240 

873,779 

750.773 

922,916 

576.568 

458,839 

and .. 

3,345,770 

2,111,707 

1,431,56b 

872,916 

734.34T 

829,434 

59b,boo 

413,311 

1st half 

4,2iS,055 

3,045,219 

1,420,714 

1,107,975 

67S32S2 

114,820 

440,424 

364,915 

and „ 

4. 70,73s 

3,979,547 

i,3b5,6ob 

1,144,408 

I>59,^S3 

107,859 

577,433 

429,443 

j 

ist half 

37,022,183 

21,837,759 

12,136,036 

7,815,724 

7,536,507 

4,667,426 

6,358,724 

5,104,837 

and „ 

35,740,401 

21,^46,241 

10,258,334 

8,130,263 

8,020,350 

» 

4,214,284 

* 

6,531,304 

5,657,833 

1st half 

I'Sc 

t J'S7 

l'36 

. 

1*68 

1-48 

1*30 

\ 

/ 2*29 

and „ 

r6f 

i l6r 

148 

i*6i 

1*45 

I'll 

(. (f)3‘4q 

j 

1st half 

1*6« 

t 3*13 

Vt6 

1*77 

a-oo 

1*12 

r (c)2 48 

* 

( 

and .j 

I7^ 

i a 21 

ras 

179 

178 

. 1*29 


^ rga 

ist half 

ric 

) {o)r45 

o’9i 

4 

s 

C 3*>3 

1 (<f)3*37 

« 

and „ 

rat 

i (a)r6o 

Vtl 

* 

(. 

\ 351 

{<*)»‘8S 


ist half 

n’4j 

fi)e*4a 

9‘43 

9*33 

f 10-38 

( 6*5-1 

1, (*)i 6'74 

1777 

and „ 

ro’Oj 

(i)S 95 

S84 

9*57 

7 

55C 

i ^e)ii'J0 

1788 

ist halt 

ro; 

i 1*66 

5*44 

1*91 

1-67 

3*0f 

a*43 


and t, 

i> 

1 **43 

a'43 

»85 

*•53 

3'9( 

> 1*73 

J 89 

1st halt 

rzi 

3 3*14 

a'lS 

3*43 

* i'5i 

0*^ 

J 1*85 

rpj. 

and „ 

a'3, 

4 3'09 

t 

a'36 

3*43 

^•38 

o’3f 

1*66 

l'(|0 



> M’S? 

18^48 

■B 

g[|||||Pg 


5 86*78 

*«‘iS 

. mi 

1 

1 

-,4 — - 

*7*5* 

IIH 

■Ml 

HU 

J iS’Sa 



vf . V 

















APPENDIX A 


A — conHnutd 

RAILWAYS, — Part II -^continued. 


Half-jt’irs J'ndf d 'ji th )iine and 31SI December 18 




iAm 







N M Kt»\\ G\l f,I 

Piniah 

Nurthcin 

Ni/am’s 

South 

Indian. 

n 

inilN irth- 
W( «.tcin 

S» ithcin 
Main Attd 

4 

Raipiit ina- 
MiUva 


N 1 ur- 
Uih at! - 
„llll 

Burnn 

Nortlurn 
JKni il 

in hoot 

r-iv^npore** 
t\i hntrd 

Bh iv* 
nvai- 
Goncl il 


2 3 () 

• 

2*0S 

2*r 0 

2 Ol 

2 17 

3 15 

2 II 

S o'*) 

71 

• 

r^s 

2*04 

2 70 

2 50 

244 

2 C )0 

59 

a- 62 

2 17 

304 

3 1! 

1** 

- 7 j 

I iii 

2'os 

2 84 

44 

4 <> *53 

<>627 

50 Os 

5 f 73 

33 02 

72 13 

5 - s 7 

St 97 

40 ,3 

V 

4<>‘43 

43 

3 ^ "^3 

21 So 1 

1 

559^ 

O2 3S 

51 04 

35 ay 

73 3S 

6s 37 

S J- 

5S7, 

3 J 47 

1 

56 71 

45 7 <^ 

2 SI 

2 ■•3 

1 0-^ 

0*60 

0 73 

1 14 

2 15 

074 

f>» •> 

2 fi; 

r^S 

0*2$ 

i) 60 

1 J 2 

3 00 

0 bb 

o :)3 

0 jO 

1 31 

2 15 

07) 

0 4 d 

2 u2 

1 J> 

0 *. } 

H) Ol 

12 41 

s r 

3 47 

1 U 

I os 

3 Sfi 

770 

I 1, 

5 / 

42 \ 

I 44 

0-SS 

2 57 

b 11 

13 73 

i S7 

I 3 - 

3 13 

5 37 

6 ijt) 

4 yi 

4 2 

5 33 

I 4 *^ 

* 15 

-3 37 

2 % 

(rtl’o 73 


1 02 


342 


3 ol 


7 I) 


I 


3 47 

(a )04 3 <) 

4 3 J 

073 


385 


4-3 


9 15 

I 4 f 

I 

• 

170 01 

( j)ia7 

S«>6 62 

m 49 

HO 44 

iSi ijii 

31 

207 Uy 


t 57 1*^ 

2'»4 I 

Sr 

18)33 

IS^ 71 

13 

273 )3 

i()i 17 

161 75 

177 It 

.1341 

*779^ 

i-A \ 

i\Snj 

U 3 U 

I )f» ss 

lO- 24 

1 jo ^2 

IV) 7) 

sn 12 

170 36 

151 2 

100 3'' 

U}\ 2*) 

2U 71 

22 ) 20 

IS( ^ ) 

2.S 

176 ni 

192 49 

< 21 

170.^ 

2S0 lO 

*03 7*1 

11, 1 78 

1S7 07 

2 2 S 

1^7 )S 

*-)- 

164 79 

*97 7 ) 

UJ 3^5 

lO-j *2 

4 

I 

« 

0 ,) 

1 0 

1 (,6 

oi S 

0 

\) 

1 07 

1 S7 

4 / 

uoS 


3 *7 
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t 

5,124,330 

1,004,588 

7,234,474 

1,024 675 

402,837 

i2,36«>,S6t> 

440,381 

633,641 

2,716,17- 

1,45'*, 7 3 

1,726,539 

1,513,110 

i,«)3,043 

. rst half 

3.898,359 

1,199,847 

6,770,7(6 

1,152,643 

974,453 

I ’,176.313 

543,517 

578,546 

2,033,538 

i,4i>»i47 

1,534.354 

1,377.576 

961,145 

^nd jg 

60,286,624 

14.947,468 

So.347,725 

11,816,070 

5,381,200 

107,266,098 

3,916,142 

7,554,436 

35.5A7.4i9 

16, 139,6 8 

15,367,733 

17,605,900 

9,779,‘)89 

1st half 

58,473,163 

16,264, 3<, 3 

53,939,846 

18,021,571 

io,9bh,23S 

108,405,160 

4,141,076 

7,101,482 1 

32.317.59- 

1(1,616,874 

16,180,931 

14, 25s, *85 

9,7*7,834 

2«ft ,» 

65,410,944 

15,953,050 

57,572,109 

12,840,74s 

5,876,057 

119,656,567 

4. 356, ■'-’3 

8 ,i 8 S,o 77 

-8,263,611 

17,892,351 

17,094,061 

10,119,010 

] 

10,8/ ,,932 

I't half 

63,370,523 ' 

17,464,310 

60,719,012 

«9,>74,4>4 

11,962,676 

1-0,8/9,493 

4.684.593 

7,6 So,o 2S 

34,-715130 

16,233,2.1 

>7,715,265 

iS.633,'63 

‘0», 38,959 

-nd „ 

i 6*34 

11*68 

■ 

11*03 

1033 

15**0 

>4*37 

* 

13*66 

14 39 

a 

1028 

1367 

11*05 

1- Ao 

iBt hall 

*4*57 

*3 7+ 

Hgl 

10*15 

11 04 

1305 

1429 

11*93 

8*11 

11*30 

1J4U 

13*43 

10 09 

and „ 

193*26 

j 

173 93 1 

*34'31 

127*12 

112 76 

114*48 

10()*{)6 

162*87 

135*46 

116*31 

W47 

128 6i 

nj*65 

ist haf 

«i 8 s 3 

186*30 

13793 

15874 

134*55 

113 4> 

to8<jo 

>4639 

138*70 

134 >8 

142 U2 

126*63 

10630 

and „ 

a<^6o 

l8s’6o 

153*47 

138*14 

123*08 

*2768 

■ppi 

*76 53 

>4')’85 

136*59 

*55*14 

1319*66 

125*25 

i3b hall 

1 a33'*o 

>99 94 

»SS*a5 

168*89 

»3S‘59 

126*46 


158*33 

136*81 

145*48 

>55 18 

i I4 i*u 6 

IIO99 

and ,, 
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(f) Called Lower RoaorvwJ.** 

)L vJ ** LOWWe^*' 

V4'^bkKp«it!eDtagei8d»etoanertor)nrecordinirtbenkileAj;ed certain vehidee conveying bOMfl, &Pi under Goude instwlof undei Coaching, wHk 
■W iitwwowreatoftlatefof correction in the haJbyiwlyReveniw Account*. * 


j^ v en ^ ^ the Anelyiia are evidently wrong, bemg $33^00. 

























APPENDICES TO %m ADMINISTRATION REPORT FOR 1885-86, 


:u 


alf-vears ended 30th June and 31st Doc ember 1RR3. 


• APPENDIX 

STATISTICS OF INDIAN 




H[EADIN(>S* 


ifeSs. 


7^ 


7 <i 

Si 


S2 

So 

V 

ss 


94 


95 


97 




No. V.-CO ACHING IRAFFIC 

— COHi I /. 

Cost oi Wokkin^ \M) Proi iis-— 

Average cost of liauUngd coauh- 1 

ing ttain one mile . . . ' i 

A vtT cost of h luling n coach- 
ing vehicle its load one f 

milri * . B Pu^» 


Avtiage costot hauling a cuaLhing unit 
one mile — 


Ptr pasacngcr unit 


OthfT tcallit r ton , 

Avenge profit on noikmg a 
loaihiiig tiuin oup mile 


1 

” \ 


ii\ 


• { 


Avuage on wen king a coaching 
vehicle one niiL — 


ist class . . Pin. 

and jj « • II 

3rLl OI Intel mediate class * i, 
ath 01 Lowest I, ,, 

Othei v< hllles , ,, 


Xveii^e piofiL on woiking a coaching 
unit { lie mile — 


Pei p t-jsi unit 
Otlui ti lihc |)c I tun 


Pu s 


( 

i 


No. VI. 

GOODS IRVDI-IC. 

Gross RiLEirrs \nu 1 RAiN*Mii.cAbi — 

Receipts from i^ouds traflic , Ri>. -j 


Goods train-miles lun 


No. 


As e rage ifouds receipts pci tram. i 


mile 


Units ANp Unit-milcagc— 

Tons uf goods caiiied one mile Ton^ 

miki. 


{ 


Avfage sum received for car* f 
rying a ton one mil© . . Pies, ij 

Aveiage number of Tons in a f 
Irrun , . . . Tons. T 


VaHICtES .VND VSHICLfc MltEAGE— 

Number of goods vehidcs hauled 
one mile*— 

Coaded , , 

.Empty . > 

BraihA*vai« . « 

Tolkl . . 


Vthiclt mties. 

” { 


1st half 
2nd „ 

ist half 
jnd „ 


1st half 
2nd „ 

I St half 
2nd „ 

I St half 

2nd ,, 


ist half 

2nd „ 

ist halt 
_nd „ 

ist hall 
2nd „ 

1st half 
-nd „ 

ist hall 
2nd ,, 


isL half 
2nd „ 

ist halt 
and „ 


ist half 
and „ 

ist half 
2nd „ 

1st half 
2nd ,, 


ist half 

2nd „ 

ist half 
2 nd ,, 

ist half 
and „ 


Bkoad Gauoc. 


t* 




isthidfi 
jfNl f, ^ 


isl half 

2 nd M 

ist half 
and „ 

ist half 
and 41 


t "'M 

f. fr 




1 ast 
Indian^ 

Gieat 

Indian 

Peninsula. 

SindjPumab 
and Delhi* 

Madras. 

Bombay, 
Hatuda and 
Central India. 

B astprn 
Bengal. 

Oudh and 
Rohilkhande 

Indus 

Valley, 

1-17 

raS 

1-66 

‘*59 

i 

r 4 o 

*•85 

a-iO 

**52 

rig 

i 05 

1*54 

‘ 55 

‘*47 

1-67 

1-87 

1-32 

lyfn 


17*23 

20-70 

17*65 

23*39 

16*61 

”*75 

13*27 


1950 

20 08 

18-30 

22*29 

2 o' 9 S 

10-57 

0*83 

I'lQ 

0*96 

o’gS 

0*91 

t'iS 

i-ig 

0-75 

o*Ui 

1*45 

i'i3 

093 

0*97 

1*40 

1*67 

0*74 

G 71 

20*23 

15-64 

I5*?i 

9*91 

42-53 

16*41 

2*70 

8-41 

29 !)4 

1 S 43 

*4'iG 

12*11 

54-81 

21*64 

549 

2-83 

1-45 

2*45 

rSS 

2*79 

ro 2 

3*5J 

4-36 



rbj 

ryj 

2*50 

1*34 

no 

3*05 

s'?? 

— 4*74 

Ntl 


0’42 

— S-aS 

1 (fi 2)"-^'87 


f — 2-73 

3 iS 

—940 

-2-57 

^‘44 

— 2 '29 

— 1’28 


1 —345 

SoS 

— 0 3 S 

i 6 *Si 

4*3 > 

9*83 

—5 20 

j (rf)— lo-iy 


1 5*51 

8 iS 

--4 59 

S US 

0 oS 

6-45 

— 2 '50 



( 7*98 

lo 78 

(fi)rg ’70 

-OSj 


( 

i — 5-J7 

(e)— 7-15 



(«)!2 47 

— {J*(«3 


1 

I 0 O 5 

(e)-ii -77 

ft 

yi’Ts 

(i!i)a 7 Sa 

V)-So 

30*10 

1 43*}7 

I 61 -06 

(/) 3 o-o 6 

30 ' 

35 

( 6)27 yo 

36 04 

3‘ -21 

41 Oy 

I 47 14 

(/ ) 2 a 03 

27*91 

4 . 2*21 

506 ) 

3f7J 

3=i-67 

41 02 

1 U) 

8*29 

1 I 9 *JI 

31 4 d 

70 

15 uo 

55 

33 

— 0 O 3 

3’33 

41 -30 

T SS 

*'53 

I 60 

I 13 

177 

‘•45 

1*40 

i*Co 

1 Si 

1-25 

1 4 b 

1 12 

1 70 

1 34 

0*95 

r 6 i 

1 

24 (12 

IS-IS 

15 47 

-"1 74 

23 13 

7 St> 

18*73 

22 *Go ! 

23 II) 

“i'oj 


20 3 CI 

22 41 

480 

I5'4‘> 

24 00 1 

1 , 76 , 03, 0154 

i»75s8o,7oi 

44,400 n 

2i,55,7'^2 

54.90,454 

♦ 

U)9.S5,7‘9 

17 , 08,200 

41 , 83,104 

1 , 50 , 04 , 1)00 

1 , 06 , 23,607 

f 

41,02,095 

21 , 17,194 

36 , 17,927 

(() 1 2.39.012 

“,37.40‘ 

42 , 08,744 

3 , 116,446 

3 , 717,607 

1 , 090,082 

640,^03 

728,404 

(r) 2 i 2 ,(iyo 

529,033 

977.697 

2,785,0&0 

3 , 279,107 

1 , 009^913 

6 Go,b 6 o 

547,930 

(f)2l>b,774 

382 , 51 s 

903,438 

S*d5 

4*73 

1 4*04 

3*37 

7*54 

( 1)403 

3*40 

4*jS 

5*41 

4 60 


3 ‘- 2 o 

* O’Oo 

(f)4 OJ 

2-97 

4*37 , 

; ! 

SS' 5 , 186,701 

411 . 362,733 

130 , 106,384 

52 , 174,741 

133 , 447,003 

;(<')ao,3<js,3a2 

66,475,97* 

ft 

138 , 243,357 

490 , 414,789 

246 , 802,591 

‘34,539,202 

1 53 , 155,778 

108 , 438,070 

1^)33,214,020 

43,544.745 

* 54 . 834,943 

f)'05 

8*31 

6*55 

5*94 

7*93 

7*90 

g-aS 

5**9 

S* 8 i 

590 

8-36 

765 

6-40 

7 'i 6 

S*‘3 

5*22 

I 7 ini 

no'O^ 

118-38 

81-46 

183-20 

93-89 

125-66 

141*40 

i7()*o5 

uiS'») 

133*23 

* >So'43 

‘97 94 j 
_ 1 

‘23*57 

1 1 1*22 

i 0 o* 7 ‘ 

« ^ 

j 

j 

^ 68 , 618,591 

S4,34fi,<»9 

34 , 380,596 

[ ' 1 

18 , 581,564 

i 

10 , 604,055 

80 , 789,543 

4 , 898 , 97 s 

! 

10 , 094 , £K 7 l 

1 

* 8 , 851,942 

61 , 476,897 

17 , 654,285 

10,597,831 

15 , 796,333 

5 , 787,283 

7 , 165,234 

19 , ‘66,397 

* 5 , 573.583 

*9,45*,t79 

0 , 297,916 

2 , 761,031 

8 . 004,938 

948,161 

5,003,395 

10 , 828,181 

31,102,860 

14,398,856 : 

8,5*0,593 

2 , 802,179 

5,558,995 

3 , 280 , 6^3 

2 , 803,343 

10 , 544,069 

3 , 877,376 

7,»8i»Si3 

4i489»863 

1,001,138 

*, 317 , 97 * 

573,076 

174,907 

748^407 

1 , 350,338 

a,S 07 ,&» 

9oS»67? 

44 *, 967 

338,040 

560,653 

1 , 230,690 

, 

90 , 9^701 

St7*07(b5S5 

*4S%057. 

* 4 , 678 ,^ 

39 , 367,357 

31,791,895 

6 , 033,046 

8 , 306,016 

15 * 846 , 5*9^ 
»o,S89*«50 

39 , 930 .^ 


Mi 


H. « H 


i 

. * 1 ' N 
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APPENDICES TO THE ADMINISTRATION REPORT FOR 1885-86. * 


alf-years ended 30th June and 31st December 1885. 


APPENDIX 
STATISTICS OF INDIAN 


Bro\d Gauge. 


Headings. 


, Indhl'n Pen- nelhr** Madias 

insula. 


BaSa^and 1®^®'!' 
Central India. 


Oudh and 

Kohilkhand. 

« 


Indu9 

Valley, 


No- VI,-^GOODS 'IRAFFIC-mi^d. 
VeHICIFS VNO VmiCLr-MIIEAGE 

Average number of vehicles on a cfoods 
train'— 


99 Freight vehicles , * . No. ^ 

iuo Brakevans . • . * » 1 nd 


1st half 
2nd „ 


lui Total . 


S ist half • 
• • 1 2nd .. 


102 A\pra"ft earnings per goods 

u hide per mile (excluding , 

’jraUs) . . . .P»«9. j (jjJ 


78 o.SS 4 ,io 5 a5S.6,5,.,i u.,7^ 

^ ^ t^nd „ bi8,ij84j96o 454,897,967 247,505,762 113,627,151 


104 Percentage of freight upon ca- e 

patity hauled , . Per cenf. "^^nd 

105 Average load of a goods vehicle 

{including both loaded and 1 

empty). . . •2’o«s*j_,nd 


106 \vPia(>e load of a loaded goods 
vehicle 


I St hilf 

2nd 3. 


I '90 

0*79 

0*81 

0S2 

08S 

2277 

22 21 

40*32 
39 77 

28 31 
3090 

30*97 

36*61 

32*37 

3034 

32 'S 4 

2949 

112,753,076 

279,931,913 

52,581,411 

« 13,627, 151 

206,736,364 

73,201,132 

46*37 

47*67 

3879 

40 79 

52*46 

45 37 

3 90 

4*63 

3*49 

3 97 

5 08 

4 12 

4*92 

6 43 

4*i6 

5 03 

687 

5 74 


150,599.148 278,302,035 
9y.2-29.349 281,224,656 


WciuiHi 01 Train AND Ion-mili \e,r-- 
Gross toii-mileage of all goods tiains — 


Freight. 


Dead weight 


.7o«s. -I SSS, 186,701 411,362,723 130,106,584 52,174,741 

I 2nd „ 490,414,781) 246,802,591 134,539.202 j 53,155,778 

f ist half 719,465,180 726,711,019 248,046,218 124513,922 

*» i2nd „ (>j7,i45,.62 430,483,249 231,313,106 120,447,121 


1 33.4 17.003 (0)20,395,322 66,475,971 138,243,357 

108,458,070 (a)33,3i3,020 42,544,745 154,834,943 

214,965,085 (0)49, 238,37s 114,229,584 253,765,624 

160,931,927 (tf)67, 429,481 75 , 743,997 254,894,278 


lot) Total 


( 1st half 1^277,651,881 I, I3<?, 073,7 }2 378,152,602 I7(), 188,665 348,412,088 (fl)6o,655,7ix 

1 2n<J „ 1,127,560,051 (177,285,840 365,902,308 170,602,899 269,389,997 (a) 100,64 1,50 1 


391,008,981 

409,729,231 


Average weight of a goodb tram— 


iJo Freight 
HI Deadweight 

t 

112 Total . 


1st half 
2nd „ 


f ist half 
• • » l3nd „ 


f 1st half 
” ( Jnd „ 


Cost or Worr.ng and Profit— 

113 Average cost of hauling a goods , 
trun one mile . . . JRs. 8 , 


ist h^f 
3nd „ 


IJ4 Average cost of hauling a goods , t,_,i 

vohi^ with its load one mile . Pies, 

nnit {vw^ej otiQ vOit/ OTWJ mito * ^md 

t Ida Aveimge cost of hauling a goods 
unit one mile, includjitg interest 
on Caiiital expanded on open 

, line at the rate of 5 per cent, 
peronnitm . . , 

tit Average profit on vKadtiog a > 
goods tmiB one tmltt . • s 

itp Avetage profit on worteing a 

fooru vehicle with tb toad OfRi f 
fiiilft » » , t. , « P -i 

ti$ AvOfiMA ntdH on. vorhtng g 

og* 


lyo'ii 

1 76*05 

330* 36 
3-8 73 


400*97 

40477 


300 12 
297 17 


23 5 *68 

239 09 


344' o 6 

36231 


194*09 
191 34 


i’()6 

3'10 

2*49 

2*19 

2*02 

2*06 

2*71 

3 * 01 ) 

ir4^ 

*7*8S 

18*89 

20*15 

13*10 

23*87 

20*07 1 

19*83 

270 

' 3*64 

4*05 

5 *lfi 

z*2l 

4*73 

3*90 

5*00 
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IlHlMcais ended v)th June and '51st December i88«;. 







N VUROW (mugu 






a 













1 



Pumab 

Northern, 

Nizam’s. 

South 

Indian 

Bt naal 
and North- 
WlsU rn. 

South< rn 
Mahratta. 

Raiputana- 

Mahva^ 

Mysore 

N li^pur** 

( hhar- 
ti 4aih. 

Buinia. 

Nurthtin 
Bt n^al 

riihoot. 

f aisnporc- 
Ai hiu I a. 

f Bhdvna- 
s^at'Gon- 
daU 

1 885. 

tf c 
C 3 
eT ^ 

CU 

19 30 

15-68 

\6 00 

3*,*01 

17 70 

24*32 

II) i)(t 

27*80 

34’25 

33 GS 


14*40 

27 iS 

ist half 

1 

1 * 09 

1973 

15-24 

1591 

2(3 (ly 

1699 

33 33 

30 S9 

22 ()6 

32*81 

-ysj 


i6 37 

24*87 

3 nd „ 

1C5 

ri 3 

070 

0 So 

1*17 

0*78 

o*Ci(j 

1*44 

o*^G 

roS 

u 47 

0 05 

0*09 

1st half 

lot 

l‘i 3 

1*19 

o'b4 

o*0b 

1-15 

o 8 u 

0 Ci) 

1*74 

0*51 

i*iy 

4 

0 27 

1*10 

o '93 

2nd „ 

21 '04 

i6*8i 

1670 

23*71 

1S87 

25 10 

20 ’ 6 s 


■B 

* 24*76 

23-28 

t 4 ' 4 S 

2S-J7 

i*,t half 

101 

20’84 

i 0*43 

1675 

2737 

ib*i4 

24*19 

21 55 



27 03 

23 bl 

* 7*47 

25 So 

2nd 

30*22 

51-07 

32*94 

13-49 

23*78 

25*31 


2843 

xo’07 

iS’^G 

30-74 


'SS'iS 

i«!t half 

1* 103 

3 I ’32 

44*40 

23*01 

11*23 

2^*30 

24 12 


3 b Ijl 

1483 

00 

23 30 

i0*o7 

19-76 

2nd „ 

'll, 629,586 

12,110,025 

47.719,651 

27,620,773 

8,351,402 

270,503,761 

3.10 h 377 

31 , 268.953 

27,640,7s 1 

28,671,835 

16,55;, 5(>6 

11,011,088 

13.747,11s 

ist half 

} 103 

42,938,614 

12,725.976 

48,995,215 

26,130,528 

16,356,093 

273,343,453 

4,447,208 

1 1,571,696 

19,969,770 

32, 29b, 261 

11,501,980 

9 , 930.496 

5,408,040 

2nd „ 

38-54 

53 33 

50*09 

2I*00 

41-85 

55-97 

53*07 

45 55 

54*42 

30‘<»3 



38-73 

ist half 

1 1(»4 

44*12 

42 -4 

49*0 1 

31 40 

48*19 

62 21 

39 30 

Oo 12 

3546 

40 83 

51 67 

3 'r 4 i 

3560 

2nd „ 

3*48 

4*So 

29s 

I '26 

2*39 

338 

2*50 

2*58 

2*77 

i‘o8 

3*40 

2 

1*96 

i&t half 

} toS 

4'o2 

391 


rbS 

2 75 

388 

2 22 

3-38 

1*32 

2*42 

3 83 

2 3 <t 

1-78 

and „ 

S*IS 

7-31 


2*07 

3-04 

4-84 

3*19 

4*11 

4-58 

2*27 

3-15 

4-27 

2*87 

l&t half 

J. loO 

6 03 

6 3b 


3 02 

4-11 

5 -S 

2 90 

470 

2*0() 

3*20 

3 bo 

3-38 

3*00 

2nd „ 

19.901,237 

6,459.465 

23,900,987 

5,816,908 

3.405,313 

«S6, 450,513 


15,155,572 

15, cm, 057 

11,100,910 

7 , 206,575 

5 , 552,974 

5,324,837 

1st half 

} >07 

18,944,217 

5.375.524 

24,30(5,002 

8,204,343 

7.834,311 

170,042,989 

1,743,475 

6,956,581 

5,083,817 

13,188,824 

5.9/ 5,687 

3 .yi 3 i 3 '’i 

1,935, 3'>9 

and „ 

56,316,412 

13,(164,826 

45.603,685 

23,541,839 

7,710,373 

251,211,004 

3.5 15, 910 

37.861,571 

22,193,461) 

27.380,493 

11,520,007 

11,190,253 

11,563,4.52 

1st half 

loS 

44 . 493.774 

I ^, 758 . 54 I 

47.322,835 

19.538,471 

15,100,520 

345,883,350 

4 , 363 , 3‘'9 


15.810,6)8 

26,579,607 

9, 5 n , 39 1 

*0,041,1^4 

4,7407008 

2nd „ 

76,217,649 


69,504,672 

28,358,747 

11 , 305.680 

107,661,317 

5 , '*08, 711 

n.oi 7 ,i 45 

17 , 415 , 5-6 

38,571.103 

0,726,58- 

l() G43,2'’G 

16,888,279 

ist half 
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APPENDI3 
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*33« Repaiis nf Bridges, S:c. * ,, | 
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RAILWAYS,— Part II —continued. 

EXPENSES. 


Works, and Stations. Half-Aears ended 3r>th June and 31st December 188 
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57*68 

ro 3 - 3 S 

-16 83 

100*34 

— 1*95 

I it half 


26-59 

2y'2o 

121 65 

io*4S 

4‘*35 

50 -0 

3*57 

88*01 

156 44 

11 ()9 

17 ly 

34 ‘J6 

31-07 

2nd ,, 

535*^5 

1 , 124*95 

503-91) 

— 24-63 

252*83 

401* ’4 

2i6'cv) 

1,364*2'’ 

h Kj-Sj 

1.243*25 

4 J 7'‘>7 

307*4+ 

270*42 

ist half 


605-50 


605-52 

103*43 

3SJ-JI 

624-51 

174‘53 

8ii'hS 


')33 50 

4 - '65 

480-94 

2U2*50 

jnd „ 

1*73 

■ 

1*40 

0*02 

2*28 

0*87 


1 * 32 ^ 

l‘0o 

1*40 

i-8<) 

f 

1-05 

1*34 

1st hall 


2*14 

0*74 

1-50 

o*0o 

1 95 

u *94 

2*02 

2*43 

2*48 

roj 

1*95 

1*74 

1 04 

and „ 

2-82 

11-44 

3*33 

-^ 0*44 

3*56 

2*57 

2*29 

0*70 

0 St} 

‘>■83 

5*25 ' 

l-Oi 

3-00 

1st hall 

m 

3*89 

4*47 

2*59 

1*03 

3*52 

363 

3 'I 4 

9*52 

u 12 

7 * 3 ) 

5*78 

3 oS 

4 12 

2nd „ 

in 

0-58 

0-17 

1*62 


0*1Q 

0-34 

O-OQ 

3 * 8 y 

0-90 

0-88 

o*-S 

057 

0*31 

1st half 

1-13 

1*55 

0*41 

2'')I 

... 

1*49 

0-25 

0*10 

0-70 

o'bu 

0*48 

0 14 

3 ' 5 h 

0*44 

and ,, 

0*49 



444 

• i 4 

O'Ol 

444 

ft* 

0*44 


411 

** 


ist hall 

l-n 

0*73 


• 4 * 

M* 

♦ * 

*44 


»•* 

0*02 

• f 


* 4 . 

... 

and „ 

1 

0-70 

0-17 

0*20 

0*01 

0-34 

0-31 

0*24 

0*53 

0*54 

1-29 

0-21 

0‘12 

0*40 

1st hall 

mi 

o'8o 

0*35 

0*36 

0*21 

o-iS 

0*31 

0-23 

0-97 

0*3; 

2-t»7 

0-23 

0-80 

0*49 

2nd M 

■ 

0-72 

0*63 

1-23 

-~0*0I 

o-(io 

0*43 

0-31 

1*43 

‘>'79 

1-22 

— o-jS 

1-63 

—0*04 

ist hidf 1 

in 

0*42 

0*34 

I‘ 5 t) 

0*20 

087 

0*52 

0*12 

1*66 

3*:)3 

o-.)S 

0*34 

0*71 

o*8o 

2nd „ 

t *c 

7*04 

13*33 

7-87 

—0-42 

6*97 

4*43 

4*76 

13*87 : 

II'K) 

14*71 


4*98 

5*01 

ist half 

■ 

9*55 

6 * 3 . 

8-52 

2*0| 

8*01 

5*65 

5*61 

15*28 

17*38 

12*34 


9*91 

7*49 

2nd „ 


0*47 

0*27 

0'6i 

0*01 

I '09 

0*39 

1 0*83 

0*41 


0*63 

076 

0*50 

o‘56 

tst half 


0*54 

O’Jll 

0*65 

0'23 

o*8y 

0*31 

0*89 

0*83 

1*03 

P ‘59 

0*70 

0-79 

o'bo 

2nd „ 

0-76 

3*41 

1*45 

-- 0'30 

1*70 

0*86 

1*03 

2 *J» 


4*14 

2*10 

075 

1-26 

tst half 

J -13 

0*98 

1*33 

ri2 

0*38 

roi 

> I'2U 

, 1*38 

3*47 

4*63 

3 -u 8 

2 - 4 U 

1-41 

3^>0 

2nd „ 

o‘is 

o*«« 

0*70 

... 

o’og 

o'oS 

0*04 


0-30 

0*37 

O'OJ} 

0*27 

0*13 

1st half 

}X 3 

0*39 

0*13 

i'09 

• 41 

0*08 

I o‘o8 

o ’«4 

0*24 

O-jO 

<.*I 7 

0*05 

1*64 


and ,, 

0*13 




*•» 

! f*. 

• * 

« t 

a 14 

ft 

ftt« 

i 

M* 

tst half 

}.3 

0*19 

*** 


««« 


f ♦. 

.M 


0-01 

ftft 

..ft 

1 

... 

and gf 

O'lQ 

0*05 

0*13 

0*01 

o*i6 

0*11 

0*10 

o’l? 

D*tS 

o ‘34 


0*t)(> 

0^7 

ist hall 

fl 3 

0*30 

07 1 

0*15 

o'o8 

0*09 

0*11 

0*10 

0*34 

O' 16 

0-75 

o*m 

0*37 

0*24 

snd t. 

O'XS 

0*19 

0*54 

•~0*0I 

0*39 

0*15 

0*14 

0*45 

«‘a6 

0*51 

— <»*13 

078 


1st half 


' 9‘10 


0-67 

0*07 

0*40 

0*17 

0*05 

0*57 

t'oC 

0'3t> 

ivi4 

0*31 


Jiad « 

■nnn 



-»o*i9 

373 


MH 

4‘37 

3*68 

O'ly 

38)4 

»* 36 : 

rn 



VnBRHMMK 

?75 

3’^ 

f $7 

mmm 

5 'J(S 

7*35 

45 S 
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4*54 ' 
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APPENDICES TO THE ADMINISTRATION REPORT FOR 1885-86, 


Xll 


appendix 

STATISTICS OF INDIAN 

No. VIII.— WORKING 


alf.years ended 30th June and 31st December 18S5. TABLr B.— Locomotivr 







Broad Gauge. 

u 

s 

6 

d 

e 

Headings. 


18S5. 

East 

Indian. 

Cl cat 

Indi in 
Peninsula. 

Sind Punjab 
and Delhi. 

Madias, 

Bombay, 
Baioda and 
Central India 

Fastern 

Bengal. 

(fi) 

Oudh and 
Kohilkhand. 

Indus 

Valley. 


PER 1,000 GROSS TON-MILES. 










8r 

Gtrunl Siipeiiiitcnilonrc {in* 
eluding ofhcc. expenses) 

J?s.{ 

ist half 
2nd „ 

o*i6 
0 iS 

0*13 

O'lg 

0-15 

0*17 

0*20 

0*23 

OMO 

0*12 

OMQ 

0 18 

0*24 

0*30 

0*17 

0 18 

or 

Rimmng Txpenbes 


ist half 
.snd „ 

035 

037 

0*65 

0*77 

0*38 

0*40 

o ‘53 

o '53 

0*43 

0*48 


0*29 

0*36 

0*42 

042 

or 

Puelf 


Tst half 
2nd ,, 

0*13 
0 13 

0*94 

o'gS 

1*03 

0 91 

1*06 

ros 

0*94 

077 

0*70 

0*63 

0*74 

0*85 

077 

0*73 

IC 

Water 

” { 

ist half 
2nd „ 

0'02 

0 02 

0*05 

0*07 

0*04 

o'’o4 

0 04 
o’o4 

0*04 

o'os 

0*08 

o*o6 

0*03 

0.04 

0*04 

004 

2C 

Oil, Tallow and other Stores . 


ist half 
2nd 

o“o6 

0*05 

0*09 

OMl 

o'og 

0*07 

o*od 

o'o6 

0*06 

006 

O' 12 
0*13 

o*o8 

o’og 

0*05 

00s 

3 c 

Mainti nincp and Renewal of Lo- 
Lomotivcs and Machinery 


1st half 
2nd i. 

0*51 

0*58 

o’S 3 

0*72 

0*78 

0*63 

0*79 

0*73 

0*38 

0*29 

0*68 

0*38 

0*27 

034 

0*36 

0*30 

4C 

Other Charges (net) 


ist half 
2nd „ 

0*17 
O’ 09 

07(5 

0*48 

0*24 

0*19 

0*17 

0*19 

0*27 

0’23 

—0*1 6 
O'li 

0*17 

0*23 

0*20 

0*17 

sc 

Total Locomotive FxpensLS 


1st half 
2nd „ 

i'4o 

1*42 

274 

332 

271 

2 41 

2 85 
a 85 

2*22 

2 00 

2*23 

3*0b 

1*82 

2*21 

2*01 ) 
1*89, 

1 

t 

^coal . 

Fuf 1 consumed in terms j 
ol • • • » J 

Cwood • 

I 

I st half 
2nd ,, 

I si half 
2nd „ 

i 37 ’ 5 q 

17 '^*62 
185 06 

14249 
134 ho 

431-84 

137 14 

I26'41 

112*62 

« »■ 

190*34 
173 ss 

!»• 

14498 

16586 

1 

304*01 

285*70 


PFR TOTAL IRAIN-MILE. 








Tabljc C. 

— Carriagp 

5 a 

General SupenntendLncc (in- f 

eluding ofllitL expenses) *Annait ( 

ist half 
2nd „ 

0-23 

0*24 

017 

0 24 

0 19 

0 21 

0*39 

0*22 

o'27 

0*35 

o'4i 

0*41 

0*21 

0*21 

0*22 

0*26 

ra 

Re pail s and Rt ncN^al'* of Coach- 
ing Vclueles . * . . 

{ 

1st half 
2nd ,, 

0*^9 

^55 

I 

I S7 

I-51 

1 50 

2 06 
O'bS 

roS 

0-88 

1*44 

I 36 

J *34 

1*21 

0*40 

063 


Repairs and Renewals of Goods 
Vehieks 

» { 

ist half 
and „ 

I 07 
179 

I OG 

tS 7 

332 

3 10 

I 3 ^ ; 

1*23 1 

35S 

1*58 

I'Ol 

1*03 

rio 

0*90 

0^90 

)a 

Cleaning and Oiling , 


ist half 
2nd „ 

0 14 
0*1 1 

039 

049 

0*47 

04S 

0*40 1 
040 1 

0*35 

0*33 

0*43 

047 

0*38 

0*37 

0*35 
0*27 = 

)a 

Othei Charges (net) 


1st half 
2]id ,, 

0*03 

o'03 

03^ 

*^39 

0'33 

0*22 

0*18 ^ 
o’ll 1 

0*34 

0*44 

— 0'20 
0*10 

0*11 

0*09 

o*n 

o*o6 

.a 

Total Carriage and Wagon Ex- 
penses b 4 • « • 


I si half 
and „ 

276 

272 

3*97 

4 So 

S‘8i 

5*48 

4*39 

2 84 

5-13 

5-58 

3*66 

3'35 

3*07 

2*98 

1 

' r88 

1 2'13 


PER 1.000 VEHICLE-MILFS RUN 
BY HOME VEHICLES. 

1 






1 

i 




Genml Superintendence (in- 
cluding office expenses) . 

Rs,{ 

ist half 
2nd ,, 

0*52 

o‘6o 

0*53 

0*83 

0*50 

0*53 

0*92 

0*70 

0*51 

0*74 

1*32 

1*24 

0*37 

0*39 

o'C? 

0*68 

jb 

Repairs and Renewals of Coach- 
ing Vehicles (a) . . 

.. { 

ist half 
and „ 

3*27 

4-53 

2t*3I 

20*53 

13*81 

12'£|2 

18*05 

7*60 

10*51 

7 'oG 

10*28 
IX *20 

9‘45 

8*o6 

5*89 

8*31 

ib 

Repairs and Renewals of Goods 
Vehiclea (a) . 

.. { 

1st half 
2nd „ 

S'9S 

ti*a2 

6*40 

9*17 

12*45 

iros 

<!*6S 

6*i6 

7*20 

9*95 

9 *S 1 

4 ‘ 8 S 

2*41 

2*87 

3*38 

2'iS 

}6 

Oeanhig and Oiling, . . 

.. { 

ist half 
and 1. 

0*31 

0*27 

I *19 
1*68 

1*25 

ri 3 

I*2(J 

i*aS 

0*66 

0*69 

1*40 

1*42 

0*66 

0*69 

0*31 

0*70 

ai 

Otbet Chargea (net) , 

•• { 

1st h^f 
and M 

0*07 

0*07 

0*98 

l' 3 l 

0*84 

o*s6 

0*57 

0*36 

0*65 

0*91 

-^0*66 

0*31 

0*30 

0*17 

0*30' 

O’l? 


Tctol Carriage and Wt^con Ex- 
penses 

BE 

tslfaalf 
and „ 

< 5 * 15 
6*64 

13*27 

id *49 

13*83 

13*48 

9*00 

9*67 

11*54 

11*92 

1016 

S' 4 i 

5*58 

S*?8 


(«) Ttwee two items at* calculated respecthrely upon the coachiag and goods vehicle mfltel# 

(i) li^vdes 










































APPENDIX A. 


A — continued. 

RAILWAYS,— Part 11 

EXPENSES-c(»J2f»«Ktfi. 

Ex PE NSi s — cfl ncUded. 


•continued., 


Half-vean ended 30th June and 31st December 








Narrow Gauge. 





Punjab 

Noithein. 

Nizam’s. 

South 

Indian. 

Bonjfal 
and Noith- 
Wtstern* 

Southern 

Mahratta 

Riijputana- 

Mdlwa. 

Mjsore. 

Nic^pur- 

Chhfittis- 

tfdih. 

CurmAe 

Northern 

Tirhoot. 

Cawnpore- 

Achnera 

Bh&vna» 

gai- 

Gondal. 

iSSs. 

0*28 

0*18 

0*26 

O' 10 

0*43 

0*23 

0*30 

0*37 

O' 37 

o'23 

0*31 

0*13 

0*33 

1st half 

0‘32 

0*19 

0 38 

o' IS 

0 41 

0*35 

o'36 

0*70 

043 

0*26 

0*37 

0*73 

0*54 

2tid 

074 

o*C)o 

0*72 

0*90 

0*84 

073 

O'QO 

0*58 

0*70 

0*77 

0*84 

0*54 

0*92 

1st half 

0*69 

0 66 

0*70 

0*84 

0*75 

0-71 

oSi 

0*74 

082 

0*08 

0 b; 

0*47 

1*12 

2iid „ 

1*63 

0*65 

**37 

ri7 

2*70 

*74 

1*46 

0*94 

1*04 

1*03 

0*88 

1*69 

1*49 

ist half 

i’37 

0*64 

>*33 

0*93 

246 

*'St 

rst 

o*9S 

rrh 

093 

0*77 

rS3 

1*51 

2nd „ 

o*o6 

0*09 

0*06 

o'o6 

0'20 

o*oS 

0*13 

o'os 

o*oS 

o*o8 

0*09 

0*09 

0*07 

1st halt 

0*07 

0*07 

o“o6 

0*06 


o'o8 

0 13 

0*09 

0*12 

0*05 

0 08 

O'll 

0*08 

2nd i, 

0*12 

0*06 

<>•09 

0*22 

0*13 

0*00 

0*21 

0'15 

0*12 

0*14 

0*17 

0*19 

o'la 

1st half 

0*12 

0*07 

0*09 

0*12 

0*11 

o*o8 

0*22 

0*23 

0*14 

0*14 

0*17 

0*13 

0*12 

2nd „ 

0*66 

0*35 

0*79 

o’i6 

0*3 S 

o’5i 

0*57 

0*51 


0*41 

0*45 

0*94 

0*34 

1st half 

o*s6 

0*28 

076 

0*23 

0*18 

049 

0*81 

1*78 


0*31 

o’4o 

o'4o 

0*50 

2nd „ 

0*12 

0*07 

0*31 

0*21 

O'OI 

0*35 

0*10 

0*20 


0*32 

o*o8 

0*21 

0*07 

1st half 

O’lO 

0*15 

o'34 

0 20 

0*25 

0*35 

o’l8 

0*19 


o'J5 

0*15 

0 11 

o*o8 

2nd „ 

yCn 

roo 

3*60 

2‘S3 

4*66 

3*73 

38s 

2*8o 

3'*4 

2*98 

2 32 

4*11 

3*34 

1st half 

3**3 

2 06 

356 

S53 

4"-J9 

3 37 

402 

4*7* 

3 79 

2*52 

2 81 

3*47 

3 95 

2nd „ 

H9'50 


184*26 

2 1 8*00 

202 'yS 

*‘5 o*S 3 

•«t 

— 

151*44 

212*80 

219*70 

247*66 

159*60 

ist half 

141 7t> 

• 

180*05 

109 57 

203'37 

it)8'95 

m i 


130 76 

193*27 

191 22 

214*15 

170*25 

and „ 


4io'2g 

» V* 




715*09 



*«» 

»«• 

*«» 

. 

ist half 

‘ 

405 

- 

... 

• ‘ 

• ■ 

71403 

mM 

• 

««* 



n * 

and „ 

and WaG 03 

N Ex PENS 

rs. 












0*18 

0*39 

0*23 

1 O’ll 

0*07 

0*17 

o'Si) 

0*31 

0*22 

0*27 

0*27 

o*i6 

0*26 

1st half 

0'23 

0*19 

0*20 

1 o’ JO 

0 22 

0*21 

083 

0*55 

0*24 

0*35 

034 

0*35 

0*37 

2nd „ 

o*^*) 

1*01 

0*8 1 

OMO 

0*36 


0*43 

0*59 

0*48 

0*34 

0*51 

0*37 

0*21 

1st half 

0*48 

075 

ro3 

o’ 14 

0*29 


0 25 

0*78 

o'Ci 

0*29 

0*51 

03s 

0*40 

2nd „ 

1*36 

o’Si 

1*34 

0*07 

0*19 

o*4S 

0*20 

ro2 

0*73 

0*23 

0'()0 

j 

0*26 

0*30 

1st half 

1*^5 

2 11 

1‘55 

O’lQ 

0 20 

0 46 

0*22 

1*48 

o*8i 

0*37 

053 

O'J* 

038 

2nd „ 

0*38 

0*39 

o*i8 

0*23 

0*40 

0*31 

0*30 

0*2^ 

0*43 

0*27 

0*40 

0*33 

0*20 

tst half 

0*41 

0*37 

0*1& 

0*24 

0*27 

0*30 

o*3S 

0*48 

0*37 

0*31 

o*3S 

0*^1 

0‘2(J 

2nd „ 

0*02 

0*02 

0*28 


■ 

0*12 

»** 

0*14 

o*o6 

O’OS 

—0*54 

0*33 

0*01 

1st half 

0*02 

*•« 

o’i5 

* • 

0*02 

—0*03 

1 

1 *“* 

0*07 

0*01. 

0*02 

0*07 

0 22 

0*57 

and „ 

2*49 

2*42 

2*8 1 

0*51 


HRI 

1*83 

2*3 K 

1*92 

1*16 

1*63 

>‘4S 

0*98 

ist half 

2'59 

3*33 

3*52 

0*77 


H 

1*65 

336 

2*08 

1*3 1 

1*83 

1*45 

1*98 

2nd „ 

0*4® 

1*27 

0*81 

0*30 

o'j6 

0*47 

3*99 

0*68 

0*50 

0*77 

0*72 

i 

! 

0*55 


ist half 

o'5S 

1*03 

0*70 

0*47 

0*78 

0*60 

2*08 

1*49 

063 

0*88 

0*90 

0*82 


and „ 

3*68 

7*95 


I’oo 

3*75 

S’39 

3*»7 

7*23 

3*47 

2*93 

3*«3 

3*12 

*'S5 

1st bait 

a'90 

5*84 


0*83 

3*12 

5*43 

1*86 

5*90 

3*06 

3*10 

a*6i 

1*90 

3*15 

and „ 

4-56^ 

7*95 

8*56 

0*39 

1*00 

l*8x 

1*28 

2*70 

3*90 

0*95 

4*21 

1*99 

1*24 

ist half 

1 5*49 

35*70 

10*10 

0*72 

Si‘03 

1*83 

1*28 

6*o8 

476 

t'40 

2*89 

0*86 

3*87 

and „ 

0*84 

I’sS 

0*63 

0*63 

1*36 

0*83 

1*03 

0*56 

ot»7 

074 

1*30 

l‘o8 

0*52 

xst iulf 

*•95 

1*44 

o*6i 

0*55 

0*95 

o*8s 

I-JS 

i*j6 

0*94 

0*79 

roi 

0*69 

0*83 

snd ,, 

1 

0*07 

o'fl6 


0*01 

0*31 

e«« 

0*31 

0*14 

0*13 

—1*44 

vn 

0.03 

1st half 

1 o’flS 

o*oa 

0*53 

Cl’Ol 

0*10 

—0*05 

«•« 

o*i8 

0*09 

0*04 

" 

0*16 

0*49 1 

i*8o 

and ft 

ilB9 

*o’S9 

9*9* 

■i 

3'54 

4*44 

6*16 

5*05 

4'33 

3*33 

4*M 

4*80 

3“30 

f59 

itthalf 


*777 

1077 

mm 

3*53 

4*29 

5*37 

8*95 

5*35 

3'34 

4'8 i 

6*44 

snd „ 


the table beinsf calculated upon the a^gregfide ef both ooachii^r and goo<fc vehicle mdcaj^a. 
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APPENDICES TO THE ADMINISTRATION REPORT FOR 1885-86. 


tlV 


alf-y cars ended 30th June and 31st December 1S83. 


APPENDIX 
STATISTICS OF INDIAN 

No. VHI.—WORKING 
Table D.— 


' ■ ■ ■ 


■ 

n 

Brosd Gauge. 


• 

u 

J 

ja 

B 

A 

C 

HD\DtNGS. 


1 

East ( 

Indian. 

jicat Indians 
Peninsula. 

ind, Punjab 
and Delhi. 

Madras. 

( 

Bombay, 
Baroda and 
Central India. 

Eastern 

Bengal. 

(a) 

Oudh and 
Rohilkhand. 

Indus 

Valley. 


PER TOTAL TRAIN-MILE. 










) 2 a 

Gpiipral Supormtcndpnce (in- 
cluding oiticc expenses) • A 

4 

ist hall 

0*64 

0*38 

0*02 

0*82 

0*68 

J*o 4 

0*77 

0*71 

nuas» 1 

2nd „ 

0 69 

0-53 

0*74 

o 7 D 

0*74 

0*92 

0*o2 

0*78 


Station Staff , . • 

j 

ist hall 

2G5 

170 

2*21 

2*60 

2*94 

5*20 

2*79 

I*8i 


•' i 

2nd „ 

2 S2 

2'I7 

2*51 

352 

3*19 

5*36 

a'Sg 

I'go 


Train Stalf .... 


!st half 

092 

ri6 

0*84 

o*6o 

o’Si 

0*96 

0*69 

0*71 

J 4 « 

« i 

2nd „ 

09C 

V^l 

0 90 

0*58 

0-54 

0*92 

0*75 

0*74 

5 S« 

Fuel, Lit,htin(j, Watei and 

j 

ist half 

0*29 

0*44 

0*58 

o’dj 

0*48 

0*90 

0*45 

0*46 

Genttal Storcb • . • 

j> 1 

2nd „ 

0’24 

045 

0*50 

0*79 

0 68 

0*67 

o‘4i 

0*37 

SGa 

Clothing .... 

J 

ist half 

0*05 

0*02 

0*06 

o*o6 

0*09 

0*05 

o*o8 

0*04 

« i 

2nd „ 

0*05 

0*12 

0*07 

0*04 

0*09 

0*14 

0*10 

0*04 

S 7 « 

Printing, Stationery and 

s 

1st half 

0*18 

o‘i8 

0*38 

0*37 

0*30 

0*39 

0*30 

0*05 

1 ickets , . • • 

a 1 

2nd „ 

o'aS 

023 

039 

0*37 

0*33 

0*29 

o '33 

o*oS 

sSa 

Chariots foi dcUveiy and col* 

4 

ist half 


O'O! 

0*01 

0*01 

0*05 

0*09 



ledion of ^oods^ ^c» * 

i» i 

2nd „ 


O'Ol 

O'OI 

0*01 

0*03 

0 07 


*4 * 

S 9 « 

Miscellaneous Expenses « 

.. i 

ist half 
2nd „ 

0*07 

0 07 

0'02 

0 03 

0*02 

0 02 

0*05 

0*06 

0*02 

0 02 

0*17 

o’oG 

lit 

0*03 

0*02 

f)OU 

Pajments to other Lines • 

- { 

1st half 
2nd „ 

f *» 

1 k» 

0*07 

0*10 

o'oS 

0 13 

If « 

• ■ t 


t« 1 

0*19 

0*13 

0*11 

0*10 

: 6 ia 

Other Chaigts (net) • . 

- { 

1st half 
2nd „ 

O'OI 

0*01 

o*o6 

0 oS 

0 1(1 
0*07 

o *(7 

0 09 

i « 

0*01 

•—0*03 

o*n 

0*03 

0*02 

0*02 

0*02 

|62A 

Total Traffic Expenses » 

» { 

ist half 
2nd „ 

4’Si 

5'12 

404 

504 



Hi 

8*77 

8*54 

5*30 

5 45 

3*94 

4-03 


PER CENi. ON TB/iFriC 






' 





EARNlNGb. 












(Abstracis H and I of Revenue 











Actounh,) 











1536 

General Supeiintcndcncc (in- . 

eluding ofhcc e\penses)t •Per ceitt, 4 

ist hall 
2nd „ 

079 

092 

0*57 

0*85 

0*97 

1*21 

1*49 

1*49 

0*68 

0*85 

177 

1*68 

1*28 

1*72 

0*98 

ra 

iSZb 

Statiem Stai! 

-■ { 

1st half 
2ad ,, 

3 ‘ZO 
3 75 

2 “S 4 

3 ‘ 4 S 

3'45 

4 12 

4*76 

4 ‘ 7 S 

2*93 

3 *h 9 

SS5 
9 So 

4*59 

6*07 

8*49 

2*71 

154* 

TiainStaE . . . . 

» { 

1st haU 
2nd „ 

ri 4 

V27 

1*73 

2*07 

1*31 

1*48 

1*10 

I 10 

0*51 

0*62 

1*63 

1*68 

1*13 

1*57 

0*98 

1*07 

IS 5 ^ 

Fuel, lightin^i Water and 
Geneial Stores , 

■■ i 

ist half 
and „ 

o’3G 
0 32 

o*6C 

0*72 

0*90 

0*b2 

1*23 

1*48 

0*48 

0*78 

1*53 

1*23 

0*74 

0*86 

0*63 ' 
0*53 

iSf)b 

Clothing .... 

■■ i 

ist ha'I 
2nd „ 

o‘o6 

o'o7 

0*03 

o'lg 

0*09 

0*1! 

0*10 

0*oS 

0*09 

0*10 

o*oS 

0*36 

0*13 

0*20 

o'o6 

0*07 

l 5 ^b 

Printing, Stationery and 

T ie kAtfi - . - . 

•• i 

ist half 

0*23 

0*28 

0*59 

0*68 

0*29 

0*66 

0*49 

0*07 



and „ 

o ’37 

0*36 

0*64 

0*69 

0*39 

0*53 

0*70 

O'U ' 

158A 

Charges for deliveiy and col- 
lection of goods, &C. . . 

■> •! 

ist hag 

; 3 ttd „ 

0*01 

0*02 

0*03 

o*oa 

0*03 

0‘02 

0*02 

0*05 

a'04 

o*i6 

0*13 

MS 

•ss 

»*• 

ISpi 

%iliscc 1 Uineous Expenses . 

- 1 

I tsthall 
L 2nd „ 

o*o8 

0*09 

0*03 

0*04 

0*03 

0*04 

0*10 

0*12 

0*02 

0*03 

0*29 

0*11 

Ml 

0*04 

0*«1 


Payments to other Lines 

.. ■! 

ist half 
3 nd „ 

set 

kt* 

0*10 

0*I(J 

0*13 

o’ai 

•na 

• <n 

«f4 

see 


0*32 

0*28 

o*»i 

o'i5 

161^ 

Other Charges (net) . . 

« -i 

ist haU 
2nd „ 

0*01 

0*01 

0*09 

0*13 

0*15 

q 7I 

0*13 

077 

0*0! 

si-K)’o4 

0*2! 

o’o-s 

0*05 

CoS 

0*0} 

j 

HBstb 

Total Tragic Expenses . . 

{ 

1 st half 
, end ,1, 

5*97 

()*8o 

6*05 

7*99 

7*64 

8*76 

9*6x 

9*90 

S’oS 

6*50 

14*93 

15*63 

8*73 

«*4S 


t 

Qemtni S^poriotendencis 
cent Oft j 

Ending « 

rmw 

J aW, m 

0*80 


0*9^1 

r»i 

4*49 

»‘49 

0*68 

0*85 

1*67 

1*60 


c 

oW 

I’flJ 





) 



■ 

. 









^Mli 


i 























APPENDIX A. 


lx> 


K’^ontinuid, 

RAILWAYS,— Part 11 -^continued. 

EXPENSES~co«h'«wci» 


Tamic Expfnses. Half-years ended 30th June and 31st December 1883. 








Narrow G\uoe, 





















S u 















■2 0 

Punjab 

Noithern. 

Nizam’s. 

South 

Indian. 

Renifal 
and North- 
Western- 

Southern 

Mahratta. 

Rafputana- 

mahva. 

Mysore. 

Nairpur- 
Chh ittis- 
l,mrb. 

Burma. 

Northern 

Bengal. 

Firhoot. 

CawnpoiP** 
A( hm r*i 

f 

Bhivna- 

irar- 

Gondal* 

1885. 

•jJ 

2 c 
&« 

0-93 

0*74 

0*52 

0*50 

1*95 

o*S 9 

0*76 

0*69 

o’ 7 fi 

o* 9 j 

1*01 

1*0^ 

o*g8 

I St half 

1-152 

i*iS 

1*05 

0 5fi 

0*54 

riS 

0*55 

0 67 

1*20 

0-6S 

0*83 

x‘i6 

I 29 

1*42 

2nd „ , 

2MO 

1*82 

1*87 

I *08 

i* 8 t 

I-Ss 

X-8S 

1*48 

4*20 

2*21 

2*76 

i’S 3 

2*52 

ist half 

}.S 3 

2*50 

1*77 

1*78 

1*47 

*•47 

l ' t>Q 

rhy 

270 

334 

2*Co 

340 

2*03 

2*53 

2nd „ 

0*89 

0*65 

0*39 

0*36 

0*57 

o's6 

0*50 

0*46 

0*83 

0*42 

o*Ri 

047 

0*39 . 

i&t half 

[•154 

' 0*89 

0*73 

0*38 

0*46 

047 

o'Si 

0*51 

0 (ij 

0 81 

0*44 

0 c>9 

051 

044 

2nd „ 

0*54 

o'66 

0*39 

0**3 

0*21 

0*41 

0*28 

0**56 

0*^3 

0*39 

o *«?3 

040 

0*66 

>st half 

S’ 155 

0*47 

0*49 

0*31 

0*31 

0*50 

032 

0*24 

o'fjy 

0*43 

0*52 

0*72 

057 

0*59 

2nd „ 

0*07 

0*Ol 

0 05 

«*■ 

0*21 

0’12 

0*07 

0*04 

0*10 

0*03 

0*04 

o*r2 

0*05 

1st half ' 

\ ts (- 

0*11 

0*01 

0*05 

0*14 

0*07 

O'XO 

0’02 

0*03 

0*07 

0*04 

O’Oj. 

0 13 

0*11 

2nd „ 

0*12 

0*21 

0*33 

0'37 

o*6o 

O’ll 

o*o6 

o'oO 

0’6S 

o*u 

o*x«> 

0*31 

0*51 

1st half ' 

[■ 15 / 

0*19 

031 

0*34 

071 

0‘6S 

0*20 

o*o6 

O’ 16 

0*34 

0*12 

0*22 

o'63 

0*62 

and „ . 


mmw 

•a. 

0*35 

««• 

a*« 

an 

«vt 

a*. 

tat 

... 

... 

«•* 

ist half 

[‘iSS 



a*t 

1*09 



... 

«.« 

0*43 

at* 

... 

« • 


2nd „ 

0*05 

o*o6 

0*03 

o»o5 

o*o6 

0*03 

o'oS 

0*04 

0*20 

0*04 

0*03 

0*03 

0*12 

nt half 

S-iss 

0 02 

0 oO 

0*03 

o*oO 

0*10 

0*03 

0*07 

0*02 

0*11 

0*05 

0*(»J 

0*05 

0*14 

2nd „ 

0-57 

0*38 


*«a 

0*27 

o*o 5 

0*59 

0*77 

««* 

a«* 

... 

0*10 

0*24 

i«'thalf ' 

[■ i< 5 c 

0-54 

030 

a«a 


0*12 

0*05 

0*21 

I 04 

«ftt 

**■ 


0 30 

0*24 

2nd „ 

o '37 

0*01 

0*14 

0-03 

0*01 

0*02 

0*01 

O'OI 

0*01 

0*0! 

■it 

0*01 

0*2 9 

ist half 

[■l6i 

0*49 

tat 

■ 

0 15 

... 

0*03 

0 02 

0*01 

0*01 

0*01 

0*01 


0 01 

0*27 

2nd 1, 

■ra 

4*54 

3*62 

2’S7 

S *<>9 

■1' 

4*^3 

3*0 f 

7*40 

3 * 8 o 

5*33 

4 ’S() 

5 ' 7 J 

ist hall 

J- iC: 


4 7 '» 

3'6o 

4-78 

4*62 

HI 

3’OS 

6U 

0*22 

4*t)i 

0 03 

5 58 

t) 36 

and „ 

1*75 

r42 

1*25 

1*63 

5*36 

1*24 

1*68 

ri 3 

1*33 

I’Sg 

2’51 

rf * 

1 

rS; 

ist half 

} 15: 

2*35 

2'X7 

i '44 

1*82 

3-40 

Vib 

t '39 


1*84 

r6(j 

2 92 

4 4-5 

3*41 

and „ 

3’97 

3*50 

4*53 

3*58 

4*99 

3*00 

4*13 

2*41 

7 ‘ 4 i 

S*06 

6. S3 

6’66 

4 ’S 3 

lot half 

}* 5 , 

4*99 

3*65 

4*57 

4‘93 

4*22 

3 -S 4 

3*93 

4*82 

9 ’oj 

5*20 

873 

6 ’ 9 (> 

6'o9 

and ,, 

1*68 

1*25 

0*94 

1*19 

I'SS 

I'XO 

rio 

0*74 

*’43 

1*12 

3*01 

*•72 

07s 

ibt half 

}i 5 . 

1*77 

*•51 

o*yG 

1*55 

1*35 

I*i6 

x''o5 

*'45 

3 *ib 

0*88 

3-49 

*75 

I*O0 

and ,, 

1*02 

1*28 

0*70 

0*43 

0*58 

0*87 

0*61 

0*59 

0*91 

rou 

X* 3 o 

t '47 

1*27 

Tbt half 


0*94 

roi 

0*78 

1*04 

1*42 

0*72 

0*51 

*' 4 S 

ri7 

1*03 

1*8 1 

I’yo j 

1 * 43 ; 

and „ 

0*12 

0'02 

o’i4 

•a* 

o*s8 

0*26 

o-is 

0*07 

o*i6 

0*00 

! 0*09 

o’ 4 $ 

0*09 ' 

isl half 


0*22 

0*01 

0*12 

0*46 

0*21 

0*33 

0*04 

0*06 

020 

o*(.>8 

0 *X 2 

0*44 

0*27 

and „ 

e'24 

0*40 

o’8i 

1*22 

1*64 


0*15 

0*14 

I'tS 

0*31 

0*37 

r8s 

0*97 

isl half 


0*38 

0*63 

0*87 

2*38 

1-97 

0*44 

0*12 

0*33 

0*91 

0*24 

o‘SS 

3 ’ 1 <> 

1*48 

and f , 

««« 

«•« 

••0 

1*15 

... 

flat 

aa* 

kfl* 

««« 

a a* 

aa* 

*«. 

«a* 

isl half 


»«* 


aa* 

3*^3 

a*« 

aaa 

««« 

aaa 

I’«S 

aa* 

at. 

at* 


and „ ' 

0*11 

0*12 

o*o8 

o*l8 

o*i8 

0*06 

0*19 

0*07 

0*34 

0*10 

o’oS 

0*11 

0 * 2 J 

1st hall 

}»S 

0*05 

0*13 

0*09 

o‘t9 

0*28 

o'o6 

o*tS 

o'04 

031 

0*10 

O'll 

o‘i6 

o ’34 

and „ 

1*03 

072 

*aa 

aoa 

073 

o*x» 

1*28 

1*36 


•*» 

a.a 

070 

0*47 

1st half 

I* i6 

V07 

074 

aat 

aa« 

0*36 

0*12 

0*44 

3 *l 8 

<•* 

... 

•a#a 

1*23 

o’Oi 

and „ 

0*71 

0*02 

o ‘34 

0*10 

0*04 

0*05 

0*02 

0*01 

0*03 

0*03 

0*01 

0*04 

0*40 

ist half 

}.o 

0*97 

««■ 

0*40 

0*01 

0*09 

0*04 

O'Ol 

0*03 

O’Ol 

0*02 

—0*01 

0*04 

0*04 

and „ 

lo*fi 3 

875 

8*79 

9*48 

X5'b8 

7*03 

9 ’ 3 » 

6*43 

W ’77 

IO‘jG 

13'20 

* 0*74 

lO’oC 

ist half 


12*74 

8*85 

973 

t6*ot 

13*30 

7*87 

7*63 

12*87 

l0*8i 

a 

9 *Sl 

16 * 7 # 

tyia 

* 5 * 3 $ 

and 

m 

x *43 

ras 


5*38 

■ 

1*68 

173 

I'M 

1*46 

«*44 

37s 

1*80 

1 iflttuklf 

h 

i #*35 

»*i8 

1*44 

3’40 

Jm>ta«rwina« 


**39 

2*St 

1*84 

1 * 5 * 1 Sr «4 

4 ' 4 » 

3*41 

and „ 


24 k 


I )LL., 
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APPENDICES TO THE ADMINISTRATION REPORT FOR 1885-86, 


■yeais ended 30th June and 31st December 1885. 


APPENDIX 
STATISTICS OF INDIAN 

No. VIII.— WORKING 

Table E.~ 





Broad Gauge. 

Hcadincs. 


1885. 

East 

Indian. 

Great 

Indian 

Peninsula. 

Sind, Punjab 
and Delhi, 

Madras* 

Bombayj 
Baroda and 
Central India. 

Eastern 

Bengal. 

Oudh and 
Rohilkhand. 

Indus 

Valley, 

PER TOTAL TRAIN-MILE. 

Home Expenditure . . Annai,, 

ist half 
2nd „ 

0*26 

0*25 

o*i6 

0*22 

0*38 

058 

0*54 

o'5i 

ros 

0*12 

0*01 

... 

o*6o 

0*60 

o'o6 

«.* 

Afjent's Office— Salaries and Ex- 
penses • • • « 

„ ■{ 

ist half 
2nd 

0*2 1 
0*30 

0*13 

0*17 

0*26 

0*34 

0*31 

0*30 

0*49 

0*32 

0*66 

o'6i 

o ’47 

o ’49 

0*26 

0*24 

Audit, Accounts and Pay Office 
—Do, • • • ■ * 

.. •! 

1st half 
2nd „ 

0 63 
0*68 

0*44 

0*62 

o*Si 

o’go 

0*99 

0*97 

o’go 

I’oC 

1*04 

1*02 

0*99 

1*07 

0*77 

o*8o 

Stores Department— Do. . « 

•• { 

1st half 
2nd „ 

0*27 

0 27 

0*13 

0*19 

0*29 

032 

0*16 

o'i6 

0*52 

o’S 9 

0*13 

0*17 

0*13 

0*13 

0*23 

0*21 

Medical Department— Do. 

.. 1 

ist half 
and „ 

o*i8 

0 22 

0*09 

0*13 

0*13 

0*13 

0*23 

0*23 

0*17 

0*24 

o*i8 

0*15 

0*27 

0*28 

0*20 

0*20 

Rents and Miscellaneous Ex- 
ponses • • « # * 

{ 

ist half 
2nd „ 

o ’37 

0 46 

0*13 

0*17 

0*23 

0*28 

0*14 

0*13 

0*22 

0*26 

o’S 9 

o’ 4 S 

0*24 

0*29 

0*22 

0*19 

Police 

.. { 

ist half 
2nd „ 

0*19 

0*21 

o*i8 

0*29 


0*27 

0*25 

0’42 

0*43 

••• 

... 

0’32 

o’32 

O' 13 
O'lO 

Advertising . . * * 

.. { 

ist half 
2nd „ 

0*01 

0 01 

0*01 

0*01 

0*05 

0*03 

0*04 

0 03 

0*03 

0*01 

0 06 

0*01 

0*0J 

0*01 

o'or 

Electric Telegraph . 

.. i 

ist half 
2nd „ 

069 

0 72 

0*40 

06S 

0*71 

077 

0*63 

0 61 

o’ 6 o 

07s 

o’gg 

0 89 

0*98 

1*07 

0*59 

o'6o 

Other Charges (net) 

.. { 

ist half 
2nd ,, 

—0*09 

—0*05 

0*04 

0*08 

0*oS 

0*15 

0*12 

0*14 

0*31 

0*10 

0*03 
—0 01 

0*22 

0*22 

0*02 

0*01 

Total Geneial Charges 

- { 

ibt half 
2nd „ 

2*72 

3 ‘o 7 

1*79 

2*56 

3*'9 

3’83 

3*43 

3*33 

4*58 

390 

3*64 

3'34 

4*23 

4 ’ 4 b 

2*40 

2*36 

PER CENT. ON TO TAL EARNINGS. 
Homo C\ptnditure . . Ptr cent, -j 

ist half 
2nd „ 

0*32 

033 

0*23 

035 

o*s 8 

093 

0*97 

094 

ro2 

0*14 

0*01 

««• 

0*92 

1T2 

0*09 

Agent’s Office— Salants and 
lixpcnscs • « • . 

.. { 

ist half 
2nd „ 

0*26 

0 30 

o'iS 

0 27 

0 39 
o ’55 

0*57 

0*55 

0*48 

0 36 

0*92 

ro4 

0*72 

0*93 

0*34 

0*32 

Audit, A( counts and Pay 
Office — Do. . * 

.. { 

1st half 
2nd „ 

0*77 

obS 

0*65 

097 

1*24 

I ‘43 

178 

179 

0*89 

1*20 

*‘44 

1*73 

1 *S 3 

2*01 

ro3 

i*n 

Stores Department— Do, 

•• { 

1st half 
2nd „ 

0*32 

035 

0*19 

0 29 

0*44 

0*52 

0'29 

0*30 

0*51 

0*68 


0*19 

0*25 

0*3! 

0*29 

Medical Dcpartmtnt— Do. . 


ist lull 
2nd „ 

0'2I 

0 -Q 

0*14 

0 21 

0*18 

0 21 

0*40 

0*42 

0*17 

0*28 

0*26 

0*25 

0*41 

o’S 3 

0*26 

0*28 

Rents and Miscellaneous Ex- 
pen&es * • . • 


ist hall 
2nd „ 

0*45 

1 0 Ol 

0*19 

0*27 

0*31 

0*44 

0*25 

0*23 

0*22 

0*30 

o’Sa 

o ’77 

0*38 

o* 5 S 

0*29 

0*26 

Police . « « . 

- { 

ist half 
2nd 

0*24 

0*27 

0*27 

0*45 

0*40 

0*53 

0*48 

0*46 

0*41 

0*49 

... 

0*49 

o’6o 

0*17 

o-iS 

Adveitising , 

•• { 

1 st half 

2nd ij 

0*01 

0*01 

0*02 

0*03 

0*07 

0*05 

O'o6 

o*o6 

... 1 

0*03 

0*01 

0*11 

0*03 1 
0*02 ! 

0*01 

001 

Electric Telegraph . 

{ 

1st half 
2nd „ 

0*84 

0*94 

0*73 

1*07 

ro8 

I 23 

1*13 

1*12 

o‘S 9 

o*8s 

*•37 

1*51 

I 'SI 
2'0I 

0*78 

0*83 

Other Chaigcs (net) , 

{ 


—0*10 

—0*07 

0*06 

0*12 

0*12 

0*24 

0*22 

0*27 

0*21 

0*12 

0*05 

—0*01 

o '34 

0'42 

0*02 

0*01 

Total General Chaises 

” { 

ist half 
and „ 

3*32 

4*00 

2*66 

4*02 

4*84 

6*13 

6*15 

6*14 

4*50 

4 ‘ 4 S 

S'o 6 

5*69 

6'5o 

8-44 

3*30 

PER CENT. ON GROSS EARNINGS. 
Law Charges , . .Percent, 

ist half 
2nd „ 

0*03 

0*04 

0*03 

0'03 

0*03 

0*44 

0*01 

o*os 

0*01 

O'OI 

O'os 

Table G.— 

0*01 

9’02 

Special ai® 

0*01 

O'OI 

Compensa^oa , . . 

- -I 

ist half 
snd „ 

0*02 

o*oi 

0*01 

o*od 

O'OI 

0*07 

0*39 

0*05 

O'OI 

O'OI 

0*H 

o*n 

O'OI 

0*04 

0*04 

O’OP 

Rates and Taxes, 

n -I 

jsthalf 
and ,> 

o"n 

Q *:3 

0*30 

009 

o'os 

0*47 

0*19 

0*20 

0*14 

0*24 

O'IS 

0'23 

o'oa 

0*01 


Pktyweats to other Lfnw * 

« -i 

ist half 
and 1, 

»■» 

0*40^ 

0*83 

, o’S; 

«i« 

O'OX 

0 * 2 S 

0*10 

o'di 

077 

kl. 

#•* 

0*20 

0*25 

3'|S 

i'84 

Oi:h«’ Charges (tiet) . 

■ 

« 

ist half 
L stnd s, 

i 

O’l? 

on? 

0*13 

o*AS 

0*07 

4*97 

o*o6 

O'IS 

O'lO 

0*13 

*'43 

3'43 

1*24 

a'i3 

O'fS 

O’# 

liUMiiiia 

[ J 



1 ^ 
u ^ 

i Lm,. jl V 1,^ .. 


! otSo 

. IL. 

tnd 


i'48 

51*45 

f . t. # . 




; 

i. 

A70 

[ . . 

iW sutdi t 































APPENDIX A, 


Ixxvii 


A — cmiinued. 

RAILWAYS, — Part II — continued. 

EXPENSES-wMcizirferf. 


GENTRii. Charges. Half-\car<5 ended 30th June and 31st December 1885. 



N\KKOWG\UfiI. 

I8S5* 

S . 

■t? s 

Si| 

kS 

|g 

Punjab 

Nortnern. 

Nizam’s. 

South 

Indian. 

Reni»al 
and Norths 
Western, 

Southern 

Mahiatta. 

Ra]p»tana“ 

Mdhva, 

Mjsorc. 

Npj. pur- 
Chliattis- 
garlu 

Bmma. ! 

Northf^rn 

Bengal. 

Tirhoot. 

Cawnpore- 
Achm ra. 

Bhav- 

nasfar- 

Gondal. 

• •• 

i 

0*0^ 

«•« 

1*64 





o*i8 

• 4 i 

•p« 

pa* 

tst half 




t >‘55 

1*23 

1-31 


« 

• 





• *«. 

2nd „ 

1" 165a 

0*40 

0*48 

0*44 

0*40 

0*88 

0*22 

1*51 

0*58 

0 ‘Q 5 

0*70 

ro6 

0*57 

0*01 

tst half 

I l 64 tf 

0*48 

0*25 

039 

©■63 

0*55 

0*23 

*’35 

1*10 

0*99 

0 76 

rio 

0*71 

1*41 

2nd „ 

I '00 

1*09 

0'83 


i'8q 

0*71 

*•34 

0 S2 

r '’3 

1*22 

!*S 9 

I *05 

1 * 5 * 

!st haU 


r?2 

0*87 

0*78 


l‘i8 

0(58 

* 33 

1-52 

>‘71 

1*43 

1*97 

1*35 

2*07 

2nd „ 

]■ 165a 

0*26 

0*27 

0*21 

0*09 

0*76 

0*21 

0*41 

0*30 

0*31 

0*06 

0*28 


0*21 

tst half 

1 

0*27 

0*04 

0*20 

0*14 

031 

0*21 

o '37 

0 bo 

042 

0*07 

0*34 

0*24 

0*33 

2nd „ 

> 166 < 3 ! 

0*21 

O' 19 

0*12 

0*09 

o*s(> 

0*12 

0*23 

0*05 

0*08 

©•25 

0*43 

OMO 

0*30 

i&t half 


0'25 

0*2 1 

0*11 

0*15 

0*2b 

0*11 

0*22 

0*11 

0*13 

0*26 

o* 4 <» 

0*12 

0*45 

2nd „ 

^t67a 

0*24 

0^34 

o'lS 

0*04 

o*6() 

0*16 

o*iG 

0'47 

0*2 >5 

0*14 

0*45 

©•S 3 

0*37 

istbalf 

r • re* .. 

0 27 

005 

0*19 

0*02 

0 41 

0*20 

0*10 

0*60 

o '37 

0*13 

0*33 

0*47 

047 

2nd „ 

S lUulT 

o'07 


... 

0*02 

o'3o 

0*21 

144 

003 

•*« 

0*10 

0*09 

0-09 

0*88 

1st half 


O'lO 


■ tt 

0*03 

060 

0*20 

144 

0*24 


0*12 

0*15 

O'Of^ 

0 10 

2ad y, 


0"0I 

0*01 

0*07 

*»* 

0*04 

• * 

0*01 

0 01 

0*02 

0*02 

0*02 

0*08 

0*30 

1st half 


0*10 

0 01 

003 

0*07 

0*H 

!•« 


0*07 

0*04 

0 02 

0*02 

0 01 

0*01 

and „ 

> 170a 

0*91 

0*67 

o'S2 

0*40 

1*45 

0*84 

I '71 

0 80 

2*03 

1*12 

*•45 

0*02 

1*53 

ist hdf 


0*99 

003 

0G7 

i'7S 

I 03 

o'Si 


I'SI 

i*J 9 

1*21 

I'So 

1*84 

1*97 

and „ 

j*» 7 »« 

0*04 


0*20 

.«* 

0*of) 

0*05 


0 01 

0*05 

0*03 

0*03 

0*01 

o*o8 

I St half 


0*03 


0 21 

•• 

003 

0 03 


444 

o'ot 

* 

0*03 

• • 

0*05 

3 nd ,, 

> 172c 

nn 

■ 

3 51 

i*Si 

8-27 

3*00 

5 37 

3’<'7 

4 '‘H 

3i»2 

S *40 


5*09 

ist half 


HI 


3’13 

4 ’y 5 

5 hi 

297 

4 79 

0 01 

4 'yS 

400 

5*89 

4 bo 

7*86 

and „ 

f 1730 

*** 

0*11 

nn 

k* 

4 ' 4 t 

roQ 



*44 

0*45 

0*01 

.1* 

If! 

tst half 

> r j: 


4’44 


3'69 

Z '72 

1*12 

. . 

•• 


*»• 

•f* 

**• 

• 

2nd „ 

> 163^ 

o‘7i 

0 C)0 

1*06 

i'i8 

2*37 

0*45 

i’Z'y 

0*t)t 

1*^9 

1*70 

2*31 

I'tjG 

171 

tst half 


0-91 

“ 5 « 

099 

l&S 

i '55 

051 

251 

2 ‘28 

2 C3 

1*36 

3'45 

227 

Z29 

2nd „ 

> 1640 

1*78 

2 05 

i' 9<5 

1*07 

5 *o 7 

v\(\ 

2*''9 

1*32 

2*«)0 

2*96 

3 ’ 4 f' 

3’<>5 

2*85 

1st half 

f .i Z 

2*29 

1*78 

I 98 

Sts 

3 37 

I* 5 > 

2 f )7 

3 17 

4 Go 

2*55 

4‘36 

4*21 

4S5 

2nd „ 


0*46 

050 

o'so 

0*27 

3'05 

0*43 

o*h») 

0-{i) 

0 * 5 ^ 

0*1 J 

0 61 

o'Ss 

0*40 

ist half 


0*51 

0*09 

c>'S> 

043 

0 87 

047 

0*70 

1*60 

I'll 

0*12 

07s 

0*77 

077 

2nd „ 

> Kiov 

o'sS 

0*36 

0'28 

0*26 

l‘S2 

0*25 

o'5i 

o*oS 

0*13 

0*60 

0*03 

o*u 

0*57 

1st half 

L « 

u*4t> 

043 

0 27 

o '44 

079 

0*2f) 

©• 4 '> 

0-.3 

035 

0*47 

1*03 

03*^ 

1*05 

2nd J, 

> X070 

0*42 

0 O4 

0*43 

0*12 

1*86 

0'34 

O'n 

077 1 

0*42 

o '34 

o’yS 

1*84 

0*70 

1st half 


0*51 

O'lO 

o '49 

0*07 

n8 

0'45 

0*2 1 

I ‘35 

099 

0*22 

073 

1 4^ 

rii 

and „ 

> lobo 

0‘12 


1 t 

0*07 

0*81 

< 1*45 

«** 

oo«; 

*«p 

0*24 

0*19 

0*31 

rCC 

ist half 


0’30 



0*09 

i‘7o 

0*45 

It* 

0*49 

• 4 t 

0*21 

0 32 

02b 

rsi 

and „ 

> logo 

0*02 

0*02 

o'i7 

-■ 

O'lO 

0*01 

0*02 

0*01 

o*u3 

0*05 

0*04 

0*31 

0*38 

i&t hall 


0‘02 

0 02 

o*og 

0*21 

o'3o 

i»« 


u*i5 

0 10 

0^03 

0*04 

0*04 

0*03 

and ,, 

^ 1701^ 

v6z 

1*20 

r 07 

i ’43 

3*93 

174 

37 « 

170 

3*40 

274 

3*15 

3' 16 

2*87 

ist lialf 

} 

l*8S 

1*30 

1*67 

S '33 

2*95 

i*6i 

3’ob 


3 45 

2*ie^ 

3'34 

S ‘«4 

4*61 

2nd „ 

0*06 


0*49 

M* 

o'lC 

0*10 


0*01 

0*08 

0*07 

o*o6 

0*02 

0*14 

1st half 

1 - 172 * 

0 * 0(5 


0*53 

0*01 

o*t)9 

o*o6 



0*01 


003 

p» 

0*13 

and J, 

5-57 

5*84 

8*42 

5*30 

2 J *37 

h'ifi 

n’60 

4*'»7 

8*26 

<i ’39 


■Mi 

Il’SS 

isb half 

}*738 

6*81 

8*67 

7'92 

1482 

iC'Si 

1 

6 04 

9 'Cl» 

U'« 

15*24 

7 *12 


■n 

18*40 

and „ 

— - 

Miscexlanbous Expknses. 


j 













0*01 


0^10 

0*05 


O’Ol 

... 

Pit 

o*cn 

*ip 

0*01 

1st half 


««ik 


Otil 

0*06 

*«« 

««< 

tP« 

0 u4 

... 

l.f 

0*06 

Mt 

0*«2 

2nd „ 

^174 


0*04 

0*03 

0*05 


•-**0*01 

o*o6 

0*13 

o'cc 

0*09 

0*03 

0*04 

0*01 

ist half 

\ 

o'i8 


0*01 

0*35 

0*03 

o'oi 

kt» 

004 

0*05 

o*x8 

o'ti6 

0*14 

0*34 

and „ 

I *75 


k<«« 

on3 

OMS 

0*37 

j 

«*. 

n'03 

**• 

0*^3 

0*01 

0*04 

•«P 

MC 

ist halt 



M* 

o' 3 fi 

o'05 

OMO 


0*02 

* * 

o'Oo 

0*02 

U*OI 

P<» 

«1P 

and „ 

1*31 

1*23 

o*oa 

PM 

0*33 

o'i6 

0*10 

o* 3 S 

11. 

« 1 

0*23 

0*2S 

0*16 

1st half ' 

} 

VJS9 

i 

m 

... 



0**8 

■ o*oO 

0*83 

t * 



U*42 

o* 3 J 

and ,, 

f 177 

o*6jr 

* o*S 3 

0*03 

•M 

0^37 

o*S* 

0*49 

o-’sa 

0*36 

0*64 

0*73 

u’S? 

ras 

tst half 

}>?8 

o’8i 

o'as 

0*04 

0*64 

i 


o*S 4 

0 * 4 (J 

0*65 

o‘S8 

0*65 

0*75 

0*68 

VZtJ 

and 


.. ^ . .. 

»* 7 S 


ri? 

**07 

0*«I 

0 * 4 S 

**0I 

0*64 


1*03 

rij 

V4$ 

ist halt 

li«. 

1:, jn#- 



*’J8 

l■Hl 

no 


073 

0*34 

l‘5S 

I’as 

0*85 

rai 

VH 

1*87 

and „ 







j 

-b 













































APPENDICES TO THE ADMINISTRATION REPORT FOR 1885-86. 


Ixxviii 


APPENDIX 
STATISTICS OF INDIAN 

No. 

Half-years ended 30th June and 31st December iSSs- EXTRACT FROM TABLES PRINTED 


> 



Broad Gauge. 

H 

Cb 

HCADttrcs. 

1885. 

East 

Indian. 

Great 

Indian 

Peninsula* 

Sind, 

Punjab and 
Delhi. 

Madras. 

Bombay, 
Daroda and 
Cential India* 

Eastern 

Bengal. 

Oudb and 
Ruhilkhand. 

Indus 

Valley* 


From Appendix 1 . 


■ 








iSo 

Averaq-e niimber of Locomotives on ( 

the hue . - ♦ • • i 

1st half 

2nd j 1 

5<>1 

5C0 

520 

542 

164 

164 

149 

149 

toS 

123 

82 

82 

130 

144 

i 6 x 

166 

iSi 

Averacfe tiain-milea^e hauled J 

per Locomotive per diem • Mdes, ( 

ist half 
2nd „ 

54 75 
SO 71 

6o*oo 
41 00 

60*34 

62*64 

46*00 

47*00 

66*50 

50*00 

51 * 2<5 

55*30 

41*90 

35*78 

45 *Co 

43*68 


Ebs. Coal per Irain-tnile (coal-burning en- 
gines)— 










tSe 

Coaching . . • . Ws. 1 

ist half 
2nd gf 

3 ?'oo 

3675 




... 

s#« 

i 

/ (a) 33*33 
(a) 33'93 

35**8 

19*55 

te* 

IS 3 

Goods - • - - * 

ist half 
znd „ 

43 ’So 

43*00 

\ 48*33 

1 469s 

42*38 

40*57 

< 

s*s 

.M 

) 47*8o 

1 40*80 

1 («) 40*99 
\ («) 42 * 2 S 

38*50 

47*44 

• •• 

184 

Mixed 1 

ist half 
snd „ 

43*32 

41*19 




»!■ 

k •« 


(«) 39*97 

V (0)38*09 

43*93 

35*97 


185 

llis. wood per train mile (wood-burning 
engines)— 

Coaching . . . • 1 

1st half 
2nd 

4 »» 

• «v 

»•« 

St* 

tit 



1 ***' 

1 *** 

tt. 

•*r 

««. 1 

•«« 1 


>86 

Goods . . . • * ’* { 

ist half 
2nd „ 

4 

«•« 

« 

•I* 


. 105*44 

105 97 

\ *** 

1 *** 

»** 

««• 

■ ■■ \ 

*** / 

IiS'lo 

115*54 

187 

1 

Mixed ■{ 

ist half 
20d ,, 

4*« 

**• 

«*« 




1 

•«t 

• •• 

fV«^ 1 

/ 


iSS 

Average gross weight of trams— 

Coaching . . . Tons ^ 

ist half 
snd „ 

176*07 
170 12 

* 45*39 

178 03 

lOo 61 

15268 
123 bt 

* 39*93 

141*42 

! (6)137**4 
(6)143*56 

j 

23**37 

101*87 i 

259*25 

172*93 

lig 

Goods • • . • ** *{ 

ist half 
2nd „ 

38r.S 
380 89 

260*32 
• « 

295 29 
314 73 

220*70 
240 06 

448-15 

48490 

(6)292*37 
(6)336 58 

263*09 

275*96 

371*56 

399*04 

igo 

Mixed , . . • f» 1 

ist half 
2nd „ 

223*27 
210 bi 

««• 

228 15 
2iy 65 

201*49 

207 37 

285*59 

280*53 

f'6j!71*12 
(6)] 66’ 14 

294*59 

201*98 

273*94 

272*40 

191 

Average through speed of trains--* 
Coaching . M%l€spethozif» 

ist half 
2nd ,, 

26*23 
26 37 

21*60 

2t'6o 

17*13 

17*13 

i8*6o 
i& Oo 

19*25 

*9 SO 

(a) 19*20 
(0)17*51 

i6*8S 

18*23 

18*87 

1887 

193 

Goods • - it 

ist half 
3nd ,, 

I2'25 

I2‘23 

11*65 

11*45 

10*57 

10*57 

11S6 

ii*8o 

9*50 

950 

(fl) 12*53 

(«)> 3*35 

9*63 

9*66 

10*57 

* 0*57 

*93 

Mixed . . »i *1 

ist half 
3 nd „ 

17*29 

16*92 

14*78 

14*90 

14*40 

14*40 

14*24 

14*24 

* 4*25 

14*00 

(0)14*98 

(0)14*68 

12*85 

*4*38 

12*52 

12*52 


From AppstiDix 11 . 




i 






194 

Average milei^e par daew-^ of ( 

coaching vehicles, including ^ < 

brakes . • • •Miles. C 

Uthalf 
2nd ,, 

201,163 

191,396 

120,651 

1 *15.469 

1 

65,654 

60,326 

43 , 1*9 

44 ^ 1^6 

41,647 

43,592 

51,579 

27,9*5 

■ 

38,044 

30,687 

*93 

Average ftiileage per dtem of f 

goo^ vehicles, induding brakes „ \ 1 

ist half 
2nd „ 

540.653 

466,560 

502,650 

289,49* 

161,605 

*43,348 

80,690 

79,830 

162,251 

118,431 

37 . 5*5 

47,941 

86,801 

56,^7 

171,084 

168,268 


(a) Eastern Section only. For tite Southern and Central Sections as follows 


Progressive 

number. 

Headings. 

Southern 

Section. 

Central 

Section. 

183 

Coachifig . 

fist half 
* land it 

« 

It 

40*07 

41*03 

. .j . ^ 

34*93 

33 * 8 ; 

183 

(joodfl « . 

fiat half 
’land,. 

0 

* 

91*59 

92*03 

95 * 4 * 

* 8*74 

184 

Mixed * « 

f 

Jisthidf 
' taad ,> 

* 

f 

41*89 

4 a '79 

40*05 

39*27 

191 

CoEdhii^ . 

fistheiif 
Hand „ 

* 

16*26 

* 3*«4 

14*53 

19*81 

, < 9 * 

Obftds t » 

fist half 
Hand ^ 

« 

<0*00 

4*37 

8*00 

f 24 


; ■ -{IST 


. » 9 *ff» 

f I W’*t> 

ir8o 

X 

















APPENDIX A, 


Ixxi 


RAILWAYS,— Part II — continued. 

IX. 


AS APPENDICES TO THE ANALYSES. Half-ycnrs ended 30th June and 31st DecembenSSs. 







N\rrow Gsugc. 






0 
> . 

Punjab 

Northern. 

Nizam’s. 

South 

Indian* 

Beniyal 
and North- 
Western. 

Southetn 

Mahrotta. 

Riiputana- 

Malwa* 

Mysore. 

Nnttpur- 
Chh ittis* 
i^aih. 

Durroa. 

Norfcht rn 
Ueni^al. 

rirhouti 

Cawnporo- 

Athncra* 

Bhav- 

na^^ar- 

GondaL 

II 

h 

II 

cu 


86 

13 

120 

27 

21 

353 

13 

27 

36 

46 

3^ 

34 

20 

1st half 

) IS. 


90 

«3 

124 

34 

39 

352 

H 

20 

40 

49 

37 

35 

20 

2nd „ 

; 

4C’54 

76*96 

47*00 

62*86 

35*45 

49*51 

34*65 

57*59 

64*18 

52*15 

51*58 

51 **’5 

53*43 

ist half ' 

118 

37 ’o 8 

83 Co 

47*00 

47*18 

35*34 

4^75 

3297 

31*51 

5856 

43 00 

3532 

38*49 

37*63 

2nd „ 

f 

\ 


( **" 

lS*21 



{f}22*66 

!«• 

tit 

i4*r>s 

2272 

\ 



1st half . 




1 *** 

»7‘75 

1 



*4. 



21 y2 

1 



and „ ' 

i 

34''?S 

1 

2!*Sl 

) 30*56 

26*57 

) (/•)33*66 

**» 

48*28 

27'2Q 

29*37 

) 31*33 

3370 

23*74 

ist haF ! 


35'32 

\ *** 

22 &7 

1 28*75 

2770 

\ (4)30*93 

*«* 

31 55 

25*(rfi 

2y 18 

I JO Oo 

2923 

21 91 

2nd 3j 



1 *** 

27*40 

) 


1 (f)3r93 

*« 

53*" 

20'(>5 

.8*71 

) 



ist half ' 

1 1‘^- 

/ 



27*16 



\ (f)20 7o 

• * 

5640 

25*33 

27 49 

t« 



and „ 

i 

f 

/ ... 




*!• 


(f)73*97 


It* 

* 1 

• It 


4«* 

1 

1 

ist half 1 

18' 

V^m 



* i9 

41* 

% * 

(t)S2*95 

••* 


1 * 


• kl 

• li 

2nd „ I. 

r 



«•* 


44« 

1 4 

{c)79 95 


* 

It. 


**« 


ist half iSC 




44* 

itt 

««■ 


(i )73‘3o 



• ft 

M# 

Iftt 

f ft 

2nd „ ji* 

. 

,, 

7472 

*4« 


4 • 


(<’)55*35 



vtv 

• « 

ft* 


ist half 

1 I8j 

V 

•t 

Si b4 





« •? 


»•» 

ft 

1 

• I 

*■ 

4 ift 

2nd 9t 

r 

\ 


f 123*16 

J25‘8 i 

163*23 

62*13 

Si *97 


40*7 1 

I I 5*38 

87*33 

101*04 

u»^’07 

73*66 

1st half 

i8f 



1 101 68 

11433 

•• 

8930 

85*18 

1S6 42 

94*18 

io6*oS 

94*11 

114*46 

1II'23 

71*99 

2nd ,, j 

r 

) 2 IO‘i 6 

\ 156 71 

SS^o 

207*S \ 

104*02 

176*12 

l 

t 9435 

164*73 

201*0 1 

l6o*Jo 

149*75 

8y So 

147*30 

1st halt 

iSc 

[ «7I‘57 

j 12b 30 

7380 

170*19 

IiS 83 

I74 0<) 

1 95 72 

iy4 oS 

1 |5*3 o 

200*36 

153*17 

1 97*04 

138*95 

and „ j 

; 



V i6i 11 

125*94 

IS6 76 

74*56 

110*59 

07*45 

15^* "^2 

222*67 

112*5.3 

1 20*6 1 

126*00 

107*23 

1st half 

> lyc 



176 yo 

138*32 

127*82 

99*85 

107 4S 

iSj-iS 

14O by 

177*64 

13343 

132 iS 

135 7b 

9b Oo 

and „ 

f 

} 


16*6'^ 

Mail •! *5 

13*00 

13*26 

17*18 

lo’yS 

4«« 

17*17 

17*45 

17*24 


lf)*00 

ist half 1 

1 191 

) 

'I2'26 

lll’52 

16*62 

mail jg 

44. 

13*26 

17*18 

io*yS 


17*17 

«7*35 

1734 

ir29 

lS*ib 

and „ 

|M.L. ^ 

1 "'“0 


12*50 

11*66 

8*44 

10*32 

11*34 

11*74 

104s 

10*56 

970 

ir*oo 

1st half 

1 19: 

ls.L.-j 

firof) 

(10*62 

r ii’os 


12*00 

II 66 

8*27 

10 32 

1425 

11*74 

10 13 

10*56 

U).5 

II 24 

and „ 1 

1 

> 

jM.L-1 

1 13*60 

I2*i2 

1 «2'53 

*3 

13*00 

13*26 

12*47 

io*qS 

13*10 

13*1.' 

12*44 

14*33 

iS'oS 

I4“oo 

1st half 

119; 

Is. L \ 

C 13 52 

13 

12*50 

X3*2C 

12*55 

44 

1432 

13*12 

13*66 

14*32 i 

11*49 


2nd 

J 

• 

[11 96 

J 

. 














31,366 

7,505 

39,423 ! 

10,313 

4,303 

105,9 « 

3,229 

7,169 

23,086 

15,207 

13,5S<> 

15,547 

8,962 

, 

1st half 


SSjOlS 

83O93 

43,313 

16,206 

7,9S> 

103,118 

3,494 

6,392 

38,353 

15,701 

13,841 

12,592 

8,524 

and „ 

f 

34i3i9 

7,075 

47,679 

36,356 

8,626 

16,555 

264,82'’ 

3,804 

33,547 

30,097 

3I1946 

17,969 

10,054 

15,536 

tst half 

lis 

37.04s 

8,100 

47.77S 

24,301 

247,735 

4,409 

11,484 

21,202 

30,128 

12,922 

9,489 

6,09i 

and „ 

L 


(i)— Eastern and Southern Sections For the Central Sc'-tion as follows — 


PROORrSSlVE 

Number. 

llLiDINGS. 

fl NlRVt- 
StCllON*. 

188 


71*20 

72*93 

189 

G*"* • • • 

168*32 

195*06 

190 

♦ 

118*17 

104*94 


Perai^aoHmSe. 
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APPENDICES TO THE ADMINISTRATION REPORT FOE 1885-86. 


APPENDIX 
STATISTICS OF INDIAN 

No. 

f-years ended 30th June and 31^^^ December i885« EXTRACT FROM TABLES PRINTED. 



Broad Gauge. 


From Appendix IV. 
Average age of 

I Steel • » • • 


Iron . • 


^ J isthalf 
i 2nd „ 

f jst half 
” 1 2nd „ 


Proportion renewed per mUe of rail 

„ j isthalf 

Steel . . • i 2nd „ 


J ist half 
" 1 2nd „ 


From Appendix V, 


Average age of sleepers— 


Wood 


Percentage of removals- 


Wood 


. Years, 2nd 


ist half 


i isthalf 
\ 2nd „ 


.Per cent, -i 


J I st half 
• ** I 2nd „ 


East 

Indian 



(a) Exclusive of 2,947 yards of wrought-iron sub-way. 

(d) Information not furnished. 

(c) Exclusive of 34»545 yards of creosoted longitudinal wooden sleepers, the average age of which is 4 years. 

(d) Exclusive of 37,896 yards of creosoted longitudinal wooden sleepers, the average tVge of which is 4 years* 

(e) Exclusive of longitudinal sleepers. 

(/') Exclusive of 126 yards of longitudinal sleepers, the average age of which is 10 years. 
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A — conchided. 

RAILWAYS,— Part W—coiichidcd. 


IX — concluihfh 


AS APPENDICES TO THE ANALYSES — concUL Ilali'^vcMis 30th June and 3i3t December 





- 


Narrow 

Gaugr. 








Punjab 

Northern. 

Nizam’s. 

South 

Indian- 

Bengal and 
North- 
Western. 

Southern 

Mahratta. 

Kaiputana- 

Maiwa* 

Mysore. 

Nagpur- 

Chhatti.s- 

garh. 

Hurmri. 

1 

Northern 

H#*ngal. 

1 

Tlrhoot. 

Cawnpurc- 

Achnera. 

Hhav- 

nagar- 

Gondal- 

18S5. 

1 


/ 2*0 

5-0 

ro 

\ (i) 

/ 3*0 

4*0 

4*0 

ro 


TO 

1 

/ 

I St half 

1 

] .rs 

I 2-5 

5*5 

I '5 

( 3*0 

1 3*5 

3’(> 

4*5 

la 
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=•5 

( 3'5 

... 

and 

J 

1 











1 4‘<» 

1' 

1 


1 

1 fi*o 

1 »-5 

12 'S 

... 

; ... 

) «’5 

» t ■ 

4*0 

£)•'> 


IJ'O 

j 

1 5-0 

ist half 

) 

^ 12*0 

13**> 

mnn 

1-5 


f 1 0 

4’3 

9*5 

,S*5 

9*5 


5‘5 

and ,, 

1 

■\ 

/ 0*03 


1 



f n’uf)I 


trooi 

•• • 





1st half 

I 

1 

... 





i 0*002 

• •• 

0*002 

* • « 

««» 

o’ooG 

1 

1 ... 

2nd „ 

i 

\ 0*002 

1 




0*004 

/ 

{ 






) icncc ; 

( 

\ 


\ 

( 0*003 

i 0*009 

0-007 



i 0*003 



0*002 

0*01 


4« » 

1 0*003 

... 

1st half 

; 

V 0*05 

o-ooC 

J 

» 


V t.-oi 


o*oi 

0*004 

0*02 

... 


\ 

• « ft 

and „ 

i 

5*0 

n*5 


To 

2*0 



(/)+-o 

7*0 

f/^)rco 

5*5 

V 

/ 5'o 

i ; 

tst half 

i 

S’S 

10*0 

(A)io-S 

1*5 

2*0 

(^J6-5 

4*0 

t»«,)4'5 

6*5 

U/j6*o 

5*5 

) 

1 5*5 

2nd „ 

i 

3‘5 

11*5 

I7‘{> 


1*0 

2’0 





3*0 

\ 3'5 

4-ii 

( ... 

1st half 

l 

4*0 

J2’0 

17*0 

♦ 

I'O 

2 '5 


* *"r 

... 

ln)(rs 

5*5 

; 

• tl 

2nd „ 

1 

f 

J \Kt 

1*56 

i 

n-iJI 


0*05 


0*10 

(r)2'.Sf) 

0*24 

U>) 6 ; 6 i 

4*4:5 

0*04 

G-3t« 

o'l.S 

ist half 

i 

0*^2 

15*26 

(c)o‘50 

... 

o*0i) 


o'()3 

5'23 

1^*33 

(c)6*6o 

3*69 

o'is 

and ,, 

r 


2*10 



o‘oi 

i)-3.S 

.a- 

1 4 V 


(;;)oV> 

o*lS 


lift 

1st half 

) 

... 

0*33 

0*001 

... 

0*0 1 

0“ 1 5 

... 

aR4 

• Rft 

0* 14 

o*n 



2nd „ 

r 


(/?■) Exclusive of 32,f>44 lineal feet t>f lon/^ntudinal sleepers, the averaj^e of whtch Is 11*5 years- 
{//) Exclusive of 32,644 leet of lonticitudinal sletqiers, the averai^e a^e of which is 12 years. 

(t) The averai^e age ot rails on the South r3ercaii line is 3 years, and that on the East Oca'an line 14 months* 
(j) Excludes SS49 yards of longitudinal sal and toalc sleepers, the average age of which is not known. 

(jfe) Exclusive of 9,745 yards of longitudinal sal and teak sleepers. 

(/) Exdufles 7S5 yards of longitudinal sleepers, the average age of which is 4 yf?ars. 

(«z) Exclusive oi S09 yards of longitudinal sleepers. 

\n) Exclusive of steel slecpeis. 


i 



! 




) 
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APPENDICES TO THE ADMINISTRATION REPORT FOR 1885-86. 


APPEN 

Statement ’ihomn^ the genet al remits of ijorking of the 


No 

RAILWAYS 

MPAN LENGTH OF LINF OPIN-MILLS 


COA 

iSSr. 

1SS3 

1SS3 

1SS4 

iSS^ 

l8Si 

1S82. 

1 

Eibt Indi in 

1,506 

1,507 

1,509 

1,509 

1,513 

1,18,92,133 

1,31,92,309 

2 

F T.stcrn Bont, il (if ) 

in) IJJ 

il>) 177 

(6) 205 

233 

233 

(c) 16,17,285 

(rf) 15,48,440 

3 

Punjil) Norihun 

343 

397 

421 

447 

447 

13.52.1 v6 

13,96,493 

4 

Indus Vallc) 

{/) 60 c. 

(/) 660 

if) 660 

(/) 660 

U) b6o 

14,98,701 

11,18467 

5 

Madt lb . . . • 

85S 

855 

861 

861 

861 

26,42,909 

29,00,202 

6 

Greil Indiin Peninsula f^) 

(/») 1,446 

(h) 1,446 

(h) 1,446 

(70 1,447 

1,501 

( 7 i) 03,68,419 

( 7 i) 73,18,304 

7 

Bombvi, Barodaand Central India(y) . 

444 

458 

4O1 

461 

461 

33.30,487 

33,14,842 

8 

Oudli and Rohilkhand 

47 

547 

517 

559 

605 

20, <59,055 

21,82,247 

9 

Smd, Punjib and Delhi 

(/) 676 

( 7)076 

U) 730 

(70 739 

(X) 704 

36,47,7^4 

36,01,112 

10 

His Highness the Ni/uti s 

120 

117 

120 

120 

120 

2,95 196 

3,44,291 

II 

Rajputunu (/) « 

735 

7 




( 22 35 699 

] 




> 1,116 

1,117 

1,120 

1,411 

) 

j 

> 37,60,874 

12 

Hoik'll ind Sindia-Neemueh 

2 by 

J 




C 7 41,821 

) 

13 

Tirhool 

(7«) So 

[in) 81 

(»i) 162 

201 

226 

2,30,214 

2,60,608 

14 

Northern Bengal . 

233 

(«) 231 

1 

(«) 335 

245 

249 

5,36,915 

5,70,693 

15 

Cawnpore-Athner 1 (o) 

36 

80 

138 

203 

249 

1,54,170 

1,85,366 

16 j 

Nagpur-Chh'ittibgarh 

62 

102 

149 

149 

149 

87,498 

1,38,962 

17 

Burma 

16 

161 

161 

223 

291 

7,10,899 

8,16,029 

18 

South Indian . . . . 

(P) 663 

(P) 663 

(p}662 

ip) 662 

(p) 662 

21,06450 

21,14,967 

19 

Bhavnagar-Gon dal 

170 

193 

193 

193 

193 

3,61,543 

4,63,576 

30 

Mysore ... 

a « 

82 

87 

a 

104 

140 


1,92,555 


(fl) Includes Porddaha Section of the Norlhern Bengal State Rulwa>. 

(b) ladudu Bengal Central Railway and Porailaha Section of the Northoin Bengal State Railway. 

U) Includes the Cocapany’s shaie of earnings of the PorddaJm Section, Northern Bengal Slate Railway worked by the Campany 

(d) In^^^^mpany’s shaie of earnings of the Poradaha Stction, Northein Bengal State RailmyeandtheBongA Central Railway, worked 

(el The earmoge include the Company’s share of the earmngs of the l^ancb lines worked by it for the wl half of 1884 only, 
if) Includes 7 ‘he Smd, Punjab and Delhi Radway worked over, and 15a miles of the Sind-Pu,hin Railway, Southern Section. 

(gl Indiudes Branch ^tate lutes worked by the Company. 
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1 AKNIN&b 

Ki PI rs 






{ HINO 





(f t )l 



No 

| 1‘53 

lc 5 S \ 


I ir 

I 


ssS) 

1SS3 


1,2547,214 

1,30,65,845 

1,32,21,119 

3 , 2,38 495 

3 .76/ 4/6 

3 , 59 .‘^s ,384 

- 

2.<)(),S'S,S()5 

3,22,87,256 

I 

( d ) 17,71,301 

( ) iy,b8,52.j 

19,93,000 ■ 

11)34,40206 

{‘ i ) 39.71,937 

ti) 30,81,195 

(i ! 30 34.S.7 

22,24,761 

2 

13.37.1-" 

14. 15.222 

19.34.099 

19, Sg 00 1, 

1634,178 

15.37 991 

I '^ 9^2 ^ I 

16,66,704 

3 

10.77.472 

13.73.376 

20,78,305 

'll* 

34 ,«; 9 , 3'’6 

5/.25 167 

57.39 156 

83.90.y38 

4 

27.33434 

-^0,1039.32 

32,19,677 

^ 4 * 8 -)> 44 S 

38,41,103 

37.’5 7 i 5 

39,62,694 

42.72,976 

5 

(h) 70,90,634 

{h) 76,73,05b 

78.74.635 

(//) 2 , 5 -, 4 i, 44 i 

(h) 2757825, 

1 /') ’,/ 6 . 1 j „,79 

[ ll ) 2,56,49,008 

2,83,04,308 

h 

34,81,024 

37.62 , 7 M 

38,17,200 

61,87,158 

66,53,319 

35 279 

8i,35,8 >2 

91.08,381 

7 

19.99.560 

2i,38,o<jf) 

21,38,926 

25,27,1 55 

27.15.428 

29.63,3 ' 3 

-8,11,468 

29.35.661 

s 

34.36.477 

36,49.691 

46 1)8,565 

50,94,210 

57.78,038 

75,63.987 

70,03,461 

& 6 ,o 2 , 6 u 6 

9 

3.77.127 

1.47.7^0 

4,-2,(uS 

4,43 9 ii 

4,<)5 *34 

4,61. 77 

5 ,I 2,<)45 

6,75.706 

10 




C 49,09,907 

) 




( ** 

38,08,020 

41.76,91^1 

46,01,73- 

1 

(. 11,05,913 

^ 70.24,58, 

8 /. I- 55 3 

85.57,493 

1,16,16,237 

C 12 

3.71.920 

4,86 449 

5,15 S< 5 

2 4 874 

2 97,688 

4.17 437 

3,28,228 

5.80,271 

13 

6.15.744 

6.72,319 

6,8 Mt 3 

10, ,093^ 

12 39. (h 

13 20, IS » 

i-'»-,6,7 

12,52,017 j 

14 

3,2S,2ij6 

4 57.691 

5,19.8 n> 

1,22,109 

1,08,630 

2,34 -69 

3 74 , 3‘|6 

339.533 

15 

1,90,546 

2, Ob, 9 35 

2 , 27 , 5<)7 

1 'i(},3io 

4,59 106 

n.i/,i20 

11.05.325 

11,77.48b 

10 

8,6^552 

12,52,281 

12,71,725 

7.15.555 

7.361,15 

6,75. 97 

8.24,430 

8,35,937 

17 

i 

20,6b, IbS 

.2,29,840 

35.30.473 

15,41.534 

le, 9 4,462 

17.47 590 

18,96,047 

19,67,671 

18 

4.41.482 

4,90,090 

4.93.586 

3.18.259 

3,99.035 

I.35.7S5 

5.81,483 

4 , 66,375 

4 

19 

i 

2,07486 

2,26,27s 

2,64,484 


92,818 

i 

1)0,109 

1.28,751 

1.59.763 

20 


(A) Evcludps Bhopil St it*^ Kailwayi which is ako woikfd hy thi. Cutniany . 

(/) Include Patit Bronib 

(A) Includes. 13 Wilts of the Tist Indm Railway between Glu/iabid and Dtlhi wm! 1 . 1 ovti. 

(1) The ht»uras foi iS‘?s an? f(« the entin Rajput ina-Mahva SjsUm, niuludw^ Rewari-I < to/t p<nt Iini 
Excludes the utikairt of the Bairh Bianch (3 miles.} worked by the La>l laduti Ruluay. 

(«) Exdude* the Poradaha Branch worked by the Fastera Rcngtd Railway. 

( 0 ) The figures under the cedutnns and tSfia tcpieaunt the tranMi^unb ut the Cawnpott«Factthhal)ad State Railway only. 
ip) Indudes, the Pondicherry Branch, 8 miles. 

:35 A 
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APPENDICES TO THE ADMINISTRATION REPORT FOR 1885-86. 


APPENDIX 

Stateniedt shovtdg the general result i> of leotking of tht 


No 

RAIUMVS 1 

^ — - 






SlLlM Bo VI SrKViCE— 

Rupu s 



iSSz 

iS^'a 

iSS3 

18S4 

iSSj 

iS8t 

r 

r ist Indian 

31,8 ty 

29 221 

31,892 

27^354 

29,628 

12,18,995 

•» 

Eastftn Benijal 

S.72 1 34 

3,02,71s 

t,i7,6S6 

3.72479 

2,72,541 

(n)72,Ti7 

3 

Punjab Northern 

« 


—6,880 

• «« 

ift 

1,28414 

t 

Indus V'lUtv 

2,06471 

2,81,505 

2,70.846 

1,37,108 

2,76,573 

2,88,596 

3 

Madras . • 




4 4 


1,82,958 

6 

Gicat Indi in Pcninsul i (rf) 



1 f 

• 


4,46,963 

7 

Bonibav, Biiod i and C tnli il India (g) . 


• ■ 




2,2748; 

b 

Oudh ind Rc hilUi ind 






3,12,5.11 

() 

Sind Pun] lb and Di Ihi 

S53 303 

16,569 

jOn 



6,82,850 

1 1 

Ills Hi},lincss iliL Ni/ini 



. 


• •• 

17,687 

It 

Rajput in i (II) 

] 

1 



i 

• ■ 

96,641 

1 

llolkar and Sind a-Ntttnut h 

i 





11,846 

13 

1 11 hoot 

1J7407 

S3, 031 

67,629 

90,329 

1,23,717 

15,899 

M 

Notlhcm Ben^ i! 

I ij2,7oS 

2,32,7*55 

2.10439 

1,80,192 

1,79,028 

(i) 83,331 


Cawnpoit-Acluiu i (/) 




• • 

1 

1 « 

2,303 

if> 

N asypur-ClihaUis,^ arh 




* 

» • 

4,721 

17 

Burma 



« 



17,168 

18 

South Indian 




• • 

4 • • 

(m) 1,07,704 

19 

Bhavnagai-Gondal ... 



ft 


23,907 

8,584 

20 

Myboic 




»«« 


«*« 



(a) lodiudciv thv Compands iiltarc o£ (.arnuijj^ ol the Poiad&ha Sectum, N. B> S. Railway^ worked by the Company. 

(i^) Indudc&tho Company’s share of earmt^ of the Poradaha Seetton, N* B. S. Railway} and the 6. C. Railway worked by the Company 
(f) The ramnjSfs tndlade the Company’s share of tiw aarmngs of the Braneb hnes work^ by it for the ist half of 1884 only, 

{«!} tndndes Bmnoh State Ua(» worked by the Company, 

(a) Includes the earnings of tfao IMjtmd-Maiwnad and Barar State hnes, and the amount received for working the Bhopal State line, 
if) InAlndtetbe earidttgs of ^e Obond*M«Rmad and Beiar StatelUims. 
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APPENDIX n. JxxXV 

Q~-conitnm(l, 

principal Indian Rail''sa\s diinns> flit yuu i if^Si — /<Sm j — ( ontd 


1 \RNlNGS-^o/ic/ff 









SlNDI iis, INniDINf Iinu 

\i n— Ri 1 n 




1 ,i\i -Ri 11 r 



No 

l&J 


I M 

I S 

1 

" 1 
1 

I 2 

I 

I-* 1 



p,2S,sS9 

9,02,6 J-, 

7,56,619 

WS6 

1 . 5111 , 1 /' 

4,71.17,595 

1 

1.91670 5 

1 . 3 ^ 38,/ 13 

4,03,&6,S8<) 

1 

(a) 1,02,774 

(A) 1,1:, 47S 

61 1,21,113 

3.95 163 1 

{<i» 57 .o' 12 

(0 6 i,'> 5 , 7 ’t 

( 6 ) 5 ’.n,i > 

(D 55 , '’ 0,^4 3 

18,85,765 

2 

99,8 p 

2,71,737 

2,72,144 

! 

2,28, 196 

11,69.564 

31 3l»,‘,I2 

31.39972 

3240.SI7 

38,29,299 

3 

2,13,202 

1,67,691 

74 . 3 ^S 

1,20,318 

55.35,161 

51,12,560 

7 MM 76 

73,29,028 

I, 8,66,134 

1 

1,77,266 

1,72,7-0 

1,07,702 

1,65,340 

63 11,312 

69,18571 

66,31,909 

7141,318 

76,57,993 

5 

(t) 4,60/45 

(0 4,10,353 

(t) 3 . 34 , 17 ^ 

3 . 53,101 

(/) 3 , 2 o, 56 , 8>3 

( 03 ^ 3 . 63 . 'oi 

(t) 3,51,11.361 

(0 3.36.56,514 

3,64,32,017 

6 

3,08,028 

2,05,906 

I 97,063 

2,1 1,735 

97 15 . 13 ' 

1,01,76,189 

1,19,^2,209 

i,'>i 95,581) 

1,31,10,3 )6 

7 

3,65,169 

4,93,311 

3.25,633 

1,62,782 

19 '• 8,7 30 

5 -. 6 >.M 4 

54,56,254 

52,75.197 

S 5 . 37 , 36 <> 

s 

6,36,605 

4,17.090 

I 75 960 

3,49.181 

1 01 71,117 

1,1 0,3 >3-1 

1,11 17,851 

i,uS, 9,11-’ 

1,36,50,65s 

9 

19 892 

1 1.^517 

1%I92 

15 625 

756,031 

8,59,117 

8 53.521 

9.72,917 

11,1 1,949 1 

1 

10 

} 




r 72 ,^ 2,247 

") (/) 



1 

c 

( 0 ) 1 , 41.173 

1 , 94,^97 

2,39,876 

2,31,111 


. 1,0929630 

1 , 2 ;, 1 5.470 

l,“ 9 * 7 1 , 3)0 

1 , 6149,110 j 

j 

) 




V 19, 19,579 




i 

C 12 

16692 

35.153 

85,1. 66 

’ 9.1 It 

5 , 81-55 

6,00 0 ’2 

b 92 HI 

11.90,072 

12.78.634 ^ 

13 

(/) 1,03.187 

i.p.'jot; 

91,6 > I 

45,786 

(/) i 5 ,j„ 8 yo 

(k) 21 , 15,010 , 


„I, 6 (» 769 

21 ,V ,971 

1 


f,8i6 

13. P2 

S, 6 i 2 

51.158 

2 , 75,581 

3 i 8 , 8 i 2 

5 7 )»9 ’7 

8,60,699 

9,1 3.501 1 

15 

6,318 

12,349 

8,754 

9,804 

'’, 81.529 

0,(4 380 

I >20 021 

13,23,014 

il,il.88() 

16 

23,346 

^3,037 

28,710 

55,998 

15,43,62s 

1 5.75.690 

15 62,886 

21,054 >1 

’ 1 , 63,055 

1/ 

(j«) 49,385 

(m) 53,890 

(m) 63,162 

(w) 61,981 

(w) 57.55,688 

(?«) 37.58,714 

(H.) 38,69,608 

{m) 11,89,019 

(in) 1 5.60,125 

1 

iS 

M ,225 

16,913 

20,739 

2 o, 99 '> 

6,88,385 

8,76,8 ,6 

b.91,179 

10,92,31'’ 

10,01,660 

19 

3,018 

5,300 

6,42? 

9,705 

me 

2,88,391 

3 ,o '>,895 

v6i,ll8 

1.33,954 

20 












(jif) Intittdw P^tn Blanch. 

(A) The figure'? for 1885 aie for the entire Rajputant-MdlwA System, rnduiho,? Rcwwj-Ptco/eiwri* lint. 
ij) Indttdes eh&re of profits for worfeiog the Muttra-AchwHa line. 

(A) Inchides share of eaitut^ of the Poradaha Branch. 

tD Thu %ttres under the cotnmvs tSSi and 1882 reprcfscat the tfaimctiufle of the Cawnpote-rarufchabad Stott. Railway only 
(«tl Includes the aiataint reedhred fior working the Pottdicheny bns. 
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APPENDICES rO THE ADMINISIRATION REPORT FOR l885'86. 


APPENDIX 


Statcwcnf shoijjui^ the ^tnitctl fesiilts of wot King of the 


EXPEN 


Loco 


No 

KAllWWS ’ 

VIlIVUNVNCl UR Mm Ul 1 1 \CI , IN< I UDINO - 

siiiiMiS— Rl in s 


1 otal pti train-milc— 

■Annas 




ibSi 

iSS 

1SS3 

1SS4 

tSSo 

iSSi 


iSSj 

i8Si 

1S&5 

I 

F isl Indian 

1,941 

’‘^55 

3 , 1 7 1 

2,44 

2 290 

7 43 

7 82 

6 20 

8 13 

784 

0 

M 

r isttrn Btn,, il * 

A) 1,^09 ( 

» 1,926 1 

[6)2,009 

1,683 ( 

^t) 2,661 1 ( 

6)1251 

(c) 9 8s 

(c) 9 95 

d)lO 22 

(e )9 32 

3 

Punj lb Noithcin 

I, 3&4 

1 1 >y 

1,227 

1,032 

1,141 

21 37 

17 82 

16 90 

14 87 

13 18 

4 

Indus Vallty 

1.144 

986 

973 

1,022 

1,085 

1455 

1083 

12 89 

12 03 

12 38 

S 

M idi IS 

i, 2 S 9 

I 273 

U<>S 3 

l,o8g 

1,078 

II 04 

II 06 

II 12 

1084 

11 09 

6 

Gii-il Indi in Peninsula. (/) . 


(i')2,12‘i 

'1^)2,147 

(5^)2,238 

2,312 

f^)i2 39 

(§-)”95 

'■<?■) 12 57 

(5)13 24 

1262 

7 

Bomba^,B iiod i indCtnlia! Indi i(/i) 

i>f >71 

3368 

2,629 

2,591 

2,949 

13 80 

1325 

12 46 

I2'84 

1257 

<2 

Oudh and Rohilkh iiid . 

i.ogo 

1,535 

1,046 

1,331 

2,061 

1171 

32 29 

II 24 

10 73 

962 

9 

Sind, Pun] lb uid Ddhi 

i>y -5 

U 7 5 

1,040 

2,149 

3,172 

1393 

1445 

14 10 

1296 

1234 

I ) 

His Ili^^hnu s tlu N/im s 

0^6 

T )]4 

i,S76 

I 591 ^ 

1,674 

905 

697 

608 

5 74 

668 

II 

R ijpul in i (/ ) 

1,197 





r 1181 

) 







' I 

1 114 

1,407 

I,ii6 

] 

^ 10 Q2 

1091 

12 15 

1064 

I 

Hull m ind Siiuli i NiLimith 

1 Oj 

> 




XII 9 o 

J 




n 

1 irhooi 


79 

633 

I 016 

83O 

7 61 

7 35 

7 21 

6 91 

7 II 

H 

Not them Bin*, il 

Sob 

SO) 

I,JUO 

2,134 

2 177 ^ 

b 23 

8 00 

7 hi 

741 

7 02 

I'l 

j Cawnpou-Atlinti i ( ) 

4^9 

5^14 

l8c 

0*^8 

795 

6GS 

746 

843 

b 62 

8 19 

10 

Nagput-C bh itlis,, iih 

629 

1 041 

9-7 

I 462 

2,177 

1139 

10 b8 

10 70 

1045 

10 58 


Burma 

I, lob 

1 H ^7 

U332 

1436 

1,931 

9 80 

867 

8 28 

858 

929 

18 

South Indt m (p) 

i> 0'’9 

92] 

<P 7 

Sgi 

1,360 

Il 24 

901 

844 

857 

828 

19 

Bh ivnat, » -Gundal 

432 

581 

609 

630 

563 

9 II 

792 

878 

S 64 

803 

20 

Mysoic 

1 

(?)367 

S96 

520 

381 


11 66 

1050 

1009 

8 88 



1 

1 

! 











(a) Inclttdob Branch Slate lines worked by the Undertaking 

(i) Includes the cost of viorking the Poradaha Section of the Northern Bengal State Railway 

(c) Includes potadaha Section of the Northein Bengal Stale Railway* and the. Bengal Cential Railway worked by the Company 

(g) Includes expenditure mburrtd for working the branch knee during the lat half of 1884, but exdodes that incurred dunng the ind half of 1884. 

(e) rastein Bengal Railway system, 

{/) Includes expenthture Incurred rh Nus State Biandi lines 

( g) Exrdudn Bhopal State Etulway worked by the Company, 

(A) InChidasPatrJ Branch 
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'B^-cotUinUi I 

pnnupal htdian Rail « a\ 9 dui ins; thi Mais / ^5/— /<S,S ;— ( ontd 

DH URF 


Ixxxv U 


Mr>n\l 

Cost < I fuel per trim mil — Annis 
iSSi 


Rppaii j cr train mil - Ann i 


{ a)o 61 

II 

659 I 

3 44 


iSS-> 


( a)o T ){ a)o 74I 

W 3*3 1 (t) 3 21 


9 4*5 

451 

363I 


565 

4 95 

500 

46 

5 7‘ 

5 49 

3 7‘ 

2 44 

(i) ^ 
(.60 

■> 

(0 


1 

( 

49 S 

43i 

J 


2 69 

2 7 t 

295 

2 69 

353 

369 

380 

425 

3 65 

241 

364 

3 10 

499 

251 

eet 

462 


1SS3 


b 09 
487 
36S 


C!r )4 I 9 K )4 33 

517 

4 3^^ 

5 45 

I 71 


( m ) 

491 


2 5a 

2 59 

3 5tJ 
3^5 
267 

2 881 
302 

S/BI 


i 5 4 


(«)o 6()| 

(/)2 (J 

7 091 
3 72 

3 791 

(f)4 3i 

a43i 

4 C.I 


I s, 


iSM 


( 1)0 7* ( t)2 1)2 
()3 18(6)381 
578; 


476 ] 

417 

4 

5 12 
3 Si 


^)a'i{;)4 6, 


1 84 ! 

(«)3 I< 

2 23 

2 70 

3 74 
3 73 

2 73 

3 15 
3 W 
3 13 


2 17 

48/ 

2 09 

3 l-O 

3 

j 

3 94| 

294 
3 12 

3 37 
3 351 


2 10 

MS 

344 

(?)2 3() 

1 jb 
185 
234 

089 

(/) 

234 

2 24I 

I 33 

or>s 

0 5a| 

1 27 

2 14 

3 45 

o 2^ 


(«J3 3i/"^i 12 


fOssi 

189 

1 37 ! 
342 

(i)'’ 11 

3 47 

2 06 

318 
I 191 


1 70 
285 
329 
(§)? 12 

1 94 

2 2S 


( i ) 

i 46 


•I 3< 
09 

1 0^ 

I 86 
I 56 
241 
(j S6| 

0791 


(^) 3 54 ('^)-“ 6|,L) - 5 V 


I 4 


( »)3 f > 


26 

2 87 

3 4 

k)2 73 

1*9 > 

I CJ'> 


2(57(/)3 o.)| 
I 70 0 95 


(m) 

I 77 {«)i 90 


1 03 I 
I iS 0 bS 

I 76 I 99 

1 89 2 04 

1 46 I Si 

2 12^ 2 13 

0 87 0 S3 

1 ->0 I 38 


(0)1 ()( 


'» oS 

?()i 

j 

23S 

2 01 

141 

{j )3 4 « 

091 

I 51 

I oS| 
093 

1 tS 

2S6 

2 40 
I bo 

0 yo 

1 56 


I 


C\Hl [ ( AMI \\ \ N 
H f film n lit \nni 


f 1 1 I ( f stf k p r ti m mik - 
Anriis 


1 i 


I 3 4 ''J * > * 4 


2 St I ( f 
(/))4^4|(()3^oi 


2 M 


I 01 


4 'HI 


2 Ool 

i 

167 
4 21 


> tr 291,2 77(0“ 31 


(0 

(< )/ So 4 2 1 
251 2 7i 


26; 

1-93 


73,(f )5 )') C)) S 4 


424 

341 

3 '/ 
3 4 '' 

151 

, 2 4Sj 
I i 
1211 

0 5-) 
323 

1 75 

300 

1 19 


4 95 

3 7 ^ 

4 31 

2 27 

I 

1 1 )() 
I 

1 66 


0 S*. 
3 So] 

1 <,6 

2 68 
I 6& 
150 


5 Si 

3 l 
34 

4 }« 

1 91 

1 66 

137 

1 65 

2 3() 


U \ 

3yi ^03‘'’6(<')5aS 


(ff)’ 21 


54' 


Iby 


2 S6' 2 00 1 22 


3 72 
( ) 


33 

291 

137 
■> 60 

it 0*^1 

2^1 

1 3 S 

2 2S 

2 52 


2 04 04 
2 S7 3 
2 13 I 77 
2 70, 1 9<1 


55 3 13 


2 II 


<>9<> 


(OjirO ro 

2 02 | 24^2 315 


(cl 

7 3 : 

194 

1 yS 


3 3ii 3 93 


4 34U)v 3^ f04a3 


5 34 356 

2 64 
2 b-, 


O'’ 


5 79 

2 S8 

151 

1 72 
121 
145 

I 

2 03 
2 00 | 
2 yS 
1 M 
I 7o 


iSS 


4 16 4 ()S 


99 


2f 


1 b2 


(/) 

1 1: 


1 


2 y( 

(0 
1 13 

1 1 So 
o 79 I 2^ 

o jX) 0 61; 

0 26 ( 15-^ 

1 Oi 2 ^9 

0 89 

2 IQ 

O 22 0 

» I t“)5 


1 10 


243 


28 


0/ 


36S 


(jh) 


oc;6| 
It 71 

1 0() 

1 19 

0 07 

233 


(^7) 
3 '>7 

2 lb 


( ) 
3 35 

1 02 


2 02, 1 4*, 


'’96' 

U) 

3 6<>i 


5 31 


2 12 

(;) 

341 


4 So 


IM 

Ia8 


I i> 


275 

3 3<> 

4 3' 

'341 

(I) 
4 7 “ 

•J 34 

I h 

124 


o 7b| 0 61 


I 0. 

1 46] 

1 31 

2 36 | 


I ot) 0 


o82'o m 


o Ot 


IS, 


1 31 


237 


No 


4 

5 

b 

7 

S 


055 


10 

(■■ 

(12 

13 

14 

15 

lO 

17 

IS 

*4 

20 


(?) Includtsi thi cost of workinpf the Amntsai-Rilhankot anti Kijpui i*PituIi Rulwivs 

{k) Iht figitrts for iSS? are foi the entiie Ka)pulana>M’ilaa Sjstem, im tutting Kewan-l«*i(Mepore Urn 

il) Includes Muttra-Adinera State Radway 

{») includes the cost of working the Mutt)a*Acbnera and RewarhFt rojcpore State R win ays 

{«) Includes the cost of worlaag the Mttltra*Achnera Railway tor lust half of >5\4, and that for the Rtwan-iuo/epou loi the two halrcs of 
(0) The figures under the columns 1881 and iflSa lepresent the Lransaetions of the Cawnpoie-F irukhabad Stale Railway wnlj 
(i^) Includes wcHrhing expenses (dt the Poiultdierry Railway. 

(f ) For the second half only Diwmg the Sist lialf the CMt of maiatenance was charged to Capitol 
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appendices to the administration report for 1885-86. 


APPENDIX 


RAILWAYS. 


Statement showing the general results of working of the 

EXPEN 


Traffic per cent, of Traffic General per cent, of Gross 

Earnings. Earnings, excluding Steam-boat. 


Steam 


iSSi. 1S82, 1S83. 18S4, 1S.S3. 18S1. 1882. 1S83. 1884. 1S85, iSSi. 18S2. 1S83. 


1 East Indian 

2 Eastern Bengal 

3 Punjab Northern 

4 Indus Valley 
s Madras 


5-96 5-99 6-05 6-63 6*36 3‘8 i 3-6 i 3‘66 3*94 3*63 28,381 27,921 28,607 

(a) W (l>) (c) (d) (a) ih) (b) (c) id) 

. io*8i 1073 I2’42 13-36 15-30 5‘97 5‘49 <5‘69 G'66 5-65 3,14,381 3,11,704 3,79,507 


. 12*48 I5'27 i6‘oo 12-85 11-56 6-62 7-56 7*77 7*^5 6-ii 


-10,780 


. 12 


12-54 10-41 7-21 6-8i 5*6 i 7*88 7*12 4-68 4*9-2 3.37 1,71,595 1,60,753 2,14,502 

10-65 10-24 10’55 10-07 9-76 7’i3 6-6i 6-70 6*21 6-15 


{/) (/) (/) (/) , (/) (/), (/) </), 

6 Great Indian Peninsula (e) . 6-83 6-72 6-85 7-01 6-83 3'40 3'i6 3-21 3*3° 3‘2i 

7 Bombay, Baroda and Central 6-64 6-48 6-io 6-10 5-68 4*86 5*43 4-42 4’5 G 4*48 — 4j252 

India {//). 


y Oudh and Rohilkhand . 

t) Sind, Punjab and Delhi 

]o His Highness the Nizam’s 

n Rajputana (7) 


. 11-58 10-78 10-36 9-89 9-90 7*92 7'34 7*46 7‘24 7‘35 

. ii'34 io-i6 9-16 9-52 8-03 6-73 6-68 5-99 6-24 5-35 2,95,677 1,31,533 28,184 


13-25 10-02 10-30 9-50 9-28 S' 10 7-08 7-05 6-54 7*22 


n Ra]putana(7) . , . 7-30') T S'?® ^ 

> 7*93 7*85 8*04 7-89 j 1 5'66 5-06 5‘®7 6‘44 

12 Holkar and Sindia-Ncemucli . 11-00 J v 7'26 j 


I-:; Tirlioot 
* o 

i.} Northern Bengal . 

15 Cawnporc-Achnera (H') . 
i<j N^pur Cbbattfsgarh . 
17 Burma 
iS South Indian (Z) 
jq Bhavnagar-Gondal 
20 Mysore 


• 13*39 12-36 12-42 13-01 14-81 ii'Si 9*96 13*41 12-05 13-11 68,899 64,833 81,194 

9-30 8-68 8-46 9*69 9-69 9‘7i 9-28 6-89 7*86 8-83 1,00,121 1, 14,475 i)44>785 

. 12-12 11*43 I3'i4 13*65 17*83 21-88 21-45 12-71 10-40 13-78 

. 17-71 12-03 7-82 8-84 8-33 iS'33 973 6-33 6-77 7-19 

. 14*32 15*84 16-62 14-19 14-40 7-71 7-61 7*53 6'38 10-23 

. 9*35 9*13 9*14 9*07 9*01 8-56 8-15 8*41 10*87 8*17 «•* I t»i I I 

. i2‘Si 11*79 12*80 11*23 12*56 15*89 13*07 15*17 12*34 13*90 ... 


10*56 10*95 7*01 8*41 


11*71 I2*6o 9*59 10*55 







l' 





I *. : .^ ' 

7'tV,' V 


" I-' 


„ V'- ‘C'i "V 







B ’^continued. 


APPENDIX B. 


Ixxxix 


principal Indian Railways during the years contd. 


DITURE-cortcW. 


Boat—Ropees. 


1884. 1883. 


Miscellaneous per Cent, of Gross 
Earnings, excluding Steam-boat. 


i88t. 1SS2. 1883. 1884, 


25,766 22,008 

347,669 2,68,583 


1,70,290 2,09,712 


*«• •** 


44>^83 9,8751 


1,27,614 1,12,292 

1.52,542 1,51,345 


29,345 




Total— Rupees. 


1881. 

1S83, 

1883, 

144,63,162 

1,74,05,084 

1,82,77,498 

(a) 23,32,761 

{ b ) 24,87,286 

(^) 26,99,809 

31,09,966 

26,21,494 

2546,954 

43,57,873 

1 

35,36.447 

40,22,541 

42,35,456 

4347,730 

41,05,360 



(/) (/) , 

(/)l-24 ri2 ri5 1,58,37,335 1,72,13,368 (/)i, 74, 54,7ii (/*)», 76, *>4, 234 1,83,84,827 6 

ri3 o-gi 0*99 39.99.430 51,65,317 51,38,303 52,38,456 56,63,582 7 

2*19 rg6 1*90 29,53,032 34,61,473 29,75,892 2949,051 36,32*008 8 

3-07 0*34 2*92 70,97487 66,21,444 6540,261 66,33,750 78,28,055 9 

276 3-33 1*98 4,64,059 4,84,318 6,15,589 6,13,143 6,26,926 10 


/ 43,75,206 ^ 

0*84 0*75 072 j y 58,00,377 66,34,788 73,03,946 8s 

V 13,47,280 ' 


f" 

,88,001 -J 

tl2 


1‘33 3’17 1*18 3,48,05s 4.05,975 6,32,736 9,23491 9^19,364 

ri6 076 o ’88 9,44,574 10,52,357 11,28,821 15,15*255 15*14*710 

3-01 1*01 r2i 1,94,346 241*702 3,68,521 5,95,356 8,02,646 

rog 172 ri? 3 , 15,473 4,15,215 6,36,161 7,64,984 9,21*314 

0*83 • 0*66 0*87 8,98,545 9,45,260 10,10,520 12,83486 16,90,532 

2-30 0*37 0*32 25,17,962 23,56,386 2547,335 26,96,558 29,78411 

o*s6 1*32 rS9 4,83,131 5,22,189 5,67*566 5,94,841 6,13413 

072 I'o; 0*41 ... 1,84*895 2,03,220 1,95,969 2,26,170' 


Itidndes rent of letuted lines. . 

(A) Includes Patil BrancJt. 

j), The, figure for iSS^j are fot Uve entire RsI]puiann.Mailuia Syatein, incJotBng Rewari-FeroMpore fine. 

(I) figures itia^er the crfurans i^ and iS8a represent the transactilons of the Cawnpore-^aruhliabad State Railway only. 
. (I) IndudiMworldsg expepsMof the ^ondic^ 


'I''-;' '■ 

>V'V- 


-“S ■ ' ' ',i ! ‘ : I’’ '■ ^ 'l ’ '' ‘ 
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APPENDICES TO THE ADMINISTRATION REPORT FOR 1885-86 


APPENDIX 

Siatunent showing the general results of worling of the 



RrSULfS EXCLUSIVE OF 


Ckoss FvrviNrs itr Tr\ffic ExPi-NDiTURr per Tiaffic TkiIN- 
lR\iN-Miir~RupaEs mile— R urars 


{a) (fl) 

1881 1&S3 1SS3 


5 69 5 2) 4 


C 95 71 *^ 6 


3 12 3 14 3 


2 90 ? 53 3 


3 3 ^ 3 


409 4 35 4 


5 9 5 79 5 


3 82 3 


78 3 73 3 


1 2 S 7 


2 (12 2 


3 II 235 2 


322 311 29 


2 12 2 60 26 


341 32s 3 


3 84 3 23 2 

3 2T 2 63 a 

2 39 3 00 3 

••t 2 84 3 



Net Tarn ngs 

3 RUN MILL— 


{(i) (a) 

1881 i8b^ 1883 


i 8 S 177 388 328 30 (^ 


421 4 34 325 


234 21. 033 051 061 


2 28j 1 77i 1 961 I 99 I 8 0 G2 0 76 


8 197 196 m 1 31 134 


2 2 18 2 08 2 07] 2*23 2 15 


258! 267 257 349 2&5 341 


225 243I 154 1 31 179 


237 233 1 21 13 ^ 170 


190 17 1 20 1 25 0 79 


I 37 1 40 


^001 096 071 


I 57 I 59 I 54 


0 64 o 85 0 96 


0 80 I 02 I 96 


I 60 I 29 0 97 


I OS 0 98 0 83 


I 21 I 20 


I 02 I I3I 


(tf) The results are calcelated on total train-milea^ 

{ii Calculated on 233 miles 

(«) Outlay on the Great Indian Penansute Radwiy only. 
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B — covlimied 

pnnupal Indian Railtnayi duim;r Hit yeais iSSi-^rSS ^ — (onUl 


SIL\MUO\l 

PI R 'iKMltL 

Ruurs 

SI K\ Id 

AviKAor Gl >ss r \RMNrs hr 

nil II R V\I IK— Rl Ills 

Caiitvl rxpiNOEii ov 0 1 1 1 .INCH i\l i 

11 T ! (H DINt. blSU SI- 

Ron iNf -Stock and Stpam Ilo\r, 
-Kliu a 

No 

(«) 

(i) 












loS ^ 

IS 0 

iSSi 

i-’S 

i"S3 

iSSj 

'Sc 

IS I 

a. 

I^'Sj 

l'iS4 

iS'Ic 


3“ 

325 

S 79 

601 

630 

558 

S3) 

33,26,62 7SS 

33.77 S) 91 S 

336597 )64 

4,20 89 1 19 

31.42.33.02 1 

I 

23(1 

I 771 

571 

61 1 

466 


33c 

3,46 “,0,0 JO 

3.4S.9S,393 

34 \oi, 3 io 

1 , 59 , 12, yj) 

4,71,85 743 

2 

0 S9 

1 i8 

195 

I5I 

141 

I 3 J 

165 

6,19,3^,961 

640,71 ()73 

7,12,66 29 

7.27.62,^77 

7.30,51.255 

3 

2 15 

21 7 

155 

I4I 

203 

210 

3^9 

744.77>i94 

7,84,36414 

S 10,88,909 

847 3 )/j 67 

8 ,Si, 34,;52 

4 

X 38 

I 4 / 

HI 

15=) 

14S 

159 

I/I 

1 1,12,2s 364 

1 1 15,44 508 

n 1 7 2.., 536 

11,1928963 

11,22,08,759 

s 

igy 

2 04 

4.26 

47 ‘ 

467 

447 

467 

f()3S,io,S3yo7 

(025,22,19,619 

(0253193202 

(c) 25,64,33,506 

(6)2593,23,75/ 

6 

3 54 

3 39 

422 

427 

497 

509 

543 

3 37.48,733 

(f/)8,5S 1 '.307 

(c/)8,67 97,460 

(<f)9, 82,96, 925 

(i/)8, 99,29405 

7 

1 77 

I 27 

173 

18s 

192 

iSl 

176 

6,01,94,626 

5,87.01,318 

5,89,01 16s 

6,31,07,73s 


b 

1 52 

1 74 

z8o 

285 

30^ 

2S6 

373 

11,61,01 )33 

n ,6 ),i 5 535 

ii,/S 43 37( 

11,81,56,051 

I Ij 88 j 73 j 3^^^ 

9 

I U 

I 3 Q 

I2I 

m 

137 

150 

178 

1,21 7*? 17^ 

I 2i,bf ,lbO 

1,32 11,71“) 

Ii 22 i 4 ^i 44 ^ 

2 05,60,998 

10 



p89 






f 5,’<>44 97S 

■) 




( " 

I S') 



1 

( 

>188 

2i8 

2^J 

21 j 


[ S,7443,'iyi 

0, 13,51 133 


10,86,64,341 

' 



(io> 

J 





L 3» 16,69,317 

3 




C iz 

0 07 

08S 

117 

137 

98 

1 

lOg 

10 5 

56, 5’, 4-6 

61 17.19s 

r,t 6 84,330 

1 

1,11,61,162 

1 

1 11,47,916 

I> 

0 82 

086 

136 

150 

I6S 

‘ 1)6 

1 

IS) 

2,0 „7y 1S2 

.05.17.179 

2 11,01,241 

2, 692,815 

*.1274,658 

11 

07 

023 

6- 

80 

80 

)i 

7' 

31.26,853 

1 0I.31013 

53 Sf 962 

99 3\32o 

1,09,1 1 403 

IS 

1 |.8 

I 24 

87 

114 

170 

171 

183 

69.01473 

87,95171 

93,27.49s 

9(/,on,f)23 

1.05,04.385 

Id 

1 17 

0 06 

i8|. 

18S 

187 

ibi 

143 

1,24.92,079 

i,.6 82,765 

1,31.87.905 

1,96,3' lOj 

2,65,32,092 

17 

0 90 

088 

log 

log 

112 

120 

13-I 

(/) 4,28,06,756 

(/ )4, 30, 21429 

(/)4,32.7M77 

(/) 1,13,04,071 

l/)4, 40, *'2,688 

Ib 

I 72 

123 

78 

87 

89 

109 

1)3 

67,31,103 

81 60 4b 

87,82 2)0 

90, 19, ''8 5 

93,80442 j 

) 

19 

151 

j 

144 


6b 

67 

67 

(10 


,7 10 316 

40,52.) 8 

59,44,361 

1 

62,50,904 

-O 













I 


(d) Includes outlay on Patn Branch 

(f) Ihe figure*, undw the columns iSli and ifi&a represent Iht transTCtions of the C vunpors-laiuthaUad bUte Railway only 
(/) Excludes the expenditure on the Pondicherry lutc» 


26 a 



xcii APPENDICES TO THE ADMINISTRATION REPORT FOR 1885-86. 

APPENDIX 

Statement shomng the general results of working of the 


No 

RAILWAYS 

Nct Eabnings>^Rupec 5. 

tSSi. 

1882. 

1883. 

1884* 

1885. 

1 

East Indian . . . . . 

3,09,48,310 

2,97,12,511 

3,11,89,587 

2,73,49,699 

3,00,35,651 

2 

Eastern Bengal ... 

33,69,281 

36,38,437 

26,84,611 

25,36,227 

18,93,230 

3 

Punjab Northern . . ... 

3»S9.598 

5,09,018 

5,93,018 

8,96,293 

14,28,63s 

4 

Indus Valley .... 

11,77,288 

15,76,113 

32,18,63s 

37,01,664 

64,27,031 

5 

^4c3.drdi5 ••»»«*« 

20,75,856 

25,70,841 

25,26,549 

29,35.687 

32,79,168 

6 

Gieat Indian Peninsula 

1,62,19,488 

1,81,49,834 

1,76,59,653 

1,60,52,310 

1,80,47,220 

7 

Bombay^ Baroda and Central India 

5745^702 

50,10,872 

67,83,906 

69,57,133 

74,76,754 

8 

Oudh and Rohilkband . . . . 

19,75,698 

18,01,371 

24,80,362 

23,26,146 

19,05,361 

9 

Sindj Punjab and Delhi . 

30,76,660 

34,10,880 

49,07,593 

41,95,362 

58,22,600 

10 

His Highness the Ni/am’s 

2,92,775 

3,75,099 

2,37,932 

3,59,774 

4,87,023 

u 

* Rajputana (a) 

28,67,041 

) 







[ 51,29,253 

60,80,682 

56,70,384 

78,61,109 

12 

Holkar and Sindia-Neemuch . 

6,02,299 

3 

! 




13 

Tirhoot. 

2,36,200 

2,54,047 

2,59,705 

2,66,581 

3,59,269 

1 

14 

Northern Bengal 

8,99,316 

10,93.553 

11,65,371 

6,51,514 

! 

644,264 

15 

Cawpore-Achnera (A) 

84,238 

1,17,110 

2,07,466 

2,65,343 

1,10,855 

16 

Nfigpur*Chhattisgaih ... 

66,056 

1,89,171 

6,83,860 

5,58,030 

4 , 93,575 

17 

Burma ... ... 

6,45,077 

6,30,430 

5,53,366 

8,21,935 

4,73,123 

iS 

South Indian 

12,37,726 

14,02,328 

13,22,333 

14.92491 

15,81,714 

*9 

Bhavnagar-Gondal 

2,05,254 

3,54.647 

346,613 

4,97471 

3,91,247 

20 

Mysore 

• 

1,03,49s 

99,675 

1,65479 

2,07,785 


(«) The fiifures for *885 are for the entire Rajpatana-Malwa s;^teinj indndinif Rewarr-Ferozepore F ee, 









APPENDIX B. xciii 


B — concluded 

principal Indian Railways during the years i88i — concld 


Percentage of Expenses to Earnings. 

Per Cent or Profits per Annum on Capital Expenditure, 
INCLUDING Steam-boat, but excluding Suspense. 

No 

■ 

1882. 

1883. 

1884. 

1885. 

1881. 

1883. 

1S83. 

1884. 

1885. 

3185 

3694 

369s 

37 61 

35*25 

9*30 

880 

9*i8 

799 

8*73 

1 

40*91 

40*60 

5014 

54*06 

61 25 

9*72 

10*52 

7*71 

5*52 

4*01 

2 

89*64 

83*74 

81 II 

72*34 

62 69 

0*58 

0*83 

083 

1*23 

1*56 

3 

78 73 

6917 

55*55 

49 49 

40 85 

1*58 

2-01 

3*97 

4*42 

7*55 

4 

67*11 

62 84 

61*90 

58 89 

57*18 

1*87 

2*30 

2 26 

2*62 

2*92 

5 

49*40 

48*68 

4971 

52*31 

5046 

6*46 

720 

696 

6*26 

696 

6 

41 04 

5076 

43*10 

42*95 

43 *” 

686 

5*86 

7 82 

788 

8*31 

7 

5991 

6577 

54*54 

55*90 

65*59 

3*28 

3*07 

421 

3*68 

3*21 

8 

69*76 

66*00 

57 13 

61*26 

57*35 

265 

2*94 

4 18 

3*55 

4*90 

9 

61*32 

S6 35 

72 12 

63*02 

5628 

2*40 

308 

1*95 

2*94 

2*37 

1 10 

f 60*41 

) 




C 5*51 

) 




f" 


\ 5307 

52 18 

56*30 

52*21 


f 5*87 

673 

6 09 

724 


V* 69 II 

3 




V. 1*90 

) 



1 

(.12 

59*57 

61*50 

70 90 

77*60 

7190 

4*18 

394 

2 22 

1*88 

249 

13 

51*23 

49*04 

49*20 

69*93 

70*16 

4*41 

5*33 

5 52 ! 

3*15 

3*03 

14 

69*76 

67*36 

6398 

69*17 

8786 

2*70 

3*74 

388 

2 67 

1*01 

IS 

7653 

68*70 

48*19 

57*82 

65*11 

0*95 

2 15 

7*33 

5*64 

4*70 

.6 

58*21 

5999 ' 

1 

64*66 

60*96 

. 78*13 

S*i6 

497 

419 

4*19 

1*78 

17 

67*04 

1 

62*69 

6583 

64*37 

65*31 

2*89 

3*26 

3*06 

3*45 

3*59 

18 

70*18 

59*55 

63*47 

54*46 

61 06 

3*05 

4*24 

372 

5 *S 2 

4*17 

19 

**• 

64*11 

67*09 

54*22 

S 2 *I 2 ' 

#«• 

2*79 

246 

*'78 

1 

3*32 

ft 

20 


(Q The figures under the columns i88i and 18S2 represent the transactions of the Cawnpore-Farokhabad State Railway only. 
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APPENDICES TO THE AD5IINISTB.ATION REPORT FOR 1885-86, 


Railway. 


APPEN 

Statement sliomng the mileage^ age, cost, and general remits 

[Steam-boat eainiuffs and expenses, and suspense items 


Pebctentage on 
Capital cost. 


BROAD GAUGE. 

5 feet 6 inches. 
State Impekial. 

1 East Indian 

2 Sindia 

3 Dhond-Mamnad 

4 Eastern Bengal 

5 Wardha Coal . 

6 Punjab Northern 

7 Indus Volley 

State Puovincial. 
3 Pntna-Gya 
!> Diklarnagai’-Glmzipur 
Id Anuitsar-Pathankot . 


Years. 


l,5U-9<) 1, .513-16 22-58 34,41,03,024 2,27,182 4,63.57,2611,63,29,2313,00,28,030 

74-88 74-88 6-87 89,20,769 1,19,134 3,94,081 1,94,401 1,99,680, 

(5) (e) 

145-75 (n) 7-74 1,02,53,539 70,350 2,26,855 6,232 2,20,623 

233-69 233-35 17-68 4,66,96,587 1,99,823 46,13,224 27,23.950 18,89,274 

45-00 4.5-00 9-66 , 55,09,817 1,22,429 2,53,340 2.04,361 48,979 

446-75 446-75 5-97 7.30.51,255 1.63,517 38,29,299 24,00,664 14,28,635 

652-49 652-49 6-96 8,46,19,990 1,29,687 1,0.5,89,560 42,29,392 63,60,168 


13-47 4-74 8-73 589 

4-42 2-18 2-24 101 

... ... 2-15 ... 

9-88 5-83 4-05 380 

4- 60 3-71 0-89 108 

5- 24 3-29 1-95 165 


12-51 5 


29 1-95 165 

(rf) 

00 7-Sl 309 


57-20 57-20 6-64 40,03,812 69,988 

12-00 12-00 5-24 7,04,814 58,735 

64-79 6.4-70 1'89 55,17,862 85,165 


5,17,500 2,71,790 2,45,710 12-93 6-79 6-14 174 

46,502 24,311 22,191 6-60 3-45 3-15 75 

(e) 

2,89,877 2,24,015 65,862 5-25 4-06 1-19 84 


GcAEANTiaisD Com- 
panies. 

11 Madias . . ■ 800-86 860-86 21-70 11,22,08,759 1,30,345 76,57,993 43,78,825 82,79,168 6-82 3-90 2-92 171 

12 Groat Indian Penin- ( f) (g) (fl) • (il) 

aula . . . 1,288-25 l,50i-24 21-3-1 25,93,23,757 2,01,299 3,64.32,047 1>83, 84,827 1,80,47,220 13-18 6-68 6-96 467 

13 Bombay, Baroda and 

Central Lidia . . 460-90 460-90 19-34 8,99,29,405 1,95,117 1,31,40,336 56,63,582 74,76,754 14-61 6-30 8-31 548 

14 OudhandRohilkhand COS-01 601-5.5 12-0 1 5,94,22,090 97,732 55,37,369 36,32,008 19,05,361 9-32 6-11 3-21 176 

15 Siurl, Punjab and Del- (h) (Sn 

hi ... . 693-11 693-05 18-91 11,50,78,523 1,66,032 1,86,50,655 78,18,180 58,32,475 11-86 6-79 5-07 373 


Assisted Com- 
panies. 

16 Bengal Central 

17 I Tarakeshifar . 


125-75 125-75 2*20 
22-23 22-23 POO 


85,58,421 68,059 

16,88,095 75,978 


5,35,353 5,27,119 8,234 6-26 6-16 0‘10' ,82 

2,62,313 1,37,889 1,24,424 15-53 8'16 7*37 227 


Native States. 

18 Khamgaon « 

19 Amraotl . 

20 Bhopal-Itaisi . 

21 His Highness the Ni- 

xam’s . . 

22 Sajpnra-Fatiala 


(b) (c) , 

. 8-00 (o) 15-83 4,82,570 60,321 12.504 1,484 11,020 2’28 ... 

(5) (0 

6-00 (o) 14 87 4,34., 666 72,444 37.295 2,848 34,447 7*92 ... 

57-25 (a) 1-62 58,56,872 1,02,295 42,699 61,362 —18,668 -0*32 ... 

(.7) ! 0‘) 

117*10 117-10 11-23 2,05.60,998 1,75,585 11,18,950 6,26,926 4,87,024 5*42 3*05 2-37 178 

15*11 15-11 1*.$8 12,29,141 81,346 48,769 53,024 -4,255 8*97 4-31 -0'34 59 


Total ah1> Aveeaqe 7,510*11 7,500-41 16-73 1,25, 81.54;116 1,67,528 14,55,88,782 6,78,96,421 7,76,92,361 11-57 5*40 6*17^ 373 . 


(5) Excludes the Warora OdUieCT, 

jV.. (7) Includes the Smd.pishin EaiLfaiy, Southern Section. . 

. ■ (13) Inolades the (22* 12) of me Patri Branch,' and the capital oost(B8, 08,405). 

■ , % ( n) BMSlnded'Vfitih the Great Indiaa Peninsula Railway maeage. 

' Repreaents amount paid by lie Great Endian Peninsula Railway aa tent. 


, ' ■'} . ' '-i-' ’ milea, df.SSj!td,;5^jab.8M J^wayf-wMolh-'yas ; 
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DIX c. 


of working of Indian Railways for the year 1885 > 

have been excluded from the following figures.^ 


= 



bo 














i 

.a 

0 

1 

0 

1 





PEBCENTAffE ON 

g 

Pi 




•s 






Capital cost. 

to 

.71 




§ 

cS' 

43 

Cost per mile open. 





1 . 


^ a 


Number, 

Eailwat. 

1 

■§ 

(D 

g* 

02 

*5 

§• 

S’ 

§1 
i 2 ^ 

o 

•g 

o 

be 

t& , 

r} ^ 
hS ^ 

a 

« 

1 

ti 

1 

Gross earnings- 

Working expenses 

m 

1 

1 

<» 

43 

DQ 

be 

1 

to 

m 

1 

Working expenses 

OQ 

bfi 

■a 

1 

to 

43 

<0 

g 

A 

QD 

03 $ 

03 Q 

w 

s 


NARROW GAUGE. 



Tears, 

s 

R 

R 

R 

R 




R 



Metre . 







% 







State Impei^xal, 


i 


i 










1 

Eajputana-Malwa 

1,414*18 

1,411*18 

6*76 

10j86,64,344 

76,839 

1,64,49,110 

85,88,001 

78,61,109 

15*18 

7*90 

7*23 

■m 


2 

Southom-Mahratta * 

316*00 

265-42 

1*10 

1,82,96,274 

57,900 

8,66,226 

7,25,889 

1,40,337 

4*78 

3-97 

0*76 

63 



State Provincial. 














3 

Bareilly-Pilibbeet 

36*00 

36-00 

1*17 

14,17,436 

39,373 

82,827 

65.584 

17,243 

5-84 

4*63 

1*21 

44 


4 

Nalhati . 

27*25 

27-25 

22*03 

3,17,963 

11,668 

76,784. 

63,020 

13,764 

24-15 

19*82 

4*38 

54 

4 feet 

5 

Tirboot . 

226*00 

226-00 

4*60 

1,39,49,096 

61,721 

11,54,918 

8,07,074 

3,47,844 

8-28 

5-79 

2*49 

9S 

Igauge. 

6 

Northern Bengal 

249*25 

249-25 

7-54 

2,08,30,461 

83,573 

19,79,947 

13,63,365 

6,16,582 

9-50 

6-54 

2-96 

153 


7 

Kaunia-Uharlla 

37*03 

37-03 

3*89 

8,06,409 

21,777 

60,533 

64,946 

-4,413 

7-50 

8-06 

—0*54 

31 

2 feet 

8 

Dacca , • • 

85*62 

41-42 

0*48 

53,94,324 

63,003 

1,01,764 

1,43,610 

-41,846 

1-89 

2*66 

-0*77 

47 

6 inch 
gauge 

9 

Cawnpore-Achnera • 

253*23 

249-15 

3*97 

1,09,14,403 

43,101 

9,13,501 

8,02,646 

1,10,855 

8-37 

7*35 

1*02 

70 


10 

Nagpur-Ghbattisgarli 

149-00 

149-00 

4*45 

1,05,04,385 

70,499 

14,14,889 

9,21,315 

4,98,574 

13-47 

8-77 

4-70 

183 


11 

Burma . . 

327*00 

290-50 

4‘86 

2,66,32,092 

81,138 

21,63,655 

16,90,532 

4,73,123 

8*15 

0*37 

1-78 

143 


12 

Jorhat 

30*00 

24*50 

0-84 

5,09,608 

16,987 

32,218 

39,673 

-7,465 

6-32 

7*78 

-1-46 

25 

2 feot 
gauge. 


Goaranteed Com- 















pany. 












(a) 

132 


13 

South Indian . 

654*00 

654*00 

12*49 

4,40,22,688 

67,313 

4560,126 

29,78,412 

15,81,714 

10*36 

6-77 

3-59 



1 

Assisted Com- 















panies, 














14 

Darjeeling-Himalayan 





Retn 

m not reoei 

ved. 






2 feet 

15 

Deoghnr . . 

4*00 

5*25 

2-88 

2,75,000 

68,750 

23,987 

14,078 

9,909 

8*72 

5*12 

3-60 

88 

gauge. 

16 

Bengal and North- 





r 

ff 










Western 

303*00 

294*18 

1*14 

1,82,42,801 

60,207 

11,07,208 

6,46,691 

5,60,517 

6*07 

3*00 

3*07 

72 


17 

BoMlkhand'Enmann . 

55*00 

55*00 

1*25 

20,66,025 

37,564 

2,88,572 

1,58,419 

80,163 

11*65 

7*67 

8*88 

( 0 ) 

68 


18 

19 

Thaton-Duyinzaik . 

Assam 





Retn 

rn not recei 

2,48,923 

ved. 






2 feet 
6 inch 

78*00 

77*23 

1*99 

49,31,084 

I 

63,219 

3,06,258 

-57,335 

5*05 

621 

-1*16 

62 

gauge. 


Native States. 




( 










20 

His Highness the 






1,52,283 








21 

Gaekwar’s 

Bhavnagar'Gondal , 

58*85 

68*86 

8*29 

12,92,218 

21,958 

96,660 

56,623 

11*78 

7*48 

4-80 

50 

2 feet 
6 inch 


193*21 

193*21 

4*99 

9^,80,442 

48,550 

9,80,754 

5,84,069 

8,96,685 

10-46 

6*23 

4-23 

98 

gauge. 

22 

Mysore . 

189*76 

139*75 

3*30 

62,50,904 

44,729 

4,33,955 

2,28,170 

2,07,785 

6-94 

3-62 

3-32 

60 


23 

Jodhpote . . 

64*00 

60-33 

1*90 

10,84,324 

16,943 

1,70,691 

58,186 

1,12,505 

15-74 

5*87 

10-37 

54 



Total and Average . 

4,700*37 

4,,544-50 

5-90 

80,56,82,281 

65,034 

3,82,12,871 

2,02,44,598 

1,29,68,273 

10-86 

' 6-62 

4'24 

141 



Total and Average, 















Guaranteed and As- 


(d) 




8,33,94,882 

GO 








.sisted . . 

6,153*11 

5,354*24 

16*41 

71,67,47,548 

1,38,896 

3,88,48,594 

11-65 

6*22 

5-43 

1 

800 



Total and Average, 


(«) 




9,54,06,771 

4,35,94,731 








State 

7,057*37 

6,690*67 

9*76 

84,80,88,849 

1,20,171 

5,18,12,040 

11-25 

5*14 

6-11 

274 



Grand Total and 














1.. 

Atbbag-b . 

12,210*48 

12,044*91 

12*56 

1,56,38,36.397 

1,28,073 

17,88,01,653 

i 

8,81,41,019 

1 

9,06,60,634 

1 

11*43 

6*84 

6-79 

286 



, (18) Includes the working expajjaes of the Pondicherry line, 8 miles, and the amount received for working it. 

. : ■ ! ■ , .. (ft) Oalonlated 6n 662 miles, including the length of the Pondicherry line. 

■ r-' '.S: ' 

■ ^ ' Q>) The ^oesB of 1*25 miles over the open mileage is due to the fact of the Bohini Branch li miles (now dosed) having been worked to 

..end'ofOotobte 1885, 

>' '■ /(c) .O^ptdatedupon> length of W miles, including 12‘inile3, of the Bar6i%"Pilibheet Railway worked over by the Bdlway Company, 
lll' V;’- -V/, .■- ' . id)\J^^ the Dhond-Bitonmad, IQnmiga.on, Amrapti, aihd Bhopal-Itarsi Bail;weys, which are worked by the Great 

'1;" !l.“ ^ . 1 ''} , 1,);' t.j. n < ■ ' ' , ■ . 


, '■ ' \ ‘ ‘ ‘ .• '.I 't r > ■ 'I ... ^ . ' ' ' 
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APPENDIX D. 


Statement shomng the Mileage of Railways during the year 1885 earning over 4 per cent* 


Percentage of Net 
Earnings on Total 
Capital Outlay.* 

Railway. 

Mean 

Mileage 

worked. 

Total mean 
Mileage 
worked. 

Reuabes. 

Over 10 per cent. . 

Jodhpore 

60 

60 






7J ® 3> 

East Indian (iuckding State Branch Lines) . 

1,679 



« ^ « • 

Bombay, Baroda and Central India 

461 





2,140 

2,200 






it V 

Indus Valley .... 

659 



)i if 

Amraoti ....... 

6 





665 

2,865 






CO 

Eajputana-Malwa . . . . 

1,411 



3) ® )> 

Great Indian Peninsula 

1,288 





2,699 

5,564 






JJ 4 „ 

Nagpur-Chhattisgarh 

149 



33 ^ 33 

Sind, Punjab and Delhi .... 

1 

706 



Jl> 4 fj 

flis Highness the Gaehwar's 

59 

1 


33 ^ 33 

; Bhavnagar-Goudal 

193 






6,671 







* This i» the outlay ou open line, mdiiding Steam-hoat and Suspense. 






APPENDIX E. 

Indian Railways Qonstruoied and in Progress on 31st March 1886. 

INDEX. 


Name of Railway. 

Classification. 

Page. 

Amrfioti 

Native State . 

cxlviii 

A Tnritsar-Pathdnkot . 

State Provincial 

cxxvi. 

Assam . . • 

Assisted Company 

cxliv. 

Assam-Bebar 

State Provincial 

cxxiv. 

Bareilly-BOiibbeet • 

Ditto 

cxx. 

Bellary-Kristaa . 

State Imperial 

civi. 

Besgal and North-West- 
ern ... 

Assisted Company 

cxlii. 

Bengal Central . 

Ditto • . 

cxl. 

Bhavnagar-Gondal . 

Native State . 

clii. 

Bhopal-Itarsi 

Ditto . . . 

cxlviii. 

Bilaspur-Etawa 

State Imperial * > 

cxvi. 

Bolan 

Ditto 

cxviii. 

Bombay, Baroda and Cen- 
tral India 

Guaranteed Company 

cxxxvi. 

Burdwan-Kutwa . 

Assisted Company 

cxlii. 

Burma . 

State Provincial 

cxxviii. 

Cuddapah-Nellore . 

State Imperial . 

cxvi. 

Cawnpore-Achnera 

State Provincial 

cxxiv. 

Cheera Poonjee Mountain 

Ditto . 

cxzviii. 

Daeca 

Ditto 

cxxiv. 

Darjeeling-Himalayan . 

Assisted Company 

cxl. 

Beoghur , . . 

Ditto . 

cxl. 

Dhond-Mamnad . 

State Imperial . . 

cii. 

Dilddrnagar-Ghazipur 

State Provincial 

cxx. 

East^ Bengal 

State Imperial . 

<adi. 

East Indian 

Ditto 

xoviii. 

Gadcwar's, His Highness 
the . : . 

Native State . 

cl. 

Great Indian Pemnsnla . 

Guaranteed Company 

cxxxiv. 

Indian Midland , 

State Imperial < 

civ. 

Jodhpore 

i 

Native State . . 

dii. 

. Itahat * 

1 ; ^ 

State Provincial 

cxzviii. 




Name of Railway. 

Olaaaificalaon. 

Page. 

Xaunia-Dbarlla . 

State Provincial , 

cxxii. 

Khamgaon 

Native State . 

cxlviii. 

Lucknou'-Sitapur-Sihra- 

mau 

State Provincial 

exxvi. 

Madras , 

Guaranteed Company 

exxx. 

Mysore 

Native State . 

clii. 

Nagpur-Bengal . 

State Imperial . . 

cxvi. 

Nigpur-Chhattisghar . 

State Provincial , 

exxvi. 

Nalbiiti . , , 

Ditto , . , 

cxxii 

Nizamis, His Highness 

the ... 

Native State 

cxlviii. 

Northern Bengal 

State Provincial , 

cxxii. 

North-Western . 

State Imperial . 

cvi. 

Oudh and Eohilkhand . 

Guaranteed Company 

cxxxviii. 

Patna-Gya 

State Provincial 

cxx. 

P^tri . , . 

State Imperial . 

CIU 

Pondicherry 

Foreign Company 

exlvi. 

Rajpura-Patiala . 

Native State . 

clii. 

Ra jputana-Malwa 

State Imperial . 

} « 

Rewari-Perozepore 

Ditto • 

1 

Rohilkhand-Kumaun 

Assisted Company 

cxliv. 

Sindia 

State Imperial . 

cii. 

Sind-Pishm (Northern 
Section) . 

Ditto 

exiv. 

Sind-Sagar (Western 

Section) . 

Ditto 

cxviii. 

Southern Mahratt^ 

Ditto , 

civ. 

South Indian 

Guaranteed Company 

cxxxii. 

Tarakeshwar 

Assisted Company 

cxlii. 

Thaton-Duyinzaik 

Ditto 

cxliv. 

Tirhoot . , 

State Provincial 

exxri. 

Wadhwin-Morvi 

Native State . 

cliv. 

Wardha Coal 

State Imperial , 

oxiv, 

West of India Portu-^ 
guese • . » 

Foreign Company 

oxlvi. 
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APPENDICES TO THE ADMINISTEATION REPORT POE 1885-86. 


APPEK 

Bailways Construoied and in 

STATE 

In the hands 


No. 


Naiue and gauge of line and mileage sanctioned^ 
witli Dames of termini. 


East Indian- 


s' 6" Gauge, 


Main Line--- 

Howrah to Khina Junction . 

Kh^na Junction to Luckee&erai Junction 
Luokee^eiai Junction to Allahaliad . 
Allahabad to Delhi 


Miles. 


Total 

mileage. 


Miles. 


74^ 

2o0i 

303i 

390i 


Chonl Line— 

Khdna Junction to SituAmpurs Junction 
SitArdinpui Junction to Lucketsuai Junc- 
tion . 


1,018^ 


62i 


123^ 


186^ 


Blanches — 

Bhadieswai (17^ miles fiom Howxah) to 
the liver bank {Bhadreswar Branch) 

Hooghly Junction (23-1 miles fiom How- 
rah) to Naih4ti on the Ea&tein Beng'al 
Bail way {Sooghy Bridge Branch) . 1 

OndM Jouotiou (41|' miles fiom Kbdna 
Junction on the Choid line) to Toposi 
(Stngharon Bianch) . . 

Sitardmpui Junction (62| miles from 
Eb^na Junction on the Chord hue) to 
Bai4kai {Barahar Branch) 

Madhupui Junction (108f miles^ fiom 
Kh4na Jnnotion on the Chord line) to 
Kuihutbsiee Colheiies {Kurhui haree 
Branch) .... 

Tinpahth Junction (191| miles from How 
lah vi& the Loop line) to Bajmehal {Baj 
mehal Branch) 

Mokameh Junction (288 miles &om How 
the Choid line) tq the nvei bank 
{Mohameh JBianch) . . 

Jamalpnt Junction {297'|- miles from How 
lab tJid the Ijoop line) to Monghyx 
{Monghgr Branch) .... 
Bankipore (837 i miles fiom Howioh nid 
the Choid hne) to junction with the 
Patna-Gya State Railway {Crga State 
Mailwag Branch) ... ^ 

Moghal Saroi Junction (^9f miles fiom 
Howrah vid the Choid line) to Benares 
{Benares Branch) .... 6 

Naini Junction (669f miles fiom Howrah 
md the Choid fine, oi 4^ miles east of 
Allahabad) to Jubbnlpoie {Julhulpore 
, Branch) . .... 223i 

AUahabad Junction (664it' miles fiora How- 
rah vid the Chord fine) to Port {Allaha- 
bad JS^ Branch) . • . . 2* 

Cawnwre (684i' miles from Howrah Did 
the Chora line) to the com maiket in the 
oity (Cwnpofs (hts Branch) . , i 

Tfindla Junction (827f ndlesfiom Howrah 
nidthe Chord Ime) to Agi»(iStomJ&f»»oA) JSf 

Bankipore (8871 miles wopa Howrah md 
the Chotaline)^ De«f ha ghht 
&h6i .EtwtcA) . » . > « 54 


7i 


5i 


261 


n 


ni 


5!- 


ism* 










Date of opening for public traffic. 


SINGLE.— MAIN LINE. Miles. 

How£a.h ro Allahabai), vid Loop Like. 


Howrah to Hooghly . . 15-8-54 

Hooghly to Pundooah . . 1-9-64 

Pundooah to Kh4na Junction . 3-2-55 

Eh^na J unction to River Adjai 3-10-58 
Rivei Adjai to Sainthia . 3-9-59 

Sainthia to Tinpah4i . . 15-10-60 

Tinpah4r to Bh^gdpai . . 1-11-61 

Bh4galpnr to Jam41pui . 10-2-62 

Jamalpui to Diuapoie . . 17-11-62 

Dinapoie to Moghal Saiai . 22-12-62 
Moghal Saiai to Miizapur . 1-1-64 

Mu zapui to South Bank Jumna 4-4-64 
Jumna Budge to Allahabad . 15-8-65 

Allahabad to Delhi. 
Allahabad to Cawnpoie . 3-3-59 

Cawnpore to EtStwah . . 1-7-61 

Etiiwah to Shikobabad . . 13*11-61 

Shikohabad to Tdndla J unction 1-4-62 
Tdndla J unction to Aligarh . 1-3-63 

Aligaih to Chola (Bulandshahr 
Koad) .... 1-4-64 

Choid to Delhi (S. Bank Jumna) 1-8-64 
Delhi Teimiuus . . . 1-1-67 


234 

144 


•«« 

e«e 

tea 


19 

25 

764 

694 

324 

iioi 

1254 

394 

524 

3 


119 

86 - 

314 

224 

484 


354 

414 

14 


SINGLE.— CHORD LINE. Total . i;oI^ 


KnAEA Junction to Luckbeseeai Junction. 


Ebdua Junction to Raneogunge 3-2-55 

Raiieegunge to Si4i!>ol . 21-7-63 

Sidtsol to Sitaidmpur . . 1-1-65 

Sitardmpui to Luckeeseiai 
Junction 


SINGLE.-BRANCH 


. M-71 

LINES. 


Total 


46 

14 

15 

123f 


Bhadieswai Bianoh . 

. 6-12-82 

**( 

24 

Singhaion Biauch— 

Ondal to Babasole 

, 1-5-64 

*e« 

2 

Babasole to Mungulpoie 

. 1-1-63 


a: 

MuUgulpore to Toposi 

. 2.2-63 



Bardkar Bianoh . 

. 1-1.65 

••• 

5i 

Euihuibaiee Bianch . 

. 1-1-71 


264 

Raimehal „ 

. 16.10-60 


74 

Mokameb ,, 

. 1-6-83 

»4 « 

24 

Mongbyr „ 

. 10-4-63 

• •« 

54 

Gja State Bail way Bianch 

. 2-6-79 


s 

Benaies Bianch . 

. 22-12-63 

44 

6 

Jubbulpoie Blanch . 

. 1-8-67 

■ •a 

2284 

Allahabad Foit Bianch . 

. 3-3-59 

1 •« 

24 

Cawnpoie City „ 

. 15-3-79 

« • • 

z 

8 

Agia Blanch 

. 1-4-63 

t • s 

134 

Deegha Gh&t Branch . 

. 2-4-85 

«•« 

54 

DOUBLE.— MAIN LINE. Total . 

“20^ 


Howsak to Moghal Sasai md Chobd Libe. 


X,$184 


Howrah to Serampoie . 
Serampore to Chandernagote 
Chandeinagoie to Hooghly 
Hotghly to Magra 
Megra to Pundooah 
Pundooah to Burdwan 
Burdwan to Ehdna 
Ehdna to Durgapur 
Durgapur to Raneegunge 
Ranee^ge to Sftoidmpur 
Sit^iftmpnr to Luckeeseiai 
Luckeeserai to Burhee 
Buihee to Barb . 
BarhtoPutwah . 

Pntwah to Ihnapora 
Dinapore to Bihta 
Biht% to Airah • 

Arrah to Busar . 

Buxar to Dilddrnagar 
DUddinagar Zai^iu 
Zamdnia to SakaMiha . 


'•J 


10-3-57 
1 - 2-68 
1-6-58 
1 - 10-68 
25-2-59 
1-10.69 
M-59 

1- 6-70 

2- 9-70 
19-13-70 

1-1-71 
22-6-70 
. 22-2-68 
. 1-11-68 
. 20-3-67 
. 13-8-68 
. 28-3-70 
. 13-8-68 
. 15-4-80 
. 20-5-82 ... 
. 20-9-82 ... 
. 10-8-82 .1. 
Total jDouble line 
*•* 


10 | 
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DIX E. 

JProgress oti 31st March 1886, 
IMPERIAL, 
of Companies. 


Details of construction. 


E UM Anics. 


The earthwork and bridges generally are for a double line, 
except the supei structure of iron biidges. The line was 
originally laid almost entirely with wooden sleepers, but 
cast non plate sleepers as well as wooden sleepers are used 
for lenewais. The rails vary in weight from 74jlb to 
82Ib per yard. Tire line is double between Howrah and 
Moghal Sarai. 

The Singharon Branch is a single line throughout. The 
rails aie laid partly on Greaves’ patent bowls and paitly 
on creosoted fir sleepers. 

The Kuihurbaree Branch is constructed for a single line. 

The width of formation in the embankments is 16 feet. 

On the Jubbulpore Branch only one track is laid. The land 
and earthwork are for a double line. The bridges and via- 
ducts are also for a double line, but In girder Wdges and 
viaducts, the girdeis on the down side have not been 
erected. On the first 54 miles, rails 821b to the yard 
have been used j on the rest of the line, rails 7415 to the 
yard. The rails are generally laid on wooden sleepeis of 
cieosoted fir and s^l. 

The rest of the branches are laid with a single track, but 
the formation geneially is for a double line. The rails 
are laid on wooden cioss sleepers. 

The length of road laid with the additional sleeper per pair 
of rails up to the 8 1st December 1885 was 1,974 miles, 
leaving I O' 15 miles under-sleepered. 

The length of road re-laid with steel rails up to the 8 Ut 
December 1885 was 653'93 miles, as follows *. — 



Miles. 

Howrah District 

. 152-18 

Chord Line 

. 116'50 

Dinapore District 

. . 80*40 

Allahabad „ 

. 256*10 

Delhi „ 

. 48*75 


Total . 653'93 miles. 


The experimental line from Howrah to Eaneeg^nge was 
commenced in January 1851. The Isfc section, miles, 
was opened on 15th August 1854. 

The Ohoid line was commenced in February 1866, and was 
opened on 1st Januaiy 1871. This line diminishes the 
distance between Howrab and the Upper Provinces by 
64 miles. 

The commencement of work on the Hooghly Bridge Branch 
(4 miles) was sanctioned on the 14th January 1884. 
Work on the Hooghly Bridge is in progress. 

The Jubbulpoiu Branch was commenced under contract jn 
Februaij 1863, and was completed in 3^ yeais. 

There is a branch | of a mile from Patna (33 If miles from 
Howrah v?d the Choi'd line) to the Ganges bank, which is 
tieated as a siding in the mileage returns. It is laid with 
two tracks on wooden cross-sleepers, and was opened on 
17th November 1862. 

The Mokameh Bianch was originally only 1| miles in 
length, and was used for goods traffic only and tieated as 
a siding. In consequence, however, of the change of ter- 
minus of the Tirhoot State Eailway fiom opposite Barh to 
opposite Mokameh, the branch was extended fths of a mile 
and opened to passenger traffic on 1st May 1883. 

On the completion of the budge over the Ganges at Benares, 
the Benares Branch of the East Indian Railway will be 
transfened to tbe Oudh and Eohilkhand Eailway, and the 
junction of the two Companies will be effected at Moghal 
Saiai. 

The East Indian Eailway Company woiks under agieement 
the branches made by the State to Gya, Ghazipur and 
Gwstlior. 

Th^ranch from Bankipore to Deegha Gh&t has been con- 
strlTcted in view to a connection, effected by a feriy across 
,the Ganges, with the Bengal and North-Western BaOway 
Company’s system at Paleza Gh^t near Sonepore. Sanc- 
tion to construction was given on 30th July 1884, and the 
branch was opened to traffic on the 2nd April 1886, 

A branch line, 5 miles in length, has been made by the 
Alipbre Coal Company, connecting their collieries with the 
East Indian Eailway at mile 144^. 

Sanction has been accoided to a proposal of the Beerbhoom 
Coal Company to construct a branch line of railway from 
their colliery at Borrea, and running over an intervening 
poition of the land belonging to the Barakar Iron Works 
to a point on the East Indian Eailway. The line is 
already under construction, and the points and crossings 
for it have been laid in on tbe East Indian Eailway side. 

On ibe 6th September 1885 a break occurred at mile 2551 
between Luekeeserai and Mananpur caused by heavy rains 
and an unusual flood in the Keul rivers. The water, ex- 
tending some miles back towards the range of hills to the 
north, first topped the heavy bank and then burst through 
in two places. All traffic was stopped, the passenger and 
T^nil trains being diveited over the Loop line. Through i 
traffic wag resumed on the 9th of the same montli. 


c 


APPENDICES TO THE ADMINISTEATION BEPOBT POE. 1885-86. 


APPEN 

Mailmys Constructed and in 

STATE 

In the hands 


No. 


II 


Name and gauge o£ line and mileage sanctioned, 
with names of teimini. 


lEAJPUTANA-MALWA— 

Bajpidana Sect7on'— 

5 ' 6 ^ Gauge. 

Fiom junction of East Indian 
Hallway, Agra East Hank, to 
the limit ot Agra Canton- 
ment .... 

Metre Gauge 

Agia Port to East Bank 

Delhi to Baiidikui (Junction 
with the Agia Bianch) 

Farukhnagai Salt Blanch (fiom 
Gaihi Ilar^aiu Junction, 35^ 
miles fiom Delhi, to I’arukh- 
nagai .... 

Agra to Ajmere . 

Sambhar Like Salt Branch 
(irom Phuleia Junction, 183| 
miles fiom Agra) to Sam- 
bhar .... 

Eitension of Sambhar Branch 
to Ja])og .... 

Extension of Japog Siding 

Extension of Sambhar Bianch 
acioss the lake to Guia, and 
thence v/il Kuchaman Hoad 
to Jowia .... 

Dcod.iiii Siding . 

Kaukaioola Siding 

Ajmere, east of Abu, and 
tluough Palanpur to Ahmeda.- 
bad oil the Bombay, Baroda 
and Cential India Hailway . 


Malwa Section-^ 

Khandwa {353| miles from 
Bombay, on the Great Indian 
Peninsula Railway, North- 
East. Line) to Indore , 

Indore md Patehabad Junction, 
Hutlam, Jaora and Mandsaur, 
to Neemneh 

Branch from Patehabad Junc- 
tion, 341 miles from Indore, 
to IJjjain 

Extension of Ujjain Branch 
across the Sipra River to 
Ujjain City 

Neemuch to Ajmere 


Total Sy^m . 

REWlRI.PEROZEPORE. 

Ilew^n (bl J miles from Delhi, 
vid Hissar, Sirsa, Bhatinda 
^d Parfdkot) to Perozepofe 
including Pdsdlkft BTanoh . 


Miles. 


135 


73 

<5 


283i 


4 

o 


17 

3 

li 


87 

mi 

12 


3i 

160i 


Total 

mileage. 


Miles. 


144i 


264 


3041 


mi 

um 






Uiwtiedever .| 


Date of opening for public traffic. 


Belh to Bandilui- 


Milefc, 


Delhi-Rewari Section, with Salt Branch 


for salt traffic only 
for passenger traffic 
Rewaii to Ulwar 
Ulwur to Bandikul . 

Agra to Ajmere — 

Agra-Bliurtpore Section- 
for goods tiaffie 
foi passenger traffic 
Bhurtpoie to Dausa . 

Dausa to Jeypore 
Jeypoie to Sambhar 
Phuleia to Ajmeie . 

Agra Cantonment Station to 
E. I. Ry. junction (bioad 
gauge) 

Agia Poit to East Bank 
(naiiow gauge) 

Japog Extensiou . 

Extension of Sambhar 
Blanch to Jhowia 
Extension of the Japog 
Siding 

Deodani Siding 
Kaukaioola Siding 

Ajmete to Ahmedabad — 

Ajmeie to Beawar . 
Beawar to Haiipur . 
Ahmedabad to Palanpur 
Ilaiipur to Sojat Hoad 
Sojat Road to Palanpur 

Khandwa io Indore — 

Kliaudwa to Sanawad 
Sanawad to Alortakka 
Moitakka to Choral 
Mhow to Indore 
Nerhudda Bridge 
Choral to Mhow 


14-3-78' 


1 - 7 - 73 } 


59 

15-9-74 46i 
7-13-74 37i 


Jl-8-73) , 

20-10-73)'^^^ 
20-4-74 78i 
13-10-74 38 
1-3-75 384 
l-b-75 49f 


1-1-76 3 

U 


1-1-76 
Oct. 76 


30-12-79 17 

30-13 79 3 

1-8-80 3 
15-3-81 U 


15-5-78 

13-S.79 

15-11-79 

3U.1().80 

1-1-81 


1-3-74 

1-4-74 

20.1-75 

8-8-76 

6-10-76 

14-78 


32i 

31 

83 

304 

148 


34i 

34 

204 

13 

16| 


Indore to Heemueh^ 

Indore to Patehabad 
Fatehabad to Ujjain 
Ujjain Branch Extension 
across Sipra River into 
Ujjain City 

Patehabad Junction to Rut- 
lam . . . . 

Rutlam to Jaora , 

Jaora to Mandsaur . 
Mandsaur to Neemneh 

Neemneh to Ajmere — 

Neemuch to Nimbahera . 
Nimbahera to Chitor 
Chftor to Nussembad , 
Nttsseerabad to Ajmere 

Bewdri- Vmeepore-^ 

Rewari to Hissar i-— 
for goods traffic , 
for passenger traffic 




1-3-84 3J 


481 


8U 

304 


11-7-78 

26-8-80 

8-4-80 

3-7-80 


10-3-81 
19-3-81 18 
1-13-81 101 
14-3-76 144 


30-8-88 ) «n 
1.5-88 r® 


Carrifid over 
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DIX %—<iontiuu6d. 

JProffTBSs 01/1 Slot March 1886, 
IMPERIAL, 
of Companies. 


Details of construction. 


The line is constructed for a single track. Sufficient land 
has been taken up to admit of another track being laid 
hereafter, if necessary. 

The rails originally used were 36 and 40 lbs. per yard, laid 
on tiansverse deodar and creosoted pine sleepers. The 
3 6 -lb. iion rails have nearly all been replaced by 41^ 
lb. steel rails. Por future renewals, it has been decided 
to still fuither increase the weight of rails to a 50-lb. 
section. 

The pine sleepers which are perishing very fast are being 
renewed with good deodar sleepers. 

The chief works on the Rajputana line are the Bangunga, 
Shallas, Dhund, Amanisha and Jumna Bridges, and the 
descent of the Aravalli Range west of Ajmere. 

The principal works on the Holkar Railway are the ascent 
of the Vindhya Range, and the bridge over the Nerbudda 
River. The latter consists of 14 spans of 60 metres. The 
works generally are heavy. 

The Sipra Biidge consists of 6 spans of 150 feet girders, 
State Railway type, laid on masomy piers. 

With the exception of the bridging, the works on the Sindia- 
Neemuch Railway are light. 

No engineering difficulties were encountered on the Rewari- 
Feiozepoie line. 

The country through which the length from Sirsa to Piroze- 
pore luns is exceedingly easy ; the line is at present un- 
ballasted and unfenced. 

The Pazilka Branch is laid with steel rails and D^nham- 
Olpheit^s iron sleepers, the hne is unballasted, and is t.> be 
unfenced, except at stations. 



RemA£ES. 


The dates of orders for survey and construction are as 
follows : — 


Dates for survey. 


Delhi and Agra to Nusseerabad , , 

. 17-5-69 

Ajmere to Ahmedabad .... 

. 1-11-72 

Khandwa to Indore .... 

. 8-4-70 

Iiidoie to Neemuch .... 

. 6-3-71 

Neemueh to Nusseerabad 

. 3-11-71 

Rewari to Hissar . , . , . 

. 10-3-81 

Hissar to Perozepre .... 

. 13-9-81 

Dates for construction. 


Delhi-Rewdri Section and Salt Branch , 

. l-S-70 

Rewari-Bandikui Section 

. 14-8-72 

Agra to Phulera ..... 

. 20-10-71 

Phulera to Samhhar .... 

. 8-4-73 

Phulera to Ajmere 

. 9-4-73 

Ajmeip to Nusseerabad .... 

. 14-4-74 

Sambhar to Japog ..... 

. 14-7-75 

Ajmere to Nusseerabad .... 

. 4-9-76 

Sambhar Extension to Jhowia and extension of 

Japog Siding . . . • . 

. 15-5-78 

EJiandwa to Indore .... 

, 8-1-72 

Indore to Rutlam Section with branch to Ujjain 

. 29-10-73 

Rutlam to Neemuch Section . . 

. 5-10-77 

Neemuch to Nusseerabad • . 

. 30-4-79 

Rewari to Hissar 

. 13-9-81 

Hissar to Perozepre .... 

. 8-10-82 

Extension of Ujjam Branch to Ujjain City 

• 6-12-82 


The tender of Messrs. Glover and Co. of Bombay, on a 
schedule of rates, for the construction and maintenance, 
for two y^rs, of the line between Agra and Phulera Junc- 
ti6n, was accepted on the 20th October 1871. The term 
of contract was to have expired on the 30 th June 1874, 
but the eontiactors were allowed an extension of time to 
complete the Agra-Phulera Section by 15th November 1874, 
and the Jumna Bridge by 1st June 1875. The tender of 
the same firm for the construction of the section between 
Phulera Junction and Ajmere was accepted on the 9th 
April 1873, and of the section between Ajmere and Nus- 
seerabad on the 14th April 1874. 

The Maharaja Holkar lent the British* Government 100 
lakhs of rupees at per cent, per annum, for the con- 
stuction of the Khandwa-Indore Section, and is entitled 
to a moiety of surplus profits. This section was com- 
menced under contract with Messers. Hood, Winton and 
Co., concluded ou the 8th January 1872, but terminated 
by Government on the 1st December 1873. The section 
was then completed departmentally. 

The Maharaja Sindia lent the British Government 75 
lakhs at 4 per cent, per annum, for the construction of 
the Indore-Neemuch Section and the branch to Ujjain. 

The Rajputana-Malwa State Railway of which, for the pre- 
sent, the Rew^ri-Perozepre Railway, with its branches, is 
to be considered an integral part, was handed over on lease 
to the Bombay, Baroda and Cental India Railway Com- 
pany from 1st January 1886 until 80th June 19U0. 

The line near Nusseerabad Station on the Halwa Section 
was damaged by floods on the 12lh July. 1886, interrupt- 
ing communication lill the l4th of the month. 
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jRailways Qomtrvcted md in 

STATE 

In the hands 


Date of opening for public traffic. 


Miles» 


Milefr 


II RAJPUTANA-MALWA-co»(f/<^. 


Brought foiwaid 


III PATRI^ 


o' 6' G-atjgb. 


Patii, in the Runn of Catch, to Viram- 
gam Junction (d49| miles from Bom- 
bay) on the "Wadhwan Extension of 
the Bombay, Baroda and Central India 
Railway 


IV SINDIA- 


5' 6'*' Gauge 


Agia to Chumbul Rivei 


Dholpiir (Chnrabul Bridge) to Hetam- 

pur .... 


Hetampm* to Gwalior 


V DHOND-MANMlD- 


5' 6*^ Gauge. 

Dhond (167 mile*? from Bombay, on the 
South-Eastern line of the Great In- 
dian Peninsula Railway) to Manmad, 
(162 miles from Bombay# on the 
North-Eastern line of the Great Indian 
Peninsula Railway) 


1,4U 


Brought f 01 ward 
Hissar to Sirsa • 
for goods traffic . 
for passenger tiaffic 
Sirsa to Ferozepore . 
Eazilka Branch 


Miles. 

. 1 ) 212 ^ 

1-1-84 f 

1-10-84 lOli 
1-1-85 50 


Total open mileage , 1,414 


Patri, in the Runn of Catch to Yiraui- 
gam, 12-5-73 .... 22J^ 

Total open mileage . 22ji 


Agia to Chumbul River, 10-1-78 . 34 

Heiampur to Gwalior, 20-12-79 , 32i 


Dholpur to Hetampur, 15-5-81 


. 8i 


Total open mileage . 74J 



Dhond to Abmedftagar, 15-8-78 . 31 

Ahmednagar to ManmM, 17-4-78 . 04f 

Total open mileage . 145| 
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DIX E— 

Progf€S8 on 31st March 1883. 

of Companies. 


Details of construction. 


Eemauks. 


On the 12tli September 1885, the Sabi River rose in flood and, 
combined with local heavy rainfall, damaged the Rewari- 
Ferozepore Section in several places between Rewan, 
Jatusana and Kosli j also near Jitaoli on the mam line, 
and on the Farukhnagar Branch. The breach on the 
main line was closed on the 16th, and throi^gh coachm? 
traffic on the Rewari-Ferozepore resumed on the 17th of 
September. 

The main line was again damaged at Jataoli on the 30th 
September, but was repaired the next day. 


The rails aie flat-footed, and weigh 48Ib per yard. 


The dates of oidets for survey and construction are 26th 
May 1870 and ISth June 1871, respectively. 

The line was constructed by the Bombay, Baroda and 
Central India Railway Company at the expense of the 
State. 

It is also worked under agreement by the Bombay, Baroda 
and Central India Railway Company, 


Tlie line is constructed foi a single track. Rails 
per yard laid on tiansverhe deodar sleepers. 

The prmcipal work is the budge over the Chnmbul 


60Ib 


Single road; double-headed steel rails 70B tp the yardj 
iron pot sleepers weighing 94® each. The line as ori- 
ginally constructed was unfenced, but arrangements arc 
oeing made for the provision of fencing. 


The dates of ordeis for suivey and construction are as 
follows: — 


Datefo) su>ve^, 
21st October 1873. 


Daffs for consiiuction. 
Agra to Chumbnl on 16ih 
February I&76. 

Chumbul to Gwalior on 
34th August 1877. 

The Maharaja Sindia has lent the British Government 
75 lakhs at 4 per cent, per amium, for the construction 
of the hne fi*om Agra to Gwalior. The tender of Messrs. 
Glover and Co. of Bombay was accepted, and the contract- 
ors began work in February 1876. The first section from 
Agra to Dholpur was opened for grain traffic on 15th 
November 1877, and for general traffic on the 10th January 
1878. 

The hne is worked under agreement by the East Indian 
Railway Company. 


The dates of orders for survey and construction are 18th 
March 1876 and 25th August 1877, respectively. 

The object of this Chord line is to connect the lailway 
systems of Northern and Southern India without the 
necessity of ascending and descending the ^pat harrier 
of the Western Gbits, The Hne was put in hand lor 
famine reHef purposes in IS77, and was laid throughout 
before the rains of 1878. 

The line is worked under agreement by the Great Indian 
Peninsula Railway. 
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APPEN 
in 
STATE 
In the hands 


No. 


VI 


Name and gauge of line and mileage sanctioned, 
with names of termini. 


VII 



SOUTHERN MAHRATTA— 
Mbtue Gagub. 

Main Lines — 

East Deccan, Hotgi Junction 
to Gadag Junction , , 

South Deccan, Bellary to Por- 
tuguese Frontier 


Miles, 


17S§ 


204, 


West Deccan, Poona to Londa 27 6i 


Branch-^ 

Southern Extension, Ranihennur 
to Hubli .... 


653f 


67 


INDIAN MIDLAND— 


5' 6' Gauge. 


Main Line’— 


Cawnpore Station on the East In- 
dian Railway to Jhansi . .137 

Jliansi to Etawa . . . 

Etawa to Bhopal Station on the 


Bhopal-ltArsi Railway , 


90i 


320 


Branches— 

Jhansi to Manilcpur Station on 
the Juhbulporeline of theEatst 
Indian Railway . . . 182i 

I 

JhSnsi to Gawlior Station on 
Sindia Railway , , . 60^ 


EtSwa to SangoT 


4,7i 


Total 

mileage. 


Miles. 


7201 


290 




I I 7 ,, ^1 I , '1. I' ,r|, 'j'l I*,'" . 'i; ' .'"''j l'"* ' , ' " 1 . . J' ' ' ''*'«.'■ 

V'ji'V' '-■•s ' ".J V ,/-' .“i -'f.' ‘ ^ ’■ '.is ,1,' I'r < 4 ' i' r 

'O',.''''' '' ‘.‘‘O' ''‘'r-'”',' 

,1 1 J .'.."'O' S' ' Vi. i ' '"T , y' ''I \ ' '' ..‘.'J . '' ; 

I , .. :vf; . ‘J : rff,’.'. V"''";';: r .‘. k 1 , .'J/''*'' '■ ■■,“? .h ••''1 ;.,v ■ ?''U; ■>.' 'r.: ■ 







610 


K"' 


Date of opening for public traffic. 


Miles. 


East Deccan JAne— 

Hotgi to Gadag, for goods traffic, 

! -8-84, and for passenger traffic, 
15-9-84 • . . . 

Bonth Deccan Line— 

Bellary to Haspet, . 24-8-84 . 

Haspet to Dharwar . 1-7-85 , 


178i 

40i 

lOU 


Total open mileage . 31 5 i 


' ' iO 

y.Al4■^i^yy‘ 


> 'I'.": ' 
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axil — GOniinued. 

Progress on Slst March 1886. 
;MPEEIAL. 

)f Companies. 


Details of construction. 


R E K A B K S. 


The permanent-way is of the ordinary State Railway metre- 
gauge type. The following large girder bridges are com- 
pleted : — 


Eaxf Eeecan Line- 
Bhima River 
Don ,, 

Krishna „ 

Malprabha „ 


Spans Feet, 

14 of 150 
8 „ 100 
31 „ 150 
12 „ 100 


BoittJi. Beecan Line — 

Tungabhadra River . . . S8 „ 60 

Burra Nalla , . . , lO „ 60 

The Glilt incline for 3^ miles from the Portuguese Frontier 
will be constructed for a double line up to formation level. 
All the rest will be for a single line. 

Maximum gradient on Ghat incline 1 in 40, and on the rest 
of the line 1 in lOO. 


The line from Hotgi via Bijapur and Bagalkot to Gadag 
(173^ miles) was commenced as a famine relief work in 
April 18? 9. Work on this section and the Bellary- Hubli 
one was again started by Government in November 1881, 
but from the 1st October 1882 the system was made over 
to a Company which had been formed in England. 

The Southern Mahratta Railway Company has £3,000,00(1 
(Hs. 3,60,00,000) of Capital in 150,000 shares of £20 
each, of which £1,885,420 (Rs. 2,26,25,040) is paid up. 
Interest on the share Capital is guaranteed by Government 
at the rate of 4 per cent, to 1st June 1889, and 34 per cent, 
thereafter. 

For the construction of the West Deccan Line the issue of 
Debentures to the amount of £2,000,000 (Rs. 2,40,00,000) 
has been authorized — interest at the rate of 3^ per cent, 
being guaranteed by Government; of this £1,700,000 
(Rs. 2,04,00,000) has been paid up. 


The line from Cawnpore to south bank of the Jumna River 
near Kalpi has been constructed for a single line of rails 
75Ibs. per yard double-headed on Denham-01 phert's sleepers 
with 20 feet width formation. There were, no engineer- 


ing difficulties. 


The remainder of the main line and branches will be con- 
structed for a single line, but details of permanent- way 
have' not yet been decided upon. 








On the 2nd October 1885, the Indian Midland Railway 
Company, Limited, entered into a contract with the Secre- 
tary of State for the construction, &e,, of this line, which 
embraces the original projects for the Bhopal-Jhansi- 
Cawnpore, the Jhansi-GawHor and the Jhansi-Mhnikpur 
Railways, with the section from Etawa to Saugor of the 
Bilaspur-Etawa State Railway. 

The contract provides for the possible extension from 
Saugor to a point on the East Indian Railway at or near 
Katni, and (upon the opening to public traffic of the 
section of the projected railway from Jhansi to Gwalior) 
for the transfer to the Company of the Sindia State 
Railway, 

Sanction to the Cawnpore-Kalpi Section was given on 12th 
March 1884, and to Kalpi- Jhansi Section on 3rd March 
1886. Ihe construction of the latter section is being 
carried- out for the Company by the Government, North- 
Western Provinces and Oudh. 

The Cawnpore-Kalpi Section will be opened early in April, 
and will be worked by the East Indian Railway. 

Estimates are in hand for the Jhansi-Gwalior, Jhansi-Lalit- 
pur, and Bhilsa-Basoda Sections. 

On the BSsoda-Lalitpur Section surveys are in progress. . - ' 

On the Bhopal-Bhilsa Section (83 miles) construction is in ' 
progress, a contract for this- portion havingibeea let td.-\ 
Messrs. Kerby and Thompson, and work /Startecl , in ' 

' 'February. 1886. . . ■ , ''I ■■''''■■ ' 'V 

Work :hasUlso beeh .r^umed bn the .JhiiTisirM&flikpur: V, 
Sectipn. This length- im originally saihctioned bii ' 
■; -Augiist iBSB^htttXork viras stopped; bn* 31 St 


Cl'. V 
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Mailways Constructed and in 

STATE 

In the hands 


No. 


VIII 


Name and gauge of line and mileage sanctioned, 
with names of termini. 


NORTH-WESTERN- 
S' 6" OjiUGB. 

Pmjah Section-^ 

Ghaziabad Junction on the 
East Indian Railway (13 
miles east of Delhi), to Am- 
ritsar « • « . 

Amritsar to Lahore 


Miles. 


S02h 


3341 


Total 

mileage. 


Miles. 


Lahore to Rawalpindi . 
Rawalpindi to Peshawar 


173i 

mk 


2771 


Carried ov&t 


612^ 


Date of opening for public traffic. 


SINGLE.-PUNJAB SECTION— 

QMziahad to Lahore’— 

Ghaziabad to Meerut City 18-4-67 
Meerut City to XJmballa 
Cantonment . . 1-1-69 

Umballa Cantonment to 
Ludhiana . . . 12-10-69 

Ludhiana to Phillour • 15-10-70 

Phillour to Jullundur Can- 
tonment . . . 1-4-70 

Jullundur Cantonment to 
Beas .... 15-11-69 
Beas to Amritsar , . 1-11-67 

Amritsar to Lahore , 10-4-62 


Miles. 

. 27| 

. 121 

. 70i 

. 8i 

. 24 

. 25i 
. 26 

. m 

8341 


Lahore to Peshawar— 

Temporary line on metre gauge (62 
miles) Lahore to "Wazirabad, 12th 

April 1875 

Wazirabad to Naurangabad (384 miles), 
loth April 1876 .... 

Naurangabad to Jhelum (2f miles), 

14th September 1876 . , . 

Itahore to Jhelum, 6th October 1878 . 103 
Jhelum to Ratial, 1st January 1880 , 15 

Ratial to Rawalpindi, 1st October 1880 654 
Rawalpindi to Hajishah (59 miles) 
opened on 1st January 1881. Hajishah 
to Fort Attoek (4 miles) on 1st May 
1881, but this aggregate of 63 miles 
to Fort Attoek was reduced to 58 to 
Attoek Bridge consequent on the 
opening of the permanent line between 
Golra and Margala and the Section 
from mile 225 to 236 (Camnbellpur 
to Khairabad) on 31st May 1883. 

Thus Rawalpindi to Attoek Bridge • 58 

Attoek to Rhairabad, 31st May 1883 . 2f 

Khairabad to Peshdwar City, 1st May 
1882 . . . . . .41 

Peshdwar Ciiy to Pe^awar Cantonment, 

1st January 1883 . . , .24 

2771 

Carried over « 612jf 
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BIX E — contimted, 

JPTogr€S8 0% Slst Metveh 1886. 

IMPEEIAIi. 

of tho State. 


Details of constiuction. 


From Amritsar to the Beas (^6 miles) the earthwork is 
fora double line; the rest is for a single line. Bridge 
foundations and superstructure for a single line. The 
rad used is a single-headed steel-iron " rail, 60B to 
the yard. From Amritsar to Umballa (1541 miles) the 
rails are laid on a wooden road, and from Umballa to 
Ghaziabad ( 1 48 i miles) on Greaves^ bowls. These rads, 
which have entirely failed, are being gradually replaced 
by solid steel rails. 

Prom Amritsar to Lahore the earthwork and bridges are 
for a single way. Double-headed iron rails, 681b per 
yard, have been used ; the road is laid with wooden sleepers, 
but iron bowls are being used for renewals. 


The line from Lahore to the Chenab, also the Sidlkot 
Branch, is constructed for a single track with 60-lb iron 
rads on transverse sleepers of deo^. 

From the Chenab to Peshawar Cantonment and likewise 
the Khushfilgarh Branch, the line is constructed for a 
single track, but with 62-® steel rails in cross-sleepers of 
deodar. 

The chief works on the Itahore-Pindi Section are the 
bridges over the Eavi, Chenab, Jhelum, and Soan, and 
the passage through the salt range north of the Jhelum, 

The chief works on the Pindi-Pesh^war Section are the 
Indus (Attock) and Haro Bridges, and the tunnels at the 
Hargala Pass and Indus approach. 


! 



BeM ABKS. 


The first period of the contract with the Sind, Punjab and 
Delhi Eailway having expired, the State assumed charge 
of the line on the morning of the 1st January 1886, and 
amalgamated it with the Punjab Noithern, the Indus 
Valley, the Eastern Section, Sind-Sagar, and the Southern 
Section, Sind-Pishin State Kailways, to he worked as one 
Imperial system, under the name of the North-Western 
Railway. 

The section from Gh^ziahad to Amritsar (first called the 
Delhi, and subsequently .incorporated in the late Sind, 
Punjab and Delhi Eailway) was commenced early in 1864 
under a system of petty contracts. On the 3rd May 
1866, Messis. Brassey and Co. entered into a contract for 
the construction of the line in five years. Of the entire 
length, 191| miles are in the Punjab, and 113 in the 
North-Western Provinces. The line was opened out from 
both ends towards the Sutlej Bridge. The completion of 
the Sutlej Bridge — ^a work of great magnitude, a laige 
addition to which was, during construction, thought neces- 
sary — caused an extra year to be added to the term of the 
contract, and delayed an earlier completion of the line. 

The section from Amritsar to Lahore (formerly, with the 
Section to Mooltan and Sher Shah, called the Punjab, and 
subsequently incoiporated in the late Sind, Punjab and 
Delhi Eailway, was commenced on 8th February 1869. 

The Delhi Section of the late Sind, Punjab and Delhi Eail- 
way suffered during 1871 and 1873 considerable damage 
at the Beas, the Sutlej, and elsewhere, necessitating inter- 
ruption to through communication for some time. The 
section between Amritsar and JuUundm* also suffered 
severely during the floods of 1875. In August 1876 two 
piers of the Sutlej Bridge were carried away, and through 
communication was not re-established till the middle of 
December. In August 1878 the line was again consider- 
ably damaged, and through oonunnnication stopped until 
8rd October. 

The dates of orders for survey and construction of the Lahore- 
PesiAwar Section are as follows • 

Dates for survey. 

Jhelum to Eawalpindi, 8th November 1864. 

Eawalpindi to K.hnlsalgarh, September 1879. 

Lala Hfisa to Miani (Junction), September 1877, 

Bates for constrwtion, 

Lahore to Jhelum, 33nd October 1869. 

Jhelnm to Eawalpindi, 17th September 1877. 

Ldla Mfisato Miani (Junction), 34th July 1878, 

Pindi to K.hns6,lgarh, September 1879. 

Pindi to Peshawar, 3rd October 1879. 

Miani (Junction) to Jhelnm Eiver, 4th March 1881. 
Miani (Junction) to Bhera, 35th October 1881, 

Miani (Junction) to Khewia, 37th January 1883. 
Wazii-abad to Sidlkot, I9th April 1888. ^ 

Conversion of the Salt Branch— ~now designated the Sind- 
Sagao? Eailway, Eastern Section— from metre to 5' 6^ 
gauge, 37th November 1884. 
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Miles, 


NORTH- VTESTERN-row^J. 



Miles. 


Miles. 

SINGLE.— PUNJAB SECTION— 


Brought forward . 61 2 1 

5' 6'' Gauge. 

Branches^ 

Golra Junction to Kluisalgarh . .704 

Wazirabad to Sialkot . . .264 


Brought for wal’d . 6134 


Khnsa^garJi Branch— 

Golra (Junction) to Langar, 1st April 
1881 60f 

Langar to Khus&lgarh, 16th April 1881 
(Khusalgarh, new station opened 

ISth July 1883) . . . 9f 

704 


Sialkot Branch 


5' 6" AUD Metre Gauge. 


SimB Sugar, Muatern Section — 

Lala Alusa (8.34 miles from 
Lahore) to Miani (Junction), 
on the Jhelum opposite Piud 
Dadau Khan . . . 534 

Miani Junction to Bhera (metre 
gauge) . . . . 8f 

Miani to Khewra(metregauge) 10 

72 


W azirabad to Sialkot, 1 st J anuary 1884 364 

264 

SlnchSagar, Eastern Section— 

Lala Musa to Baha-uddin, 1st January 
1880 3,84 

Bahd-uddm to Hariah, 1st February 
1880 104 

Hariah to Miani (Junction), 10th April 
1880 , . , . . ,144 


Miani (Junction) to Bhera, 3nd Feb- 
ruary 1883 8| 

Miani (Junction) to Khewra, 1st Jan- 
uary 1883 10 

Total . 73 

Total Punjab Section , 7814 


Total Punjab Section 7814 



SINGLE.— SIND SECTION— 

Lahore to Soiri-^ \ „ 

Lahore te iloolkh ; 24-4-66 , ' 308,; 

.''.'■i' '■ ■■ ■ > 

, Moplten.'to,' Miissasarabad.;.-.' \ 

' . , ! Junciaorf'^ r vr , r",.'' ' -i-;" i;-': >■'' ,v31-8-70.;' 

\ , 1 ’’’1 \ ' 'i" j. V'. '"Vi’i i>',i 
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DIXE — continued. 

^rogreas on Blst Mareh 1886 . 

IMPERIAL. 

of the State. 


Details of construction. 


Remi EKS. 


It was originally intended to construct tlie line from Lahore 
to Peshawar (formerly known as the Punjab Northern 
State Railway) on the 5' 6" gauge j but the metre gauge 
was subsequently adopted, and 103 miles from Lahore to 
Jhelum were constructed on this gauge previous to 
September 1873, the alignment being on tbe^ Grand 
Trunk Road. At the end of 1873, it was decided to 
adopt a separate bank for the railway, and in July 1874 
orders were given for the 5' 6" gauge to be reverted to. 
Of the metre gauge line, 62 miles (from Lahore to 
"Wazirabad) were opened for traffic on the 12tb April 1875, 
the alignment of the Grand Trunk Road being adhered 
to, and a further section between Wazirabad andNaurang- 
abad was opened on 10th April 1876. This last section 
was laid upon the 5' 6" gauge embankment, and the 
works on the Grand 'J'runk Road between the points 
naentioued were abandoned. The final conversion of the 
main line of railway between Lahore and Jhelum from 
metre to 6' 6" gauge was made on 6th October 1878, 
since when the works on the Grand Ti’unk Road between 
Lahore and Wazirabad have been removed or abandoned, 
and the road has been restored to its legitimate purposes. 


The Snd-Sagar, Eastern Section (formerly known as the 
Salt Branch ‘of the Punjab Northern State Railway), was 
made chiefly for salt traffic, and was laid for a metre 
gauge single track with 4t)-Ib rails j it has since been 
converted for the greater part of its length into a 5' 6" 
gauge line, and will, when completed, form a part of the 
Sind-Sagar State Railway. 


I In August 1874 the first engine was run through from 
' Shahdara (5 miles from Lahore) to Wazirabad, and the 
metere gauge line (which was well advanced when the 
decision to adopt the broad gauge was come to) to that 
place was opened for traffic on 12th April 1875, including 
the bridge over the Ravi. The broad gauge line to 
Jhelum was completed and opened in October 1878. 

The completion and opening of the Attock Bridge on the 
24th May 1883 supplies the last link in a continuous 
chain of railway communication from Calcutta to Peshawar, 
a distance of 1,560 miles. 

The portion (45 miles) of the Salt line between Lala Mdsa 
and MalakwM, the point of junction with the Sind-Sagar 
Railway, has been converted to the 5' gauge. 

The broad gauge track was opened for traffic on the 10th 
February 1886. The branch to the salt mines at Khewra 
will also be converted to the standard gauge. It is also 
I possible that in due time it will be found convenient to 
relay the branch from Malakwal. to Bhei^. on the broad 
gauge. 

The extension, on the metre gauge, from Bhera to Shahpur 
at one time contemplated, has been abandoned, Any 
extension to Shahpur in the future will necessarily be 
made on the broad gauge. 


to . Mpoltan and Rdfnuwala. the earthwork The section from I^ahore to Mooltan arid Sher Shah 

' 'rt " ' . . ''f ■ . .1 " ' mv' <11 1 ,1 .t » '■' I ’ * -I " j * _ ' .A i 


“"i , are , iot. a • single \ way. Diouble-headed iron 

per u^d throughout j 96 

boVls:'!;; the rest oithe 
^eeprirei ;■ hut -iron, howls' are 






;(formerly, with' the sectiori from Amritsat: to . Lahore, ■ 
called the P^jab Railway}, was oomnienced on,:Bth ':,V( 
Febnjapy 1859., /■ 
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APPEN 

Bailways Constructed md in 

STATE 

In the hands 


Name and gauge of line and mileage sanctioned, Total 
with names of teimini. mileage. 


Date of opening for public trafiSc. 


VIII NORTH-WESTERN— 


Miles. 


Miles. 


5' 6'' Gauge. 

Biought forward . &15 

Sind continued. 

Muzaffarabad Junction (on the lato 
Sind, Punjab and Delhi Railway, 
along the left banh of the Indus) to 
Rohri Bandar . * , . 274 

Rohri across the Indus to Sukkur and 
along the right bank to Kolri . 227 


78U 


TSILiIbb* 

SINGLE.— SIND SECTION— 

Brought forward . 215 

lahore to KoPtir— 

Muzaffarabad Junction to Rohri, 1st 
July 1878 .... 274 

Sukkur to Radhan, 1st October 1878 81 

Kotri to Laki, 8th October 1878 , 76 

Laki to Rddhan, 27th October 1878 71 


Kotri to Kurrachee Canton- 
ment . . . . 


Kotri to Kurrachee 

Kotii to KmTachee Can- 
tonment . 


13-5-61 . 103 


Kurmchee Cantonment to 
Kuiiachee City (double line) 


82U 


Bonlle— 

Kurrachee Cantonment 
to Kuiiachee City . 13 5-61 . 2^ 

82U 


Branches-^ 

Raewind to Qanda SinghwAla 

Ganda Singhwala to boat- 
bridge over the Sutlej, called 
Ganda Singh Bandar Sta- 
tion .... 


irigle-^Bdemnd Sranc/i- 


Prom Ganda Singh Bandar 
Station across the boat- 
bridge, vid the city to 
Perozepore Station . 

Carried over , 


m 82U 


RAewind to Kasdr . 15-4-83 . 16 

Kasdr to Ganda Singh- 
wala .. . 10-6-83 . 7 

Ganda Singhwdla to 
boat-bridge over the 
Sutlej . . . 15-12-88 , 3 

Ganda Singh Bandar \ 

Station to Perozepore ] 

Station (closed during ( ^ ae oi 

nn the aood season and re- ( 
opened in October each ] 
year) . , J 


Carried over 


( m 

J 
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cxi 


DIX E— 

progress on Blst Mwrch 1886, 

IMPBBIAL. 

of the State. 


Details of construction. 


Tlie section from Muzaffarabad Junction to Kotri (formerly 
called the Indus Valley State Railway) is constructed 
for a single track, and is laid with rails 601bs. to the yard 
on transverse sleepers of creosoted pine and deodar. 

The chief works on this line are the bridges over the Sutlej 
between Adamwahan and Bah^walpur, and over the Indus 
between Sukkur and Rnhri, and the cutting through the 
Laki hills. 


On the section from Kotri to Kurrachee (formerly the 
Sind Section of the Sind, Punjab and Delhi Railway) 
the earthwork is for a single hue; masonry of bridges 
for a double line; superstructure for a single line; some 
of the piers of the Mulleer viaduct for a double and the 
rest for a single line. The masonry viaduct at Rahrun 
is for a double line. Ordinary double-headed rails, 651bs. 
to the yard, have been used and laid on sleepers of cre- 
osoted pine and babul. From Kurrachee Cantonment 
Station to Kurrachee City Station miles) the line is 
double. 

The permanent-way on the Sind Section consists of flat- 
bottomed iron rails spiked down on transverse wooden 
sleepers and fishplates. 


The Raewind-Ganda-Singhwdla Branch (formerly a part of 
the Punjab Section of the Sind, Punjab and Delhi Rail- 
wa;^) has been laid with partly worn steel-headed rails in 
ch^ on ^nd class deod^ sleepers; the line is unbal- 
lasted. 

The teammy across the boat-bridge and to Ferozepore 
Station, is to to % feet gauge with partly worn iron rails 
861b8. to the yard on deodar sleepers with spikes and fish- 
plates, It is worked by locomotives on either side of 
i tjae liver and by manual power on tbe boat-bridge. The 
Hpe is not raised or ballasted, and is closed during the 
when the boat-bridge'is dismantled. 


Rem ABKS. 


The dates of orders for survey and consjanction of the 
section from Muzaffarabad Junction to Kotri, are as 
follows 

Date fof iurvey, 

Mooltan to Kotri, 80th October 1869. 

Dates for comtruetion. 

Mooltan to Robri, 8th November 1871. 

Sukkur to Kotri, 4th Novmber 1872, 

This line was commenced as a metie gauge railway, and 
works bad been well advanced when orders were received 
from Her Majesty^s Government to adopt the 5' 6'' 
guage. 

The construction of the bridge over the Indus at Sukkur 
commenced in Apnl 1883 and is in progtess : the portion 
over the Sukkur channel was completed in March 1885. 


The section from Kotri to Kurrachee was oommem^ on 
29th April 1858. 

The branch to Kiamdri (3| miles) is now closed to passenger 
trai^c. 


The construcfion, of the branch from Rdewind to Ganda 
Singhwdla was sanctioned on the 9th November 188£, and 
an extension of the branch from Ganda Singhwala to the 
boat-bridge over the Sutlej opposite Ferozepore, was sanc- 
tioned on 2nd October 1883. 
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APPEN 

Railways Constructed and in 

STATE 

In the hands 


No. 


VIII 


,1. . 


Name and gauge of line and mileage sanctioned, 
with names of termini. 


NOUTH-WESTERN~eo?/.(!/«</e<^. 


5' 6" GAnGK. 

Brought forward, 

B tanehes — concluded. 

Brought forward . 

Muzffarabad Junction to Sher 
Shah and llamuwala 


Miles. 


mi 

32| 


37i 


SIND-PISHIN — [Southern Seciion) . 

5' 6* Gauge. 


Ruk (Junction) to Sihi 
Sibi to Pir Chowki * 


. 133 
. 19 


152 


Total Sind Section 


Total Punjab and Sind Section 


U 'i' .'l!} /IT 


EASTERN BENGAL— 


5' Gauge. 


Eastern Section 


Calcutta to Jagati Junction •. . 107^ 

Jagati Junction to Goalundo . . 4<5 

Jagati Junction to River Ganges 

[Kooshia Branch) . . , , 8| 

ICooshtea Engine shed to old Kooahtea f 


1521 


Kooshtea Loop Liiie ’ ll 

Canal Junction to Chitpore [Chitpore 
: Branch) . , . . 4 If ^ 

.. :7i 






Total 

mileage. 


Miles. 

781i 


1,0105 


Date of opening for public traffic. 


1,792 


SINGLE.— SIND ^conclnded. 

Miles. 

82U 
32| 


Brought f<»rward 
Rammoala Branch — 




Mnzaffarabiid Junction to 
Ramuwala . . 21-8-70 5 

37| 


SIND-PISHIN — [Southern Section) . 

Ruk (Junction) to Sibi for coaching 
traffic on 2nd May 1880, and for* 
goods traffic on Ist July 1880 . 133 

Sibi to Pir Chowki ; for military traffic 
on 11th October 1880, and for gene- 
ral traffic from Sibi to Riudli (17 
miles) on 1st May 1882 . . 19 

152 

. 1,0101 


Total Sind Section 


Total open mileage, Punjab and Sind 
Sections . . , . . . 1,792 


Eastern Section — 

Calcutta to Rmiaghat . 29-9-62 

Banaghat to Jagati Junction 15-11-62 62 
Jagati Junction to Goalundo l-T-71 45 

Kooshtea Branch (Jagati 
Junction to River Goraij . 16-2-64 3| 

Kooshtea Engine shed to old 
Kooshtea ^ . 15'>11-62 t I 


Kooshtea Loop Line , . 
Chitpore Branch (Catial ! 
Junction to Chitpore) 


. H: / 

2k-8-78 -'ii 




' ' , ' '' ' 1 1 . 'I , ‘ i i . "^1 I ' >***.1 'f i.'' ii '*(/ 1 '1 1 
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DIX E — continued. 

Progress on Bls^- March 1886, 
IMPEEIAL. 

of the State. 



The Eamnwala Branch was laid with double-headed iron 
rails 68Ib a yard keyed into C. I, chairs spiked to trans- 
verse deodar sleepers. These have since been replaced by 
Greaves’ cast-iron bowl sleepers. 

The section from Rnk to Pir Chowki (formerly the Sind- 
Pishin Railway, Southern Section) is a surface line, and 
is laid for a single track with various types of rails, viz., 
flat-footed, 60 and 62Ib per yard,- and double-headed 
varying from 68 to Sd'Ib per yard, on traverse sleepers 
of deodar. The buildings from Euk to Jacobabad and at 
Sibi, which were of a temporary nature, have been replaced 
by permanent structures. The buildings on the remain- 
ing portions of the line, which are still of a temporary 
nature, will be gradually replaced by permanent ones. 
The chief works are the bridges over the Nari and the 
Kambari. 


Only one track laid. The land and earthwork are for a 
double line, as also the masonry of bridges and viaducts, 
but the girders put up are for a single line. On all 
small bridges one of the girders is designed as a middle 
^rder. The rails are double-headed, weighing 74® per 
Jrard, and have been laid principally on creosoted pine 


The Goaluudo Extension embankment is for a single track 
only. All small bridges are built fora double line, and the 
inside piles and girders of screw-pile bridges are made 
stroug enough for a double line. 

permanent^way is 'similar to that on the main Hue. 


'l. I .'x ' ' l I'll ' ' l\ ■ 

' Vi J , - I ‘.'i ; L ' 

''V’ u." 1 1 , * / ' 


l"' ' ,(' • 


\ r- 




The dates of orders for survey and construction of the 
section from Ruk to Pir Chowki are as follows : — 

Pates for survey, 

Ruk to Sibi, October 1879. 

Sibi to Pir Chowki, September 1880. 

Pates for construction. 

Buk (Junction) to Sibi, October 1879. 

Sibi to Pir Chowki, September 1880. 

This line was formerly worked by the late Indus Valley 
State Railway. 

The North-Western Railway works also the Amritsar- 
Pathankot and Rdjpura-Patidla Railways. 


The line from Calcutta to Kooshtea was commenced on 
16th April 1859. The Kooshtea Branch was not included 
with the open mileage until opened for passenger traffic 
in 1868. 

The Goalundo Extension was commenced in the cold season 
of 1865-66. 

The estimate for the Chitpore Branch was sanctioned on 
l^th April 1878. The line was completed and opened for 
goods traffic on Sl5th August 1878, but the length was not 
included with the open mileage until 1874. It was opened 
for passenger traffic on, Ist* January 1875, hut has again 
been closed to it since 1876. 

There is a branch, | mile in length, at Sh^muagar, which is 
treated as a siding, is therefore not included with the 
mileage. It was opened iu April 1868. 

Owing to the encroachments of the River Ganges, it be- 
came necessary in 188^ to construct a diversion between, 
the 147th mile and Goalundo,* 8 miles of this were 
opened on the 9th, and the balance on the 15th, August, 
X88a., ' 

The Kboshtea Branch has been reduced from 4 to 8| milefi ' 
owing to part of it having become a siding; since the con- 
struction of the Kooshtea ItoopHne.. . :,y 

Thb .doubling . of the ! Jine bet:?feen , NaiUti apd Sbldah„, : 

■ wes senGtioned'in-'Jniy;i8^^ ■- 'y 


/•>' i" 
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APPM 

Railways Constructed and in 

STATE 

In the hands 


No. 


IX 


Name and gauges of line and mileage sanctioned, 
with names of termini. 


EASTERN 'B'mGMi—concU. 

5' 6'^ GiiTJGE. 
Eastern SecUon—Qont^, 


Brought forward 


Eorddaka Branch-^ 

Poradaha (lO^f miles from Cal- 
cutta) to Damukdia opposite 
Sara, on the right bank of the 
Ganges .... 12 

Damukdia to Golabnuggur {Da- 
mukdia Ghat Station) . . 5| 

Southern Sedion — 

Original Line-^ 

Calcutta to Port Canning . ... 

Diamond Hariour Line — 

Sonarpur to Magra Hat . 16 

Magra Hat to Diamond Har- 
bour . . . . 12^ 

Diamond Harboui* to Kara 
Port .... 

Junction with Eastern Section . ... 


Miles. 


1591 


m 


28 


Total 

mileage. 


Miles. 


Date of opening for public traffic. 


Miles. 


29 




2341 


Eastern Section — conoid. 

Brought forward 
Borddaha Branch — 


Poradaha to Damukdia, 
Damukdia to Golabnuggur, 


19-1-78 12 
8-12-83 61 


17f 


Southern Section^- 

Calcutta to CMmpah^ti, 2-1-62 16 

Champahati to Port Canning, 15-5-68 13 

Sonarpur to Bairuipur, 10-6-82 5 

Bairuipur to Magra Hfit, 18-12-82 10 

Magra H^t to Diamond Har- 
bour, 25-4-83 12i 

Diamond Harbour, towards 
Kara Fort, laid 25-4-88 IJ 

Junction with Eastern Sec- 
tion. 15-8-85 i 


Total open mileage . 284f 


WARDHA COAL— 

5' 6' GiLXJGE. 

Wardha Junction (472 miles from Bom- 
bay on the N%pur Branch of the 
Great Indian Peninsula Railway) to 
Warora ..... 


m 


Wardha to 28^ miles, 1-2-74 18 J 

18| to 41st mile (for coal 
traffic only), 24-12-75 22 J 

41st mile to Warora coal pit 
(for coal traffic only), 26-4-76 5| 

184 to 21st mile for (public 
traffic), 16-6-77 

21st mile to Warora (45th 
mile), for public traffic, 7-11-77 


Total opening mileage 


XI 


h 


\ ■ '|l '-'J 'x f ' ■ 

i ’ 

I*' > % ■' ' < 

; , -.1' i - 

'■ 'Jr 


h' ' 


'v 


?1ND-PISHIN— (iVbrtow Section) 

; , ,-.'5' •• 

‘'Sijbi to'0u0ttia.' 

td'iieM of 'Bcilan P^/-;^ - y 


" /'h' . ^ 


> '■' ^ 'i/ .v’ivfi - ;■ ' '-V • i'-v. s 



,x '' il' . , 
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BIX "^—continued. 

Progf€ss Ofi 31st MaTch 1886. 

imperial. 

of the State. 


Details o£ construction. 


The Poradaha Branch is laid with rails 7iTo to the yard 
on iron pot sleepers. 

The Damukdia GMt Extension has been laid on sdl sleepers 
with second-hand rails o£ 74lb per yard obtained from 
the East Indian Railway. 


The Calcutta to Canning Section is laid with a single track, 
but sufficient land has been taken up for a double line, 
and portions of embankment have been formed for a 
double line. The masonry of the bridges is built for a 
double line, but the girders are laid for a single line only, 
except on the Tolly^s Nullah and Piali bridges, which are 
adapted to carry a double line of rails. The rails, 74Ib 
to the yard, are laid generally on wooden sleepers j a short 
length, I mile, has been laid with Greaves’ bowls. 

With the exception of the TJsti Khal Bridge, one of the 100- 
feet span, there are no large or difficult engineering works 
on the Diamond Harbour line : the open portion is laid 
for the first % miles with iron rails on wooden sleepers, 
and the remaining length, 37 miles, with new steel rails, 
64f1!b to the yard for 17 miles, upon ordinary iron pot 
sleepers, and for 10 miles on Denham’s plate sleepers. 


The line is constructed fpr a single track. The first 21 
miles are laid with Great Indian Peninsula rails 6815 
per yard, and the remainder with imported rails 67ffi 
to the yard. '■■The rails on the first 18^ miles are laid 
principally on oreosoted pine sleepers, and on the rest of 
the line on teak and sdl sleepers. 


liiiiie constructed for . single track. Rails, steel,. 75lb per 


, -f'l. 

.'r ' 


|'Th;edin^.lon.;th6 j 9 ^hQle M the suminit level being 

; . .®i^(id;|eet'a with very heavy works, such as 




I'l 1 ' '1 t!" l”'’! I '"'‘'J ' 'll* ‘ ' 

; , I. I '^■c% ' I "I r '! 

''A':. V.. 


Remaeks. 


Sanction to construction of the Poradaha-Ddmukdia and 
Damukdia-Golabnuggur Sections was given on 4th April 
1876 and 32nd September 1883, respectively. 

A steam feriy in connection with the train plies on the 
Ganges between Golabnuggur and Sara Ghdt. 

The line from Calcutta to Port Canning was constructed 
under guarantee. In consequence of its having been 
worked at a loss since its opening, the Company surren- 
dered it to the Government, under the provisions of the 
contract, on Ist April 1868. 

Orders for the Diamond Harbour Survey were issued by the 
Government of Bengal in November 1878, and on 9th 
September 1880 sanction was accorded to the commence- 
ment of work on the Sonarpur to Magra Hat Section. 

Prom the 1st July 1884 the Poradaha Branch {17| miles) 
of the-Northern Bengal State Railway has been perma- 
nently amalgamated with the Eastern Bengal Railway, 
and the Calcutta and South-Eastern Railway (57 miles) 
has also from the same date been temporarily transfeiTed 
from the control of the Government of Bengal to that of 
Government of India, and the three lines are now work- 
ed as one Imperial system under the name of “ The Eastern 
Bengal State Railway.” 

The Belliaghatta Station (the Calcutta Terminus of the 
late Calcutta and South-Eastern State Railway) has been 
permanently closed, and trains of the Southern Section 
are now worked from the main station at Sealdah. 


This line was constructed to carry coal from the Warora 
mines to the Great Indian Peninsula Railway, and also 
for the benefit of Hinganghat, a great cotton mart. 

The orders for the survey of the line were issued on 8rd 
January 1870. Sanction for the construction of the first 
18 miles was given on 6th February 1873, and for the 
remainder on 1st April 1874. 


Sanction .to the construction of the line was given in July , 
1884, and it has been pushed on vigorously. Sanction, to 
, the construction of, the sections from , Sheho to foot of ; , 
Khwaja Amran Range and from Quetta to head of Bohm 
, Pass,, was given in, Ma/' 1885 « 

The line is nowhere open for traffic, but the en^e ruii^ 
nearly to Spintangij about 40 miles beyond - Sibi. It ja . ./ 
, bopel theline j&’om Sibi to Quetta, and from Quetta to , ' 
head of "]16lah Pais^ may he ready about August 1887; ‘ : 
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APPEN 

Railways Comiructed and in 

STATE 

In the hands 


^ Name and g'auge of line and mileage sanctioned^ Total 

with names of termini. mileage. 


Date of opening for public traffic. 



BELLARY-KISTNA— 


Miles. Miles. 


Metilb Gatjoe. 

Guntakal Junction (S73} miles from 
Madras on the North-West line, 
Madras Railway) to the Kistna River 
opposite Bezvada .... 278 


CUDDAPAH-NELLORE— 

Meieu Gauge, 

Nellore to Tirupati Town near the 
Noith-West line of the Madias Rail- 



XIV NAGPUR-BENGAL- 


5' 6" Gauge 


Sitar^mpur to Bilaspnr 
Bilaspur to Nandgaon 


365i 
, 114 


4791 


bidaspur.etAwa- 


h' 6' Gauge, 

Katni, on the East Indian Railway to 
Umaxia in Rewali State 
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pjy E — continued. 

Progress on 31st Mar^h 1886. 
IMPEEIAL. 

of the St8it0« 


Details of construction 


Kekarks. 


The ruling gradient is 1 in 100. A tunnel, 413 yards in 
length, occurs at the Nulla-Mulla Hills, the pass thioiigh 
which IS 20 miles long, and comprises seveial heavy works. 
The rest of the line piesents no difficulty. The part 
across the Delta of the Kistna, from Cumbum to Bezv^da, 
135 miles, will be constructed at moderate cost. 


As a famine protective work the line is considered of the 
utmost importance. A fair traffic in coal and pilgrims is 
also expected. Construction sanctioned 36th September 
1883. 

The extension from Guntakal to Hindupur on the Mysore 
frontier has been finally located and surveyed. It is 111 
miles in length. 


The ruling gradient is 1 in 100. 


The line is required for the protection from famine of certain 
districts which suffered severely in 1876 — 78, Construc- 
tion sanctioned on 15th November 1883. 

Keconnaissance for an extension mto tlie Cuddapah District, 
80 miles, ordered in August 1883. 


This line will establish through direct communication be- 
tween Calcutta and Bombay, and will include the piesent 
N%pui-Chhattisgarh Railway, 149 miles. Sanction for 
commencemeiit of the Nagpur -Bengal Railway on the 
standard gauge was received m July 1884, and ordeis were 
at once issued for the acquisition of land and commence- 
ment of earthwork. 

Owing to the difficulty experienced in acquiring land near 
the Damoda River, a new alignment with a view to effect- 
ing a junction with the East Indian Railway at Asdnsol 
without inteifering with coal rights to any large extent, 
has been prospected and promises to turn out well. 

Owing to the negotiations for the formation of a Company 
to constiuct and work this line not having been completed 
and tlie financial pressure, work had to be suspended dur- 
ing the year. 


Being constructed for a single tract. First class second- 
ed East Indian, Railway permanent-way being laid 
down on sSl sleepers j 83-Ib rails along |ths of the distance, 
and 74-Ib rails along the remainder. Ruling gradient is 1 
in 100 between Katni and Umaria, and 1 in 140 against 
the load coming from Umaria Collieries towards the East 
Indian Railway. Most of the gradients are 1 in 160. 

!Hiere am two carves of 1,433 feet radius, the remainder 
bring 1,910 feet and upwards. Earthwork is heavy, there 
being much rock-cutting. 

Bridging is light. The only noteworthy bridge is over the 
Mwanaddi, which separates the Central Provinces from 
Bewsh) it consists of 4 spans of 100 feet, one of 80 feet, 
one latid ^n of 40 feet. 


Survey was ordered in September 1883. 

Construction ordered in September 1884. 

Earthwork begun m December 1884. 

33 miles lie within the Central Provinces, and 16 miles 
within Rewah State. 

This is the first section sanctioned of the famine protection 
line projected between Bilaspnr on the Nfigpur-Bengal 
line, and Btawa on the Bhopal-Jhansi line, whose length 
will be 859 miles. 

This section is being constructed in advance of the rest, in 
order to place the Umaria Collieries in connection with 
the Railway system. Its opening for general traffic may 
be esipeoted in October 1886, 
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Bailways Constrmted and in 

STATE 

In the hands 


Name and gan^e of line and mileage sanctioned. Total 
with names of termini. mileage. 


Date of opening for public traffic. 


XVI SIND-SAGAR— Section)-^ 

5' 6" Gauge. 

Malahwal (45 miles from Lala Musa 
junction on the North-Western Rail- 
way) to right bank Chenab . , 295 


Branches- 









APPEITDIX B. 


cxix 




progress on 31st March 1886. 

IMPBEIAL. 

of the State. 


Details of construction. 

Rem AUKS. 


This line will connect the frontier stations of Dera Ismail 
Khan and Dera Ghazi Khan with the Indian Railway 
systems. 

The orders for survey were issued in October ISS-t, and 
in December 1884 the Government sanctioned preparations 
being made for the construction of the Jhelum Bridge at 
Chak Nizam and for the work on the portion of the line 
(3i miles) between Malakwal and the bank of the Jhelum. 

The branch to the salt mines at Khewra will take off, not at 
Pind Dadan Khan, bnt at a point some 5 miles nearer to 
the bridge over the Jhelum. 

Sanction to the construction of the branch to Mianwali 
was given on the 27th February 1886. 

The Lower section is laid in the bed of the Bolan River 
and kept as near the surface as possible ; the bridges crossing 
the stream are formed of crib piers made of sleepers : 10 feet 
span openings, the girders being four 80-Ib rails placed 
side by side. 

The permanent-way is various and, consists of the follow- 
ing : — 

East Indian Railway 75-B5 steel rails, Denham Olpherts^ 
sleepers. 

East Indian Railway 80-® iron rails, wooden sleepers. 

Sind, Punjab and Delhi Railway 68-® iron rails, 
wooden sleepers. 

Sind-Pishin State Railway 75-® steel rails, Denham 
Olpherts' sleepers. 

The ruhng gradient is 1 in 26, and the minimum curve is 
800 feet radius. 

The Lower section was commenced on 2Srd April 1885 and 
completed to Hirokh on 19th November 1885. 

The GhSt section is laid in the bed of the river following the 
tortuous gorges of the pass, and kept as near the surface 
as possible. 

The permanent-way consists of 80-® East Indian Railway 
D. H. rails, and 68-® Sind, Punjab and Delhi Railway 
D. H. rails, on the wooden sleepers of broad gauge size, 
with cast-iron chairs. 

■ The ruling gradient is I in 23, and minimum curve 200 
; feet radius. 

' j‘ 

Tbe Gh&t section was commenced on 1st August 1885 and 
completed to the Kotal on 11th March 1886, 

1 J, h' , , 

' J ' 1 , Ml * ^ 1 


■i' ; i" ' ^ ^ - ‘ -■ ■ ' ^ , 

r< ' ' ■ ' 

' i". "• i' ' 'i 1 • " .* " 1 ' ' ' 
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APPEK 

Bailtoays Gomtmoted and in 

STATE 

In the lumds 


No. 

Name and gauge of line and mileage sanctioned, 
with names of termini. 

Total 

mileage. 

. „ — . , , ■' f 

Date of opening for public traffic. 

XVIII 

Miles. 

Bengal. 

PATNA-GYA— 

r 

5' 6''' Gatjgb. 

Bankipore, on the main line of the East 

Indian Railway, SS7i miles from 

Howrah, to Gya . . , . 57i 

Miles. 

57i 

Miles. 

Bankipore to Jehanabad, 21-4-79 . .28 
Jehanabad to Gya, 2-6-79 . . 29^ 

Total open mileage . 57i 

XIX 

N.-W. Provinces and Oudh. 

DI ldArnagar-gahzipur— 

5' 6'^ Gauge, 

Pildarnagar (483 miles from Howrah, 
via the Chord line), on the East Indian 

Railway, to Tan Gli&t, on the Ganges 
opposite Ghazipur .... 12 

12 

Dildarnagar fco Ghazipur, 5-10-80 . .12 

Total open mileage . 12 

XX 

BAREILLY-PILIBHEET— 

Metre Gauge. 

Bareilly, on the Oudh and Rohilkhand 

Railway, to Pilibheet . . ,36 

36 

Bareilly to Bhojeepura, 12-10-84 . ,12 

Bhojeepnra to Pilibheet, 15-11-84 . .24 

Total open mileage . 86 
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IX E — continued. 

Progress on Slst March 1888. 

eovincial. 

t Companies. 

Details of construction. 

R K M A 11 K s. 

rhe first 29 miles of the line are laid with rails 64lb per 
yard on the existing road, with deviations in places. For 
the remainder a new alignment has been adopted. 

The survey for the main line was carried out under the 
orders of the Grovernmeut of Bengal on 2nd April 1877, 
and the construction was commenced on Idth February 
1878. 

The line has been worked from 1st January 1883 by the 
East Indian Railway Oompany. 

i 

The line is laid with Bessemer steel rails 62tb to the i 
yard ; bearing-plates, and creosoted pine sleepers. It is 
nnfeneed, except at stations. 1 

Orders for the commencement of earthwork were issued on 
the 11th July 1878. 

The line is worked by the East Indian Railway Company. 

The line has been laid for a single track with 4 1 ^ Ib steel 
rails on deodar and sdl sleepers. It is ballasted through- 
out and fenced for first 4 i miles from Bareilly; the re- 
mainder is unfenced. 

Orders for the construction of the first 4| miles were issued 
on the 17th March 1882, and for the remaining portion 
of the line on the 24th February 1883. The point of 
junction with the Rohilkhand-Kumaun Railway Com- 
pany's system has been established at Bhojeepura, 12 
miles from Bareilly. 
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APPEK 

Bailteays Conslruoted and m 

STATE 

In the hands 


No. 

Name and gauge of line and mileage sanc- 
tioned, with names of termini. 

XXI 

Miles. 

Bengal. 

NALHATI- 

4' 0" Gauge. 

« 

Nalliati, on tbe Loop line of the East 

Indian Railway, i44| miles from 

Howrah, to AzimganJ . . 27i 

XXII 

TIRHOOT- 

Mitrb Gauge. 

Main Line—' 


Total 

mileage. 

Date of opening of public traffic. 

Miles. 

Mes. 


Nallidti to Azimganj, . 31-12-63 37^ 

27i 



Semaria GhM on the opposite bank 
of the Ganges, 4 miles below 
Mokameh, to Samastipur . .37^ 

Samast.ipur to MoziifPerpore . . 32 

Mozufferpur to Bettiali . .76:^ 

1451 

Bravches-^ 


Samastipur to Jhaniharpur 
Mozuffei-pur to Hajeepur 
Jhan jharpiir to Partabganj 
Hajeepur to Sonepur 
Bridge) . 


. 47 
, 33 
. 44^ 
(Gunduk 

. 3^ 

128 


Dalsinghsarai to Durbhunga, 1-11-75 37| 

Samastipur to Mozufferpore, 24-2-77 32 

MoziifCerpore to Motiharee, 1-2-83 49^ 

Motiharee to Bettiah, . 20-12-83 27 
Durbhunga to Jhanjharpur, l-2-f<3 24 

Dalsinghsarai to Semaria . 1-5-83 22| 

Mozutferpur to Hajeepur, .26-10-84 83 

Total open mileage . 225| 


2731 


XXIII 


NORTHERN BENGAL— 


Mdiii Line' 


Metre Gauge. 


Sara Ghht to Parbatipur Junction . lll| 
Parbatipur Junction to Siliguri . 84^ 


196 


Ezmgpore Branch — 

Parbatipur Junction to Rungpore . 22| 
Rnngpore to Kaunia on the light 
bank of the Teesta . . .101 


rBifiagcpofe , Branchr^ 


Parbatipur to Dinagepore 


m 





■ “'vJ' 


Main Line — 

Sara to Atrai, . . . lP-1-78 88| 

Atrai to Jalpaiguri, , . 28-8-77 134i 

Jalpaiguri to Siliguri — 
for day traffic for goods, 10-6-78") og 
for general traffic, . 1-11-78 J 

Ltmgpore Branch’"- 

Parbatipur Junction to 
Shampur, , 

Shampur to Rungpore, 

Rungpore to Kaunia, 

Binagepore Branch^ • 

. Parbatipiir to.Chirirbandar, ' 17-83 ,9 

Chirirbanda^ to Dinageppre, ! 16-5-84 lOjt 

■; 

, Kaunw-Bhatl^^^ i /v'; ■■ , j'. 

ivJun(^n.Vl)h3a]^ 

^ ' A .... . I > . L ' . /A J.'' >'•1 .lA 31 > 


19-5-78 1,51 
2-7-78 7^ 

1-6-79 i:«f 
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DIXE — continued, 

^TO0T688 on dlst M^O/TOh 1886. 
PROVINCIAL. 

of the State. 



The road was f(»rm.ed by Governnaeat as for a first class 
metalled road, and one-half of the surface was made over 
to the Indian Branch Railway Company fora single track. 
The rails weigh 31Ib to the yard, and have been laid on 
teak, sM, or pine sleepers. A small section of the line has 
been relaid with steel rails 4HIb per yard. 


This line was oonstrncted by the Indian Branch (now the 
Oudh and Rohilkhand) Railway Company. It was pur- 
chased by the State on the 31st March 187^ for a sum of 
£30,000. 


The line is laid partly with iron rails of 40Ib to the yard The Tirhoot line was started in February 3.874# for the relief 


and partly with steel rails 41|Ib to the yard, on trans- 
verse sleepers of s&l, deodar and Denham-Olpheits' and 
Denham^s iron sleepers. 

The country through which the line passes is easy. 


of famine, and was opened for grain traffic in April of that 
year, from the Ganges bank opposite Barh to Durbhunga. 
It was closed during the rainy season and opened again in 
November, and was permanently opened for public traffic 
on the 1st November 1875. The construction of the line 
from Dalsinghsarai to Semaria was sanctioned on the Srd 
February 188S, in consequence of the silting up of the 
River Ganges, and the formation of a bar opposite Barb. 
On the opening of this line the route via Bajitpur and the 
Barh Branch was closed. 

The survey for the permanent line was ordered on the 8th 
December 1874, audits construction on 6th January 1876. 

The 48 miles which still remain unopen from the Tirhoot 
Section of the Assam-Behar State Railway, it is expected 
that the section from Jhanjharpur to Nirmali, 20 miles, 
will be opened for goods traffic early in April 1886, and 
that half of it will be opened for passenger traffic in May 
1886. 




Dates of orders for survey. 

Rails 40Ib to the yard and sleepers of creosoted pine, Trial survey on 20th January 1870. 
sfll, red gum and wrought and cast-iron have been used. Final survey of main line on 7th November 1871. 

The bridging and embankment are heavy on the lower Ruugpore Branch on 23rd March 1872, 

section, ** Extension to banks of the Teesta and on to Dhnbri, 20th 

November 1875. 

Extension to Siligmi, 1875-76. 

Date of orders for Gonstrmtiofi. 

Main line, 12th. February 1874, 

A steam ferry worked by the Northern Bengal Railway in 
connection with the trains plies on the Ganges between 
Golahnuggur and Sara Gh^t, > 

. The Northern Bengal Railway will be connected with the 

; , , . , , . , Tirhoot system by means of the extension fromDinage- 

pore to the Kosi. River, across whic^ some sort of commu-.',' 

’ ; v, - , nication will probably be establkhed* 

Kann&Dhaflla laid without ballast The Railway to Darjeeling starts , frpm, Siliguri tenmhus, ; 

l i weighing . 25B to the yard, laid which is about 7 miles fromthe foot of the Darjeeling / 

V-';,:' ^ The, Raunia-DharRa Branch was eonstracted^ by 'fili0Ben|a^ 

Govscnnient putpf Provinci^ revenue;. .. .Steam femee . / 
over the Teesk ind DMrlla; and , between Vatrapnr fe^ 
j^e .Bmhmapntra and Dhubri, are worked, w^hen the rivers , 
■/''iflidhiit^'w.hbimedtioh'with ■, ,, „ ' '■ ..."'r 
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appen 

Hallways Constructed and In 

STATE 

In the hands 



Name and gaiij^ of line and mileage sanctioned, 
with names of termini. 


Total 

mileage. 


Miles. Miies. 


XXIV DACCA- 


Bengal— 


Metre Oaiob. 


Naiayanganj Ghat to Mymensing 


XXV ASSAM-BEIIAR— 

Assam-Behar Section — 

Metke Giu&e. 

Manihaii to Kattiyar 
Kattiyai to Nathpur 
Kattiyar to Dmagepoie . 


N.-W. Provinces and Oudh. 

XXVI CAWNPORE-ACHNERA— 

Metre Gauge. 


Cawnpore Station (684 miles from 
Howrah vid the Chord line on. 
the East Indian Railway) to 
Sami Mfr£n .... 

Sarai Mlrln to Farukhabad • 

Farukhabad to Hathras Road 
Junction .... 

Hathias Road Station (857 miles 
from Howrah on the East Indian 
Railway) to the left bank of the 
Jumna opposite Muttra . 

Jumna Bridge and approaches . 

Right hank of tlie Jumna at 
Muttra to Achnera, a station of 
the Rajputana State Railway, 
16| miles from Agra . 


lOli 


Klk^nj to Soron . , 

Mandh^ to Bralmadwt (Bithur) 


mh\ 


Date of opening for public traflSe. 


Miles. 

Naiayangan] Ghat to Dacca, 

3-1-S.5 . 

10| 

Gafaigaon to Mymensing, 

. 39-8-85 . 

33| 

Dacca to Joydehpur — 



for goods tiaffic . 

39-8-85') 

19| 

for passenger traffic 

13-13-85/ 

Joydehpur to Gafargaon — 



for goods tiafhe , 

. 29-8-85 \ 

33i 

for passenger traSic 

. 18-3-86/ 

Total open mileage 

86J 



Hdthras to Muttra, , . 19-10-75 . 39 

Cawnpore to Sarai Miraa, . 15-12-80 491 

Sarai Mirau to Farukhabad, 1-3-81 861 
Muttra to Achnera . . 7-11-81 32t 

Farukhabad to Kasganj, . 14-4-84 67 

Kisganj to Hathras, , 1-7-84 841 

Jumna Biidge, . . 1-7-84 1 

Kdsganj to Soron, . . 4-1 -85 

Mandhana to Brahmavart 
(Bithur), . . . 10-11-85 4| 

Total open mileage 358i 


mi 


iJk. 1 
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Progress on 31st March 1886. 

provincial 
of tll6 StfttO* 
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APPEN 

Eailways Constructed and m 

STATE 

In the hands 



Name and gauge of line and mileage sanctioned, Total 
with names of termini. mileage. 


Date of opening for public traffic. 


Miles. 


N.-W. Provinces and Oudh.— 

XXVII lucknow-sitapde-sihrAmau— 

Metre Gauge. 

Lucknow, on the Oudh and Rohilkhand 
Railway, to Sitapur, Kheri and 
Sihiamau 134 


Punjab. 

XXVIII AMRITSAR-PATHANKOT- 

5' 6' Gauge. 

Junction about 1 \ miles east of Amntsar 
Station, on the Sind, Punjab and Delhi- 
Railway, vtd Batala and Gurdaspur to 
Pathankot 



Central Provinces. 

XXIX NAGPUR-CnHATTlSGARH— 

Metre Gauge. 

Nagpur to Dongargaih . .127 

Dongargarh to Rfij-Nandgaon , 19 


Tummr Branch-- 

Dowhali Junction (60 miles from 
Nllgpur) to Tumsar . 



Amiitsar to Dmauagar, 1-1-S4 . 
Dinanagar to Pathankot, 8-6-84 . 


Total open mileage 


. 61 
. 14 


Nagpur to Tumsar — 
for goods traffic 
for passenger traffic — 
Nagpur to Kamptee (9 
miles) 

Kamptee to Tumsar (44 
miles) 

Dowhffii Junction to Tirora , 
Tirora to Gondia 
Gondia to Amgaon 
Amagaon to Raj-Nfindgaon — 
for goods traffic 
for passenger traffic . 


6-4-80' 


26-7-80 

8-1L80 

31-2-81 

18-6-81 

25-11-81 

II 

16-12-82 

7-2-88. 


Total open mileage . 149 
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DIX E— 

progress on d^st March 1886. 

PROVINCIAL. 

of the State. 


Details of construction. 

Remabks. 

The country to be traversed is flat^ and there are no engineer- 
ing difficulties to be overcome. 'Ihe line is to be laid for 
a single track with 41^-5) steel rails. The only bridge of 
any magnitude is that over the Goomti at Lucknow. 

The sanction of the Secretary of State to commencement of 
the work was received on the 8th October 1884, and orders 
for construction issued on 13th November 1884. 

The formation as far as Kheri has been completed with the 
exception of the biidge girders; 100 miles will probably 
be open for traffic in December 1886, 

The line diverges from the North-Western Railway at the 
34th mile from Lahoie and 1^ miles from Amiitsar Sta- 
tion with a curve of 3,500 feet radius, and runs practically 
along a watershed the whole way to Pathankot, the only 
budges of any importance being those which cross the 
Ban Doab Canal and its branches. The line presented no 
engineering difficulties The lise on the whole length 
between Amritsar and Pathankot is 33 ■) feet, the steepest 
giadient being 1 in 205, and the sharpest curve 2,300 ieet 
radius. 

Steel rails 621b to the yard have been used. 

The smvey of this line was undertaken by the Government 
of the Punjab m 1879, and the sanction of Her Majesty's 
Government to its construction was leeeived on 6th De- 
cember 1S81. 

The line is worked by the Noith- Western Railway. 

i 

j 

The line has been eonstiueted with rails weighmg diOIb 
per yard laid on creosoted pine, s&l and teak wood sleepers. , 

t 



The dates of oiders for survey and construction are as 
follows — 

Dates for survey. 

Ndgpur to Dongargarh, 4th Febimry 1871. 

Extension from Dongargarh, 11th September 1880. 

Dates for comti rniion. 

N%pur to Dongargarh, 9th May 1878. 

Dongargarh to R4j-Ndndgaon, 15th March 1881, 

The chief object of this hue was to open out the rich grain- 
producing districts of Ohhattisgarh. 

It is proposed to convert this line to the broad gauge on the 
constiuetion of the Nagpur-Bengal Railway. 

A new bridge for broad-gauge traffic is being built over the 
Kauhan River near Kamptee in place of the present road 
bridge, and will consist of 6 spans of 170 feet m the clear, 
and 2 spans of 60 feet each, one at each end. 

— — 
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APPEN 

Railways Oonstriicted and in 

STATE 

In tlie hands 


No. 

Name and gaui^e of line and mileage sanctioned, 
witli names of termini. 

Total 

mileage. 

Date of opening for public traffic. 

XXX 

Miles. 

British Burma. 

BURMA— 

Metre Gauge. 

Rangoon to Prome , . . .161 

Pi'ome to Allanrayo .... 42 

Rangoon to Toungoo . . . .166 

Miles. 

369 

Miles. 

Rangoon to Prome, 2ad May 1877 . 161 
Rangoon to Pegu, 26thEebraary 1884 46^* 

Pegu to Pyuntaza, 10th July IS84 . 41 

PyuntazatoNyauuglebin, 1st August 

1884 5 * 

Nyaunglebin to Toungoo, 1st July 

1885 73 

Total open mileage . 327 

XXXI 

1 

Assam. 

JORHAT— 

2' Gauge. 

Mail Line — 

Gosaig£on to Titabar . . .181 

Chenimara to Mariani . . 7i 

Umr Siilniy — 

Gosaigion to Baraghop . . .51 

31i 

Gosaigaon to J orhat— 

for goods traffic . . ]5-12-S4'l « 

for passenger traffic . 17-10-85 j 

Jorhat to Dhali River-— 

for goods traffic . . 15-12-84 9^ 

Chenimara Junction to Mariani — 

for goods traffic . . 7-1-8) 71 

River sidinj; — - 
. * 

Gosaigaon to Baraghop — 
for goods traffic . . 7-1-85 5^ 

Total open mileage . . 291 

xxxn 

! 

CHERA POONJEE MOUNTAIN- 
S' 6^ Gauge. 

Section No, 1 (in the plainsj—^ 

Company GanJ to Thariagh^t . . 7 k 

Section No, P HUomtain InelinesJ — 

Tharifighat to Mansmai . . .41 

Section No. 3 (Plateau on top of Inclines)-— 
Mausm^i to Chera Poonjee . . 8^ 

1 

! 

i 

15 i 

1 

i 


Tot Ah State PKovmoiAii 

l,g40i 

l,563i 

,! !;‘Vj!as!±;tf,r.Vii',!.', 1 ■ ' ■ h, , _ j" 


* 0paa«6 for goodo m 4th February 1884, 





APPENDIX E. 


cxxix 


DIX E — continued. 

^Progress on 31st March 1886. 

PROVINCIAL. 

of the State. 


Retails of coustructioD. 


The IiTawaddy line is laid for a single track with rails 
4011) to the yard. The bridging is heavy owing to the 
severe floods from the Irrawaddy River. The other works 
are light, as the country traversed is flat and low. 


Remaeks. 


The dates of orders for survey and construction are as 
follows 

Pates for survey. Pates for construction. 




The Sittang line is also laid for a single track with steel 
rails 41 |Ib to the yaid, laid on Pyngado sleepers. The 
country traversed is similar to the Irrawaddy line, except 
that it passes through about 50 miles of forest land 
against about miles on the latter. The bridging is 
also much heavier, as on the Sittang line there is 15,730 
lineal feet of waterway provided, against 8,165 lineal feet 
on the Irrawaddy Branch, 


Rangoon to Prome, 16 th 
October 1809. 

Rangoon to Toungoo, 17th 
August 1874. 


Rangoon to Prome, 25th 
September 1874. 

Rangoon to Toungoo, 28rd 
May 1881. 


The sanction of the Secretary of State to the extension 
from Prome to Allan my o as a Provincial undertaking has 
been obtained, but work has not been put in hand, as there 
is now some doubt as to the necessity for the extension. 

Orders received in Pehruary lh86 for survey of line, 
Toungoo to Ningyan, 02 miles in length. 


The main line branch and station sidings are laid with steel 
lads 181b to the yard, Vignole pattern, spiked down 
to transveise wooden sleepers. The extension to Titabar 
and the branch aie laid on the existing roads. The 
sharpest curve has a 300 feet radius, and the steepest 
giadient is 1 in 100. 

Th»* river siding from Gosaioaon to Baraghop is laid with 
Fowlei^s portable pormauent-way 14*Ib steel rails on 
cormgated steel sleepers. 


This line has been eonstrncted by the Chief Commissioner 
of Assam, out of Piovineial revenues, for the convenience 
of the numerous tea gaidens in tho neighbourhood of 
Jorhat. The extension to Titabar, with a branch along 
the llatigarh Alii to Mariani, was sanctioned on 13lh 
September 1883. Owing to the Dhali River not being 
bridged, trams do nob run beyond the Rhali Station. 


I Section No. 1 (in the plains) is oross-sleepered. The rails 
aie steel, Vignole^s pattern, 26Ib to the yard.* The 
sleepers are steel, with a central eoi rogation, its convexity 
being laid downwards. The foot of the rail, exteriorly, is 
held down by a clip, w^hich is fastened to the sleeper by 
two bolts, and, interiorly, by a single flat hook with a hori- 
zontal shank, which passes under the rail and clip-plate 
’ just mentioned, and has its end attached by means of a 
screw and nut to the nearest end of the sleeper. The 
interior hook is used mainly, therefore, in keeping the line 
to gauge. The sleepers are 45 inches long, and 8 are laid 
to each rail of 21 feet. This section is worked by loco- 
Motiveg, 

tbere are seven mountain inclines, averaging i mile long 
oach, laid with 18-lB steel rails on wooden sleepers. 
These inclines will be worked by steel wire ropes. 

The line at top of the inclines to Chera Poonjee, 3^ miles 
long, is laid with 18-Ib steel rails on wooden sleepers. 


The line in the plains is intended for general traffic, while 
the mountain inclines will be used for goods traffic only. 

An extension of about 8 miles from Company Ganj to 
Chhatack (on the Surma River and the terminus of the 
regular steamer service) has been surveyed, and the work 
is being plotted and estimated. . 
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mm > 

Railways Constructed and in 
GUAEANTEED 


Name and gauge of line and mileage sanctioned, 
with names of termini. 


Total 

mileage. 


Date of opening for public traffic. 


XXXIH MADRAS— 


Miles. Miles. 


5' 6" Gauge. 


South-West Line---- 

Madras to Veyasarpandy June* 
tion # • • • • 

Veyasarpandy Junction to Ark6- 
uam Junction 

Arkoman Junction to Beypore . 

I Beypore to Calicut , 


Baypuram Branch . 


Bangalore Branch-— 

Jalarpet Junction (132 miles 
from Madras) to Bangalore 
Cantonment 

Bangalore Cantonment to Ban- 
galore City 


Nilgiri Branch— 

Pddanur Junction (301| miles 
from Madras) to Mettiip^ilai- 
yam, at the foot of the hills 


North-West Bine— 

Arkdnam Junction (42| miles 
from Madras) to Guntakal 

Junction 

Guntakal Junction to Bdichdr 
(point of junction with the 
Great Indian Peninsula Rail- 
way) .... 


Bellary Branch— 

Guntakal J unqtion to Bellary . 






415i 


SINGLE.— S, W. LINE— 

Madras to Bbypore. 


Madrfs to Veyasarpaudy, 
Veyasarpaudy to Arcot, 
Arcot to Vellore, 

Vellore to Gudiyatam, 
Gudiydtam to Ambur, 
Ambur to Vdniyambadi, 
Vaniydmbadi to Tirupatdr, 
Tirupatur to Salem, 

Salem to Sankaridrug, 
Sankaridrug to Pddanur, 
Podanur to Pdtbarabi, 
Pattambi to Kuttipuram, 
Kuttipuram to Tirur, 

Tirur to Beypore, 


Branches — 
Rayapuram Branchy 


7-4 

1-7 

7-5 

19-6 

16.1 

1-2 

23-5 

1 - 2 - 

1 - 12 . 

12-5- 

14-4. 

28-9 

1-5. 

12-8 


Miles. 

73 2i 

56 62| 

57 154 

58 16i 
60 17 
61 10 
60 14 
61 70 

61 23| 

62 7U 

■62 65 

-61 lU 
■61 94 

■61 181 


Total 4064 


1-7-56 


Bangalore Branch — 

J alarpet Junction to Ban- 
galore Cantonment, 
Bangalore Cantonment to 
City, 


Nilgiri Branch — 

Pddanur Junction to Coim- 
batore, 

Coimbatore to Mefctupa- 
laiyam , 


Total 


1-8-64 844 
1-7-B2 24 
Total 87 


1-2-73 84 

31-8.78 82 
Total 264 


SINGLE-N.-W. LINE— . 

ArKONAM to RAfCHdR. 

Arkdman to Nagari . . 4-3-61 174 


Nagari to Putturari, , 

Puttur to Tirupati, 

Tirupati to Reddepalle 
Reddipalle to Caddapah, 
Cuddapah to Muddanur, , 
Muddanur to Tadpatri, 
Tadpatri to Gooty, 

Gooty to tbe Tuugabhadra 


8-12-61 94 

16-9-62 144 
1-10-64 88 
1-9-65 89| 
1-8-66 844 
1-9-68 811 
1-8-69 so 


River 


.12-12-70 76 


Tungabbadra to Rdichdr, . 16-3-71 17 

Total .808 

Bellary Branch — 

Guntakal to Virapur, . 16-1-71 18 
Vfrapnr to Bellary, . 1-8-71 14 

i'otal . 82 ; 

DOUBLE— S,-W. LINE— 

Madras TO ARKdNAM. , 
oAOa Madras to Veyasai^audyJune- 

lapn/- 

' >; 'Vbyasaiipaudy ■; -Junction' ■ i.to, . 

■ s 'Eei'aniMr,'! 

^ ;PerainMr:to Ayyi,. 

■ ■ A'vadito Tlruyaliurf 

^nv^4'<^^'.to, Aikdnkiii, ; ;■> ■.5i8r8f7f.’'!3% 


y*' i' i‘' 7 f '' 









JUt 




DIX E — ecmtimed. 

Progress on BUt March 1886, 
COMPANIES. 


Details of coastruetion. 


Tlie embankments, except on the double line, are for a single 
track j but the foundations and superstructure of bridges 
and viaducts are for a double way, except on the Nflgiri 
and Bellary Branches. The rails, which vary in weight 
from 65 to 84IB per yard, are laid on iron pot sleeper's, 
except for a few miles near Beypore, 

The section between Madras and Arkdnam, miles, is 
double. 

The South-West line was originally laid with sleepers of 
indigenous woods. As these were found expensive to 
maintain, the whole line has been re-laid with iron 
sleepers, with the exception of 6 miles on the Ghats and 
2| miles on the western coast, where ereosoted pine sleepers 
were tried ; but these are being replaced by iron pots. 

The Bangalore Branch is almost entirely laid with iron 
sleepers, and so also is the North-West line. The extension 
of this branch to the city (the terminus of the Mysore 
State Railway) has been laid with 75-Ib rails on pot 
sleepers of the type in use on the Madras Railway. 





: My r 


■ i' 


^r:-, V' 


Remarks , 


Work was commenced on the South-West line on 9th June 
1853. The main line originally commenced at Raya- 
puram, but on the opening of the length between Veyasar- 
paudy Junction and the Central Station, this became a 
portion of the main line, and the old line from the junction 
to Rayapuram became a branch. 

The extension of the South-West line from Beypore to 
Calicut, which was sanctioned in August 1884, is being 
constructed as an integral part of the Madras Railway 
Company's system. The new line will cost about 1 3 lakhs 
of rupees, of which lakhs will be payable by the Local 
Authorities in consideration of the large bridges being 
made available for ordinary traffic. It takes off at 2^ miles 
short of Beypore, which length, together with Beypore 
Station, will be abandoned. The length of newline being 
9 miles, the extension will add nearly 7 miles to the 
mileage of the Madras Railway. This will probably be 
opened dm’ing the year 1887. 

The line from Bangalore Cantonment to Bangalore City, 
2^ miles, was constructed as a part of the Mysore State 
Railway, but was subsequently made over to the Madras 
Railway Company. 

A project for a branch from the station at Palghat (332 
miles from Madras on the South-West line) to the town 
is under consideration. 


Arrangements have been concluded for the purchase at a 
cost of Bs. 80,00,000 by, and transfer on the 1st July 
1886 to, the Southern Mahratte Railway, of the Beliary 
Branch (from Guntakal Junction to Bellary, 32 miles), in 
order to connect the Southern Mahratta Railway metre 
gauge systeih with the Bellary-Xistna State Railway. 
The road will have a mixed gauge, the existing broad 
gauge Kne bmng. retained to meet emei^ncics and . laid 
with a ^ird rail tq adapt, it for the metre-gauge stock. 


vr, 1,!., 
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A?PEKD1CE8 TO TSE ABMINISTEATION EBPOKT POE 1885-86. 


cxxxii 

APPEK 

Eailways Constructed and m 
GUARANTEED 


No. 


XXXIV 


Name and gauge of line and mileage sanctioned, 
with names of termini. 


Miles. 


SOUTH INDIAN— 

Metre Gauge. 


Total 

mileage. 


Miles. 


3Ia?>t T/hie— 

Madras (Egmore) to Tuticorin , , 443i 


Branches — 

Madras (Egmore) to Beach . . 

Chinglepiit (34^ miles from Madras) 
to Arkdnam (43^ miles from Madras), 
on the Madras Jftailway . . S9 

Villupuram (98^ miles from Mad- 
ras) to the Gingee River, to con- 
nect with Pondicheny Railway ,16^ 

Tanjore (31 7^ miles from Madras) 
Negapatam . . . .48 


Trichinopoly (348^ miles from Mad- 
ras) to Erode Junction (343 miles 
from Madras on the Madras Rail- 
way, South-West line) , , 87j 

Maniyachi (435 miles from Madras) 
to Tinuevelly . . . . ]8| 

— m\ 


654^ 


Date of opening for public traflSe. 


Miles. 

SINGLE.— MAIN LINE— 

Madras to Tuticorin. 


Madras (Egmore) to Tindiva- 


nam, 

. 1-9-76 

75| 

Tindivanam to Cuddalore, 

. 1-1-77 

52 

Cuddalore to Porto Novo, 

. 1-7-77 

17 

Porto Novo to Chidambaram, 1-10*78 

6f 

Chidambaram to Coleroon, 

. 1-7-79 


Coleroon to Shiyali, . 

. 1-1-78 

6 

Shiyali to Mayavaram, . 

. 1-7-77 

Uk 

Mayavaram to Tanjore . 

. 16-3-77 

'431 

Tanjore to Trichinopoly 



Junction, 

Trichinopoly to Madura 

. 11-3-63 

31 

. 1-9-75 

96 

Madura to Tuticorin, . 

. 1-1-76 

98| 


Total , 

443^ 


SINGLE.— BRANCH LINES— 

CMvglepuf-AflcSnam Branch—^ 

Chingleput to WMajabad, . 1-8-80 13| 

Walajabad to Conjeeveram 
(new town), . . .1-1-81 8 

Conjeeveram (new town) 
to Arkonam, , , 8-5-65 17| 

Total . 39 

Branch — 

Villupuram-Gingee River, , 16-13-79 16^ 


Total . 1 61 

Tanjore-Fegapatam Branch-^ 

Tanjore to Tiruvallur, . 3-13-61 38| 

TiruvaUur to Negapatam, . 15-7 -61 14| 


Total . 48 



TricUnopoly-^Brode Bmneh<^ 

Trichinopoly Junction to 
Fort, .... 11-8-63 U 

Trichinopoly Fort to Karur . 3-12-66 44| 

Karur to Kodumudi, . 1-7-67 16| 

Kodumudi to Erode, . 1-1-68 , 38| 

'Total 

Branch-- 


[ Maniylchi-Tinnevelly, , . 1-1-76 

r- ' Total ■ ■■■ 




DIX E — continued. 

Progress on 3 1st March 18B6. 

COMPANIES. 


APPENDIX B. 


CXXXIU 


Details of coustriiction. 


Earthwork and bridges are for a single way only, except 
from Negapatam to Trichinopoly, where the foundations 
and superstructure of bridges have been built for a double 
way. On the old line, between Negapatam and Erode, the 
rails, weighing 681!b to the yard are laid partly on iron 
pots and partly on wooden sleepers. On the Arkdnam- 
Conjeeveram line the rails weigh 85‘5fb to the yard, and 
on all other portions of the system 40‘3Ib and are laid on 
teak sleepers. The remainder of the system, which was 
laid with 40-Ib rails on ereosoted pine sleepers, is being 
gradually renewed with 50-Ib bull-headed rails on east-iron 
pot sleepers. Fifteen miles have also been laid with steel 
trough sleepers as an experiment. 

The old line from Negapatam to Erode, 167 miles, which 
was constructed on the 5' 6" gauge, was converted to 
metre gauge in sections and on dates as under : — 

Negapatam to Trichinopoly, June and July 1875; 
Trichinopoly to Karur, July 1879; Karur to Erode, 
December 1879, 



Eemauks. 


The line from Negapatam to Erode was commenced in May 
1859 by the late Great Southern of India Railway Com- 
pany, and was completed on the 5' 6^ gauge. 

The line from Arkdnam to Little Conjeeveram was com- 
menced on the 11th March 1864 by the Indian Tramway 
Company under the subsidy system, and was completed 
on the 8' G'' gauge. 

A 3 per cent, guarantee, accorded on the 1st January 1868, 
was subsequently included in the contract entered into with 
the late Carnatic Railway Company for the extension to 
Cuddalore. The line was converted to the metre gauge in 
July 1878. 

On 1st July 1874, the above two undertakings were amalga- 
mated under the title of the South Indian Railway Com- 
pany, and the whole system is now on the metre gauge. 

The estimates for the extensions from Trichinopoly to Tin- 
nevelly and Tnticorin were sanctioned on the 2nd March 
1872, and those for the sections from Madras to Cuddalore 
and Cuddalore to Taiijore, on the 25th Pebruaiy 1873 and 
the 12th June 1874, respectively. Since the opening of the 
line throughout between Madras and Tuticorin this has 
become the main Hue, with branches to Arkdnam, Pondi- 
cherry, Negapatam, Erode and Tiunevelly. 

The estimate for the Villupuram-Gingee River Section was 
sanctioned in May’ 1879. 

The estimate for connecting Hnt between Chingleput and 
Conjeeveram, the earthwork of which was completed by 
famine labor, was sanctioned in November 1879. 

The Company also works under agreement the portion 
(7| miles) of the Pondicherry Branch lying within French 
territory, and known as the Pondicherry Railway. 

On the 14th September 1885, the Vikravandi diversion at 
mile 92 (where the line had been seriously damaged by the 
floods of 1884) was badly breached, interrupting through 
traffic, which was resumed on the 19 th of the same month. 

The line again suffered in December 1885, being breached 
by floods on the 17th of that month near Podalnm,Pa.nruti 
and Alapakam Stations and at the Vikravandi diversious, 
interrupting through trafflc till the 20th, 



xxxiv 


APPENDICES TO THE ADHINISTEATION EEPOEX EOE 1885-86. 


i 

i 


APPEN 

Railways Constructed and in 
GUARANTEED 


y 


No. 


Name and gauge of line and mileage sanctioned^ 
with names of termini. 


XXXV 


Miles. 


GREAT INDIAN PENINSULA- 
S' 6'^ Gauge. 

North-East Line-— 

Bombay to Kalyan Junction . 33 J 

Kalyan Junction to Bhusawal 
Junction .... 2431 

Bhusawal Junction to Jubbulpore 
(point of junction with East 
Indian Railway) . . . 839^ 

615 

Nagpur Branch — 

Bhusawal Junction to Nagpur . 244f 

Mohpdni Branch — 

Gadarvada Junction (80 miles from 
Jubbulpore) to Mobpani Coal- 
fields « , • . . 121 


South-East Line, including Khopoli Branch— 

Kalyan Junction to Raichur (point 
of junction with the Madras Rail- 
way) ..... 408| 


Total 

mileage. 


Miles. 


'll',* 


Palasdhari \63f miles from 
Bombay) to Khopoli , 




416 








Date of opening for public traffic. 


1,288 


SINGLE— SOUTH-EAST LINE— 

KXlyan to Raichi5e. 
Kalyan to Palasdhari 


'n. 


IMliIcs 

SINGLE— NORTH-EAST LINE— 

Bombay to Jubbulpore. 

Bombay to Thana . . 18-4-53 20| 

Thanato Kalyan , . 1-5-54 I2| 

Kalyan to Vasind . . 1-10-55 16^ 

Vasind to Shabapur, . 6-2-60 3| 

Sh^hapur to Kasara, . 1-1-61 23 

Rotunda Nullah to Igatpuri 
(Thul Ghat), . . 1-1-65 n 

Igatpuri to Nasik, . 38 1-61 314 

Nasik to Ghalisgaon, . 1-10-61 87 4 

Chalisgaon to Jalgaon, . 6-10-62 574 

Jalgaon to Bhusawal Station, 20-5-63 15 

Bhusawal Station to Bur- 


hanpur 

. 20-11-65 

344 

Burhanpur to Khandwa, 

. 3-9-66 

43| 

Khandwa to Bir, 

. 17-3-68 

21 

Bir to Itdrsi, 

. 1-1-70 

894 

Itarsi to Sohagpur, 

. 1-3-70 

sol 

Sohagpurto Jubbnlpure, 

. 8-3-70 

1214 


Total 

615 

Nagpur Branch, 


Bhusawal Junction to Mai- 


kapur. 

. 20-5-63 

31| 

Malkapor to Shegaon, 

. 24-10-64 

824 

Shegaoii to Badnera, 

. 18-13-65 

724 

Badnera to Pulgaon, 

. 16-7-66 

404 

Pulgaon to Sindi, 

. 5-11-66 

384 

Sindi to Nagpur, 

. 20-2-67 

__29j 


Total . 

2441 

Mohpani Branch. 


Gadarvada to Mohpani, 

. 8-9-72 

124 


Total , 



(Karjat), . 

12-5-56 

804 

Palasdhari’ to Khandala 


(Bhore Gh^t), 

14-6-63 

134 

Khandala to Lonavla 


(Bhore Gh&t), 

14-6-58 

a4 

Lon^ivla to Poona, . 

14-6-68 

394 

Poona to Diksdl, 

15-12-58 

644 

Diksal to Barsi Road 

23-10-69 

60| 

B^rsi Road to Mohol, . 

30-1-60 

284 

Mohol to Sholapnr, , 

6-6-60 

20| 

Sholdpur to Gulbarga, , 

1-2-70 

70 

Gulbarga to the, Krishna, , 

1-13-70 

734 

Krishna to R5.ichd!p, 

,1-6-71 

,154 

Total , ' 

4081 


l^o?OH B;^oh. 

'Us5-^6,'' 


'■'over, 


3 

M 


' r'-' . 


■■M 


.'A 



SIZE — continued 

Progress on 31st March 1886. 
COMPANIES. 


APPENDIX E. 


exxxv 


Details of construction. 


The North-East line to* Bhusawal, &75 miles 49 chains ; 61 
chains on the Tapti Bridge; 60 chains nearBagra; 46 
miles 29 chains from Kalyan Junction to Lonavla ; and 
44 chains near Londlvla — ^in all 824 miles 8 chains — 
are double. On the rest of the line generally the earth- 
work is for a single line, and the bridges and viaducts 
for a double line of rails. The rails originally laid were 
iron, and weighed 68lb. and 84lb. per yard. They are 
now being replaced by 69-tl)., 82-Ib. and 86-lbs. steel rails 
as they wear out. The rails were originally laid chiefly on 
wooden sleepers, but they are now being partly replaced 
by iron bowls. A portion of the South-East Line is laid 
with iron bowls. 



Remarks. 


The line from Bombay to Thana was commenced on the 31st 
October I860, and that from Bhusdwal Junction to Malka- 
pur towards the close of 1859. 

Erom Sholapur to Oulbarga the contractors commenced work 
on 3rd August 1865, and from Gnlbarga to Raicbur, 88f 
miles, the contract was let in December 1865. The Krishna 
Bridge on the Gulbarga and Rdichur Section was opened 
on 9th October 1873. 

The MohpSni Branch, which up to the close of 1880 had 
been worked for the carriage of coal only, was opened for 
passenger and goods traffic on 1st January 1881. 

The Khopoli Branch is worked during fair weather only- 

This Company also works, under agreement, the Dhond- 
Manm^ Railway, the Berar Branches, and the Bhopal. 
Itdrsi Railway. 

The consent of Her Majesty^s Secretary of State for India 
was given on 27 th November 1884 to the general esti- 
mate for doubling the line from Bhnsawal to Khandwa 
and from Bhusawal to Shegaon. The work has made 

[ satisfactory progress during the year. 
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APPENDICES TO THE ADMINISTEATION REPOBT POE 1886-86. 


APPEN 

luailways Constructed and in 
GUARANTEED 


No. 


cxxv 


KXVl 


‘jj. 


Name and gauge of line and mileage sanctioned, 
with names of termini. 


Miles. 


GREAT INDIAN PENINSULA— (cowoW). 
5' 6 '' Gaugis. 


Brought forward 


BOMBAY, BARODA AND CENTRAL 
INDIA— 

5' 6"' Gauge. 

Main Line — 

Bombay (Colaba) Terminus to Abmeda- 
bad . . . . . . 30yi- 

Extension to Viramgam Junction and 


Wadhwan 

GodJira ’Branch-— 

Anand Junction, ii69| miles from Bombay, 
to Godhra ..... 


80 


3891 


49i 


.’I \ 



Total 

mileage. 


Miles. 


1,288 


438 i 


Bombay to Thana, . . 18-4 

Th^na to Kaly^Ln, . . 1-5 

Kalyan to Vasind, . . 22-10 

Vasind to Atgaon, j,, . . 20-2 

Atgaon to Kasara, . . 25-4 

Rotunda Nullah to Igatpuri, 1-1 
Igatpuri to Nasik, , . 10-1 

Nasik to Chalisgaon, . , 10-1 

Chalisgaon to Kajgaon, . lU-1 

Kajgaon to Pachora, . .17-3 

Pacliora to Maheji, . . 27-5 

Maheji to Mhasavad, . . 6-3 

Mhasavad to Bhusawal, . 6-6 

I Between Bhusawal and Bur- 
haiipur, 

Between Itarsi and Sohagpur 


1,288 



, -I- 


Date of opening for public traflSe, 


Brought forward 

DOUBLE— NORTH-EAST LINB- 
Bombay to Bhusawal. 


Miles. 

. 1,288 




53 204- 

54 12| 

66 161 
67 9| 

67 16 
65 
69 81 
69 87i 
69 12 
69 16 
69 9^ 


277i 


25-7-70 30^ 


DOUBLE— SOUTH-EAST LINE 
Kalyan to Lonayla. 

Kalyan to Palasdhari , . 

Knsdahari to 
Khandala , , (14-5-63 13^ 

Khaudala to f *'“>*■« ll4-6.58 2^ 

Louavla . J 

Between Lonavla and Poona, |- 


46| 


Total double line . 
Total open mileage . 


. 324 


. 1,288 


SINGLE— MAIN LINE— 

Bombay to Wadhwan. 
Colaba to Marine lines, . 38-1 

Marine lines to Charm Road, 19-6 
Charni Road to Bellasis Road, 13-9 
Bellasis Road to Bulsar, . 28-11 
Buls^r to Navsari, . . 2-9 

Navsdri to Sachin, . . 20-5 

Sachin to Surat, . . 18-3 

Surat to Amroli, . .19-11 

Amroli to Anklesvar, . . 10-2 

Anklesvar to the Nerbudda, . 5-12 
Nerbudda to Broach, • . 22-6 

Broach to Baroda, . . 9-1 

Baroda to Dholia, . . 22-4 

Dholia to Mehnoadabad, . 3-9 

Mehmadabad to Ahmedabad, 21-1 
Ahmedabad to Sdbarmati, . 1-1 

Sabarmati to Sanand, , . 24-6 

Sanand to Viramgam, .80-11 
yiramgam to Wadhwan, . 25-5 


•70 2 

■69 I 

■68 I 
61 121 
61 24^ 

■61 9i 
61 9 

60 2i 
60 281 
60) K, 

61 J 

61 43| 

61 m 

62 S8| 

63 171 

70 S| 

71 isi 

71 221 

72 39| 


'■ ■■ ,889i' 

SINGLE— GODHRA BRANCH-^ 

■■ y.' A nand, .TO OoDHEA^ ■''"'.v''' 

'Anftttd''t?) .Mtor,,." ''' ■, 8, i*4-7i(''';T,B|'-' 

:I>E^Qr'to Rhkhyaly' '■=',R-l-75'',' ‘ Jl' 

^ ' ’ ^ ■' J o *; 


.!'Hangan;to”P41i/ •■■v'/;' v.' 
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DIX E — continued. 

^ Progress on 31st March 1886, 
COMPANIES. 


AJPENdIX b. 


ex2 



Details of construction. 


Remarks. 



The hue is double from Colaba to Virar, 38| miles, and from 
Kaukra Zhadi to Amroli, 5i miles; in all 48| miles. On 
the rest of the line, except in the Nerbudda and Bassein 
valleys, the earthwork is for a single line, and the bridge 
piers and abutments for a double lioe; superstructure for 
a double line has only been provided in the Bassein, Tauti. 
and Mahi viaducts. ^ * 

The Nerbudda viaduct had also a complete double line of 
superstructure before the disaster of 1876; but on the 
reconstruction of the destroyed portion, only a single 
hue was provided on that part. Part of the double 
hue on the standing portion was removed. The whole 
structure has, however, been superseded by an entirely 
Jew bridge which was opened on 16th May 1881. This 
bridge is constructed with piers for a double road, but 
only one set of girders have been erected. 

double-headed rails, weighing 68 and 

69id to the yard. 

laid generally on a wooden road, but in suit- 
able places , iron bowls have been* used in renewing the 
wooden sleepers. 

The , Wadhwan Branch is laid with rails 60 Ib to the yard 
on irpn bowl sleepers, . 

The formation, and earth wor of the Godhira Branch are for 

^ 602b to the yard are 

iro|t ,p^^ The line is located on the 


™ commenced i 

Sep:ttf 87 t“ ‘“^^wanweresanetione. 
between Bfrejadi*an^*I^'^^KV®^^ 

.5tb on the 

Flood waters washed away Dart at, i. t 


iMr- 


'i V 




i ' 


. ' ‘I. J , 


- ' 1 " ' , ' 'I 
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APPllTDICES TO THE ADMINISTRATION REPORT POR 1886 86 



No Name and gauge of line and mileage sanctioned, 

wiili names of teimini. 


Miles. 

BOMBAY, B-^ROBA AND CENTRAL 
INDIA — [conckl.) 

Biouglifc foiwaid 


Total 

mileage 


Miles 


4381 


[XXVII OXJDH AND ROIIILKIIAND- 


5' GAtIGfl. 


Mam Lme- 


Junction witli tlie East Indian Railway, 
Benaies Biaiicli, about 2 miless east of 
tbe (j ingcs Ri\ei thiougli Beiniejs, 
ALbaipui, F} 7 abad, Baia Baiili (late 
NawabgaiTi) Junction, Lucbnow Junc- 
tion, Sliabjcbanpui, Bai Lilly and Chan- 
daubi Junction to feabaianpui 

B)anelies-^ 

Baia Banli (lite NaAvabgani) Junction 
(167 \ miles Iiom Bon ties Junction, on 
Main line) to Bahiamgbat {Ba/nam- 
gjfai hianch) . . , , 

Lucknow Junction (205 miles fiom 
Benaies Junction, on Mam Line) to 
the East Indian Railway at Cawnpore 
Junction {Gawnpoie Brnnch) . , 

Cbandausi Junction (895^ miles fiom 
Benaies Junction, on Mam Line) to 
the East Indian Railway at Aligaib. 
Junction {Ahgath Branch) 

Lhaksai Junction to Haidwai [Ewdwar 
Blanch) . , , . , 

Moiadabad to Ramnagar {Bamnagai 

Blanch) 

Ajodliya Bianch Junction to the right 
bank of the Gogia at Ajodbya . , 


apper 

Mailways Constructed and in 

GUAUANTEED 


Date of opening for public traffic. 


Miles 

Biought foiwaid . 438| 

DOUBLE— MAIN LINE— 

CoMba to Marine lines, . 18-1-70 2 

Maime lines to Chaini Road , 19-6-69 2 

Chum Road to Beliaks Road, 13-9-68 I 

B illasis Road to Mahim, . 20-7-65 h 

Mahim to Bandia, . 23-2-66 ( 

Bandia to Santa Ciu7, . 23-5-66 J ^ 

Santa Ciuz to Andheii, . 29-8 67 } 

Andlieii to Bhavndji, , 27-4 85 I3i 

Bhaj'ndai to Viiai, {g) . 1-10-85 10; 

XAnkia Khadi to Smat, , 5-6-68 2; 

Suiat to Ami oh, . . 9-10-67 2 

Total double line 43, 

Total open mileage 436 


438i 


SINGLE— MAIN LINE- 


Benabls to Sahaeanpue 


Lucknow to Sandila, , 

B ua B inki to Lucknow, 
Sindili to Ilaidoij . , 

Chand lusi to Moiadabad, . 
Fizibad to Biia BaiiLi, . 

Akbaipm to P\zabdd, 

Ilaidoi to Sha] tbanpui, 
Aonla to Cli mdausi, . 
Shali]hanpui to Faiidpnr, . 
Fcufdpm to Baieilly, . 

Ukka to Aonla, 

Baieilly to Ukka, . * 

Ben lies Caiit to Shabganj, . 
Mdlipui to Akbaipui, 

Bilwai to Mahpui, 

Sliahgaii] to Bilwai, . 
Benaies-Ganges Station to 
neai Benaies Cant. (Raj- 
ghat Extension), . 
Benaies Cane to neai Raj- 
ghat, % e , Benaies (Ganges 
Rii/ei) Station, 

Moiadabad to Nagina, • 
N igina t > N ajibabad, 
Najibabad to Sahaianpur, . 


SINGLE— BRANCH LINE- 


735^ 


Lucknow’to Cawnpoie, * 
Aligaib to Eajghat, , • 

Rajghat to Cbandausi, 
Bahiamgbat Branch, 

Left hank Ganges to Junc- 
tion with East Indian Rail- 
way at Cawnpoie, . 
Lhaksar Junction to left 
bank Ganges Canal near 
Jawalapur, 


1-2-72 

1-4-72 
15-7 72 
2S.10 72 
25-11-72 
10-6-73 

1- 8-73 
10-6-73 

8-9 73 
1-11-73 
1-11-78 
22-12-73 

5-1-74 

2- 3-71 
17-4-74 

1-5-74 


1-11-78 (5)U 


18-6-83 (c)U 
8-10-84 47 

1-4-85 18| 

1-1-86 68i 

Total 538 ^ 


23-4-67 

1-2-72 

28-10-72 

20-11-72 


15-745 


3 - 1-86 


Total U0| 


Totid open mileage \ 




I t 







DUB- continued. 

’Progress on Slat March 1886. 
COMPANIES. 


APPENDIX E. 


cxxxix 


Details of constiuction. 


Land is taken for a double line, but tbe foimation is foi 
a single way , between Lucknow and Baia Banki (late 
Nawabganj) the masoniy oi budges is constiucted foi 
a double line. 

The peimanent-way adopted foi the system, except as 
noted below, is a dO-Ib flat-footed lail on cast-iiou oval 
bowl sleepers for 43 5| miles, on wi ought-iron saddle 
sleepeis foi 75^ miles, and on Bessemei steel saddle 
sleepeis foi 34 miles On miles of the temporal y 
Eajghat Extension, old 3G-tB lails on corrugated iion 
pressuie plates aie used. The rails oiiginally used on 
the Cawnpoie Bianch weighed 36-lb pei yard, and 
were laid on eoiiugated non, beaiing oi piessuie platen, 
but this length has been lelaid with 60-Ib flat-footed 
rails on cast-iion oval bowl sleepers. All lenewals of 
the 60-Ib non lails aie now made with steel lails 
On the ‘^Noithein Extension Moiadabad to Sabaianpur 
and the Haidwar Branch 75-Ib steel lails aie laid on 
Maolellan and Smith's patent Bessemer steel sleepers 



Hem ABES. 


The blanch fiom Lucknow to Cawnpoie, 45i miles, was 
commenced in Januuy 1864. Like the Nalh^ti and Azfm- 
gan] line, this bianch was begun undei subsidy by the 
Indian Bruich Eiilway Company, but a guaiantee was 
subsequently gi inted 

The Company have been relieved from their obligation to 
make the line fiom Biuai to Akbaipoie, llSl miles In 
lieu tlieieol they have undei tiken the eonstiuction of an 
extension of then piesent hue fiom the Benaieq Canton- 
ment Station (tcmpoi iiy terminus) to a point of junction 
with the East Indi in Riilway, Benaies Bianch, about 2 
miles east of that Compiny's existing teimiual station on 
the light Link of the iivei. 

A tumway constiucted by, and at the expense of, Messis, 
Caiew & Co. connects the Rosa Sugai Eacloiy with 
the Oudb and Roiiilkhand Railway neai Sltab]ahatipui. 
This tiamw.iy is 3^ miks long, and is woiked by manual 
power, and used foi goods tiaffic only. 

One and a half miles of the line tiom Benares (Ganges 
Rivei) to the Cantonment Station, known as the Eajghat 
Extension, is temporal y onlj , and will be supeiseded by the 
line fiom the lunction with the East Indian Eiilway on its 
Benaies Bianch to the Benaie'i Cantonment Station, which 
IS now undei consti action The length of line sanctioned 
is thus -p 3=5| miles — 1 ^ miles alieady opened. 

At the Benai es-Ganges Biulge the gndeis of ihe laige spans. 
Nos 1, 6 and 7, weie all elected in position and virtually 
completed Span No. 6 was about being completed. 

Tbe Eamnagar Bianch (Moiailabad-Eamnagai), 47 miles, 
has not yet been commenced. The constuiction of the 
Moiadabad-Sahlianpur Extension (119 miles) was sanc- 
tioned on the 39th August 188], and the Oudb and 
Eobilktiand Eailway Company commenced the woik for 
Goveinmeut, pending negotiations as to its ineoipoiation 
in the geneial system of that Com|)any. The inclusion 
of the R 001 ket -Haidwar line (19 miles), in the extension 
was sanctioned pn the 17th Eebruaiy 1888, but this loute 
was subsequently abandoned in favoui of that fiom Lhak- 
sai to Haidwar (17 miles), sanction to which was given 
on 15 th May 1883. 

Sanction to the construction of the extention line and 
Haidwai Brmoh as an intogial pait of the Company's 
unda taking was given on the 10th Septemlier 1888. 
Sanction to the constiuction of the Apdbya Bianch (3|: 

miles) was gi\en on tbe 16lh Decembei lb84, 

Heavy floods damaged about 5 miles of the hno on the 
Ahgaih Bianch between E4jghat and Atrauh Road Sta- 
tions, causing tbe suspension of through tiaffic from the 
16th July to the 6th August 1885. t 
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APPENDICES TO THE ADMINISTEATION EEPOBT POE 1885-86. 


appen 

Bailway B Constructed and m 

ASSISTED 


No. 


xxxyiii 


Name and gauge of line and mileage sanctioned^ 
with names of termini. 


Miles. 


DAEJEELING-HIMALAYAN— 

a' Gauge. 

Siliguri, on the Norther Bengal State 
Railway (2 98 1 miles from Calcutta), to 
Kurseong and Darjeeling , 


51 


Total 

mileage. 


Miles. 


51 


XXXIX 


BENGAL CENTRAL- 

S' 6" Gauge. 


Dum-Dum Junction via Baraset and 
Bongong to Khoolna . . . 


Eanaghat to Bongong 


1041 

201 


1251 



DEOGHITR- 


-MBmi Gauge. 


BaidyatnCth Station on th^ Chord Xine,.- 




^ j wwrry . I*' ^ , 1 1* ‘ ^ ,1 . I 

’ \ {} " ' : 1 •! I? f ii S ‘ *►, ' iJ ' ' 

I- 'I I'Vi'A'l* *.'l. '* . 4*^' ? "i ,1 n.', 1 1 l( .Tl' •l.V'i'., ' ''C . ' '“J L 5 , 'f/c*. 


Date of opening for public traflSe. 


Miles. 


Siliguri to Kurseong, 23-8-80 
Kurseong to Sonada, 1-2-81 

Sonada to Jore- Bungalow, 5-4-81 
Jore-Bungalow to Darjeeling, 4-7 -81 

Total open mileage 



. 82 

. 10 

. 6 

. 8 

. 51 


Ranaghat to Bongong 
Dum-Dum Junction to 

16-10-82 

. 201 

Dattaputur, 

2-4-83 

. 14 

Dattapukur to Gobardanga, 

7-12-83 

. 16| 

Bongong to Kboolna, 

16-2-84 

. 61| 

Gobardanga to Bongong, 

22-4-84 

. 12 

Total open mileage 

125i 


Ba|d;^toCtji;tb/:D^ - . i, . iO-l ;4' ‘ 

.'^fektupen 

'^'.:V'V -'{v''!)':;! 

*. '■''s’;.!'' 
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DIXE — co»^wwed!, 

progress on 3 let March 1886, 

COMPANIES. 


Details of construction 


Bemarks. 


The line is throughout single. The road has almost eon- This Bailwav, which was originally known as the Darjeeling 
tinuous curves and windings as it passes across the moun- Steam Tramway, was constructed by a private Company 

tains, a radius of 70 feet being the sharpest curve, and 1 formed under the auspices of the Government of Bengal, 

in 28 the steepest gradient. with a Provincial gfuaraiitee that the gross receipts would 

The line is laid with iron rails 30Ib to the yard on the amount to Bs. 3,00,000. 

level portion, and sted rails 40Ib to the yard on the 

hill road portion. Seven sleepers have been laid under the 
40-tb rails on the straight, and 9 sleepers where curves 
exist ; for the lighter rails 9 sleepers per rail have been 
laid. Half the width of the cart road has been reserved 
for cart and other traffic. 


The permanent-way consists of steel rails of the Vignole 
Section, 63tb to the yard, laid on sleepers of creosoted 
pine. 

The Section from Dum-Dum Junction to Dattapukur 
(14 miles) is embanked throughout, the formation width, 
30 feet, being from 1 to 20 feet above the surface of the 
, ground. 


The surveys were carried out by the Government of Bengal 
in 1877-78, and construction was commenced in March 
1881, under authority of Her Majesty^s Government com- 
municated iu'the same month. 

The contract which has been entered into with the Company 
guarantees on the part of the State a return to the Company 
on its capital outlay (not exceeding £1,350,000) of 4 per 
cent, per annum during construction, or untilJuue 1880 ,* 
and, though it only provides for the immediate construction of 
the Dum-Dutn-Bongong and Ranaghat-Khoolna lines, con- 
cedes to the Company tlie power to extend its operations 
and to construct another 115 miles of railway from Rana- 
ghat to Bhugwangola. 

The line is worked by the Eastern Bengal State Bailway. 

Floods, which occurred in September and October 1885, 
seriously damaged this line and interrupted traffic. The 
principal damage done was the washing away of a 60-feet 
iron girder bridge on the Bdnaghat-Bongong Section. 
The span, which weighed about 83 tons, was swept away 
and completely turned over. The breach here has been 
repaired, and a new bridge of 5 spans of 40 feet is in pro- 
gress. Breaches also occurred near the 48th, 51st and 
65tb mile (since repaired or in. hand) ; the latter being 
the most severe and aggregating about 3,100 feet of em- 
bankment. Several minor culverts were severely tried, 
and the Codla bridge (3 spans of 80 feet) suffiered con- 
siderably from ooverging currents, one pier and abutment 
being nearly scoured out. It is proposed to make substan- 
tial improvements to this bridge, meantime a temporary 
diversion and bridge are being prepared. The flood open- 
ing in the line will be considerably added to, especially 
on the 65th mile. 


t^Jfnfe-passes’ oter an imdulating country, necessitating Messrs. Burn gs Co., Contractors, undertook the construe- 
^y'teesi ste# ^dienls, and much rock-ou^^ and. rionof tBsEiilway mth oapi^,, raised locally wit^ 

/:;a^a-,;'sS^rpesf has ,.a radius, of 3,64.0 guarantee, hut with a free gift, of , land. They eommehced : 

The steepest gradient, .wo.rkin October 1861,.- . , - i V i ■ 

'^00 feet.' • ^he permanenti-way The Rohini Branch (H miles), which ha<j been eonstructed • 
iraiisvon -mAm ■ The ■ ' and opened for pnbHo traffic on the- Jet JMy jae i-e;; 

®|;ii^l^d'’yS’efehont ' dosed with effect .fi’om the. Ist November ,1886 ,m colle- , 
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APPEN 

Hallways Constructed and in 

ASSISTED 


« Name and gaus^e of line and mileage sanctioned, Total 

W 0 j 1 j V _ 


with names of teimmi. 


mileage. 


Date of opening for public tiaflSic. 


Miles. 


XLI BENGAL AND NORTH- WESTERN- 


MbiBG O^iUGE. 


Main. Line- 


Souepoie opposite Patna, via Cbupia, 
Savan and Goiakpui, to Bahiaich 


Blanches-— 

Mankapui to Nawabgunj and Ajodbya 20 
Goialpui to Ghazipm and Benaies 134. 
Bihrau.li to N npalgmj 332 

Goiakpur to tJ&kd Bazai . . 39 ^ 

Loop flora Sonepui to Bunwaicbak 9 \ 


■2361 


Miles. 


Miles. 


Nawdbganj to Babiaieh . 2-1-84 6S 
Nan abgan]-A]od} a Extension 1-12-84 
Sonepui to Mankapui 15- 1-85 219 

Loop iiom Sonepui to Bunwai- 
cbak 15-1-85 ^2 

Total open mileage 303 


5101 


XLII TlRAKESHWAR- 


5' 6" Gauql. 

Seoiaphuli (14 miles fiom Howiah on the 
East Indian Railwaj), to Taiakesliwai 
in the Hooghly Distiict 


Seoiaphuli to Taikeshwai . 1-1-85 22^ 



XLIII BGRDWAN-KUTWA- 


%' 6" Gaugb, 

El om Bui dwai), on the East Indian Rail- 
way, to Kntwa .... 
Bianoh fiom Elutwa to Balnhat . 









PJX E — continued 

progress on 31st March 18S6. 

COMPANIES. 


APPENDIX E, 


cxliii 


Details of conettruelion 

Remarks. 

The country to he tiaversed is easy, and no enq;meeiin{? 
difficulties of any seiions moment have to he encounteied 
The Tiveis flow paiallel to the duection of the hue The 
countiy, howevei, being sub 3 ect to considerable lainfall, 
and the iiveis being mostly sluggish often oveiflow then 
lanhs to a serious extent, hence a large amount of watei- 
way has to be piovided 

The line is laid with 4li-Ib steel rails on sleepers of s^ 
and creosoted pine 

The line is generally unfenced except infiont of villiges, 
and on each side of level ciossings, and near stations. 

A poition of the loop line is temporal y, and may vary fiom 
time to time 

1 

i 

i 

The survey foi this line was oideied on the 5th March 1881. 
The couhti notion of the line as a Pioductive Public Woik 
was sanctioned on the I8tli May 1882. Eiom the 1st 
January it was hxnded over to a limited liability 

Comp my with a free gift of land, but no guarantee. 

The hue will be connected with the Tiihoot Stite Railway 
by means of the Gundnek Budge between Sonepoie and 
Haiipui, sanctioned on 19th Octobei 1883 

On the 1st Novembei 1884 the Compiny took ovei the 
bi idge-of-boats at Eyzabad fiom Government, and lemoved 
it to the Railway heiiy at Ajodhya. Duiing the lains 
tins budge will be lifted and the feiiy woiked by a 
steamer. 

The branch from Goiakhpui to tJska Bazar, 89^ miles, was 
sanctioned by the Government of India on the 3id August 
1885, in substitution of the branch from GoiaUipur to 
Binsi, 36 miles, shewn in the pievioiis statement 

It IS contemplited opining the blanches to "Cbka Bazai and 
NaipdUanj immediately after the laina. 

On tin 28th August 1885 one liuiidied feet of the west 
approach to the Gnngee Budge were cut away by the 
sudden use of the Ganges. The budge was lepaiied, and 
thiongh tiaffic resumed on the Ist Septembei. 

The giadients and cuives aie easy, and the line is fenced 
and ballasted throughout. The tiansveise plate sleepers 
used aie of cast-iion of the Denham-Olphert’s late'?t 
pattern. The line is laid with rails and fastenings of 
wrought iron purchased from the East Indian Railway. 

The construction of the hue was sanctioned by the Secietaiy 
of State on 20th Febiuary 1S88, and is now being woiked 
by the East Indiin Railway Comp my. 

This IS one of the fust railways eonstiiieted in India by pri- 
vate enter pi ise without the aid of any Government 
guaiantee of inieiest on Capital. The Utter has been 
laised in this countiy by an Association of European and 
Native gentlemen, who have piid eveiy expense connected 
with the constiuction of the line, excepting the cost of 
acqinung the necessary laud which has been given free by 
the Government of Bengal, and the cost of suivcy ; the 
lattei, which was at fiist lecouped to the Government of 
Bengal by the Association, was subsequently refunded 
undei Older s fiom the Lieutenant-Governor. 

1 

It has been propped to construct this hne along the metalled 
road leading fiora Bnrdwan to Kutwa and Daiuhat, The 
promoters aie Messis. Bum & Co. 

The construction was authorized by the Secietary of State 
on 25th January 1888, hut no oominencementhas yet been 
made. 
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APPEN 

Mailway 8 Constructed and in 

ASSISTED 


No. 


XLIV 


XLV 


XLVI 


Name and gauge of line and mileage sanctioned, 
with names of termini. 


Miles. 


ROHILKHAND-KUMAUN— 
Metre Gauge. 

Bbojeepura Junction, 12 miles from 
Bareilly on the Bareilly-Pililheefe 
Railway, to Kathgodam at the foot 
of the Naini Tal Mils . 


THATON-DUYINZAIR— 

2' 6 " Gauge. 

From That6n to Duyinzaik on the 
Donedamie River 


ASSAM- 


Main, Line’— 


Metre Gauge. 


Dibrugarh, on the banks of the 
Brahmaputra River, viS Tinsukia 
and Dum-Duma to Talap 


Junetiott vid Borbil to Margherita c 


54J 


54^ 


23 


Total 

mileage. 


Miles. 


U\ 


8 





1 ■*1, . . ' i j 1 I 

! ^'i* i'. 

; . |_| ■!/, .js / ■ ' ; 





Date of opening for public traffic. 


Miles. 


Bhojeepura to Kathgodam, 12-1 0-84 . 54| 


ThatOn to Duyinzaik, 11-2-86 . 


8 


Lower Steamer Gh^t, on the left bank 
of the Brahmaputra River, near Dibru- 
garh, eastward as far as the Dinjan 
stream for goods traffic only in October 
1882 (15 miles). 

Dibrugarh to Makum Junction, 16-7-83 S84 
Makum Junction to Margherita, 2-5-84 23 
Makum J unction to Dum-Duma, 2-5-84 8 
Dum-Duma to Tiilap, , . 5-2-85 8 


Total open mileage 


77k 


' r' I , 




' 'iVi' ' 


v-'’,. ' ■ ' ' . ' ''1,, / , 




1 J -H'.- 


- ' jjv 






'’4 \ 
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COMPANIES. 
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Details of construction. 


Remarks. 


! The rails are ofjthe metre gauge tpye laid onsSl and iWle 
wood sleepers. The line is unfeneed throuo-hout. ^ 
From Kathgodam to Haldw^ni, a distance%f 175 chains 
there is a continuous descending grade of 1 in 70 • from 
HaldwSni to Lalkua it varies from 1 in 80 to 1 in 103 • 
from Mlkiia the grade is 1 in 146 for 71 chains, after 
which it becomes more moderate. 


1^8 line was projected bj certain local capitalists with the 

Th^ district railway communication, 

j , , Kumaun is also expected to derive advan- 

tage by the construction of this Railway. The Gov- 

S”So V ^ maximum Capital 

ot £200,000 during the construction of the line or until 

January 1885: The contract is dated 12th October 1882 


and wood? T°he tat'^SeToeT "tK ''^ben'^ which has 

hr*^'^ rs.tirZdTsrt 

Wn^ertafan by Mr. G,E. L. Dawson; Britishlurma 
gna^tees a subady of Ks. 8,100 per annim for three 
years. Sanctioned in 1883. ^ •'uicc 



St^l rails 41^ Bs to the yard are laid throughout the whole 
hue. 

The main line is constructed on the existing ; Government 
road, except for 2| miles from the Ghilt, 1| miles from! 
Dibrugarh Station East, 2 miles at 48rd and 44th 
mile, and half mile from Dum-Duma river to Rissacopie, 
and all bridges, culverts, &e., which were in existenee> 
have been utilized, as far as practicable, mth such slight 
additions and alterations as were necessary with the 
fdlowing excej>tions; — Dinjan river, Sisa river, Bartta- 
pyan, Dibru river, Bissaeopie and Tiphook, at which 
places timber bridges have been erected. The line is 
nnfeneed and unballasted. 

extension to T^lap (8 miles) is nowhere fenced except 
for a few yards at two or three level-crossings : it is wholly 
Mballasted. The permanent-way is of the same descrip- 
faon as on the main line. 

The Makum Branch is cut entirely through thick forest, 
and has beeh partly ballasted with coal dust. 




The contract with this Company, which was formed in 
England under the auspices of Messrs. Shaw Finlayson and 
Co., IS dated 26th May 1 880. Government has to pay an 
aimual subsidy equal to such sum as with the net earnings 
\nll yield a dividend of 5 per cent, per annum on the 
Capita,! outlay subject to a maximum charge of Rs. 1,00.000 
on mam Ime and. branches. 









cxlvi 


APPENDICES 10 THE ADMINISTBATION REPOET POE 1886-86. 


APPEK 

Bailway s Constructed a/nd m 

OTHER 


No. 

Name and gauge of line and mileage sanctioned, 
with names of termini. 

Total 

mileage. 

Date of opening for public traflSe. 


Miles. 

• 

Miles. 

Miles. 

XLVII 

PONL'ICHERRY— 

Mltb,e Gauge, 

Gingee River (French Frontier) to Pondi- 
cheiry 7| 

71 

Gingee River to Pondicherry, 16-12-79 7f 

r 

XLVIU 

WEST OF INDIA PORTUGUESE— 

Metre Gauge. 

MormugS.0 to the Portuguese Frontier . 51 

1 

! 

! 

i 

1 

1 



Total other Companies 

t 

581 

n 


4 


t 
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DUS 

JBrogresa on Slst March 1886, 
COMPANIES. 


Details of coustruction. 


Tlie line is single, and is laid mtli 40'3-lii iron rails on 
wooden sleepers. 


The firat 38 miles up to CoUem Station, on which the 
ruling gradient is 1 in 100, are being constructed for a 
single line, and the remaining IS miles with a maximum 
gradient of 1 in 40 for a double line ctf rails. 

Permanent* way throughout is 6^-B State Railway type 
with 10 sleepers of creosoted pine, s^Ll and teak to the 
rail. Locomotives of one type, 43 J tons loaded ; two to 
take the same train up the Ghdts, 

On Ghats tunnels and heavy masonry works. Quanti- 
ties on whole gh^lt incline not much less than Bhore Ghdt, 
Great Indian Peninsula Railway. 


Remarks. 


This line was undertaken by the Pondicherry Railway 
Company, Limited, under a concession made by the 
French Government. It is worked by the South Indian 
Railway Company. 


The West of India Portuguese line has been undertaken by 
a Company under a guarantee given in April 1881 by 
the Poituguese Government; it extends from MormugSo 
in the Portuguese Settlement of Goa to the Portuguese 
Frontier. The railway woiks were in the first instance 
given out on contract, and woik was commenced on 
23nd Februaiy 1882. The contractors having, however 
failed to make satisfactory progress, the woiks were 
taken over by tbe Company at tbe end of January 
1884, and arrangements made to carry them on depart 
mentally. 

Material trains have been running from Sanvordem, mile 
26, to a temporary terminus at tbe foot of the gh^ts, 
mile ^1, since October 1885. The first 41 miles will 
be ready for running in October 1886, and the Ilarbour 
works so far advanced as to be ready for traffic by Janu- 
ary 1887. The remaiumg gbftt section, 10 miles, is ex- 
pected to be ready by January 1888. 


cxlTiii 


AECEHSICISS 10 IHE ABUIKISIS^TIOH BIIOEI BOB 188e-86. 


AFPmr 


native 

In the hands 


Ko. 


XLIX 


LI 


'■.J 'V? ' 

' ,*w,i'V i''' 

'*• 1 .-,' *' i.'’ /■* 


Name and gauge of line and mileage sanctioned, 
with names of termini. 


Miles. 


BERAR— 


5' 6' Gauge. 


KhXmgaon— 

Jalamb Junction (333 miles from 
Bombay, on the N%pur Branch of 
the Great Indian Peninsula Rail- 
way) to Khamgaon . . 

Amra6ti— 

Badnera Junction (413 miles from 
Bombay, on the Ndgpur Branch of 
the Great Indian Peninsula Railway) 
to Amraoti .... 


8 


BHOPAL-ITARSI— 

5' 6" Gauge. 

Itmsi on the Great Indian Peninsula Rail- 
way to Bhopal . . . . 


57 


HIS HIGHNESS THE NIZAMIS— 

« 

5' 6' Gauge. 

Wadi Junction (876 miles from Bombay, 
on the SouthrBast line, Great Indian Pen- 
insula Railway) to Nampuli (Hyder- 
abad) 115 



Secunderabad . . . . . 6 

Hyderabad vid Warahgul to Frontier with 
Branch to Singareni coal-fields , ' . 210 

Warrangul to Fronider near, Chanda . 160 


* 


I A I A ' ’ ' ' . ^ 'll ' ' ' I ■* ' ^ ’ ■ I ' f 1 J' 1 < ' ! - ‘ ii 

■'i'. ■' - ■f’-I rV' ' / l"! »■ ' S''. I'l , -’i! ' T'’ 'V'> ” 1 ' 

*. 

II. .-3^’' L -.'A 5' ill-. I, r .«ii ‘ ' 1. 



Total 


Miles. 


14 


67 


491 


'ij'i I 

f'/M ’ I ■■ '^liV 

^ 'I , I 'I , 1 ^. f , 




Bate of opening for public traffic. 


Miles. 


Jalamb to Khamgaon, 


4-8-70 . 8 


Badnera to Amraoti, 16-St'-71 . 6 

Total open mileage . 14 


Itarsi to Hoshangabad, 1-6-82 . llj 

Hoshangabad to Bhopal, 18-11-84 . 4&| 


Total open mileage 


57 


Wadi Junction to Nampuli and branch to 
Secunderabad, 9th October 1874 . 121 


. 1 . ' 


i’ J-' J .4 . 


>; '■ I ^ '' ■ I. J. ■' "i-v'- '' r 'i " '' i’v I, N 

>; , 1 V?' ; , . . ' ■ ; "■ ' i ' -‘..J y>\ \ ' , -> ‘ ; ^ <x - : 

■'''' ■?* ' -I V- V ^ >1. i^'k' 

I?? j. t' V ' ^ ‘ •' j" ' " ' • i' t '' 'i.'i? 





APPENDIX E. 


cxlix 


DIX B— confwMed. 

!BrogTes8 on 31$t Maroh 1886, 

STATES. 

of Companies. 


JSm 


Details of construction. 


The Kh^mgaon line has been constructed for a single track, 
with a formation of 16 feet, and is teid with flat-footed 
rails,. 601b to the yard, on oval bowl sleepers. 

The permanent-way used on the Amraoti line is of iron, 
the rails weighing 68® per yard. 


The line has been laid for a single track with 62-® steel 
rails. From Hoshangabad to Bhopal it is practically 
unfeneed'. The sleepers are partly of steel, and' partly 
creosoted pine and other kinds of wood. 


* 


The line is constructed for a single track. Eighty-seven 
miles of the permanent-way, which were obtained from- 
the Great Southern of India Railway Company, consist 
of double-headed 68-® rails and bowl sleepers; 6 miles 
Vignole's steel rails 66^® with steel Bessemer sleepers, 
the remainder consists of flat-footed rails, 60® to the yard, 
laid on creosoted pine and jungle teak sleepers. 


% « 



Remarks. 


The dates of orders for survey and construction are as 
follows : — 

Date for survey, Dates for eonskuciibn, 

7th June 1869. 

Sth April 1870. • 11th June 1870. 

These branches have been constructed from the surplus 
revenues of the Berars, and with a view to facilitate the 
transport of cotton from the cotton marts of Khamgaon 
and Amradti. They are worked by the Great Indian 
Peninsula Railway Company, 


The dates of orders for survey and construction are 4th June 
1H79 and 31st July 1880, respectively. 

The British Government has paid for the portion in its 
territory, and a moiety of the cost of the bridge over the 
Nerbudda, or in all about l^i lakhs; the Begum of 
Bhopal has contributed 50 lakhs for the portion of the 
line in her dominions. Profits are to be sliared between 
Her Highness the Begum and the British Government in 
proportion to their respective contributions towards capital 
cost. The line has been constructed on contract by 
Messrs. Glover and Cos, and is being worked by the Great 
Indian Peninsula Railway Company. 


The dates of orders for survey and construction are 30th 
October 1869 and Si6th March 1871, respectively. 

The Government of the Nizam provided the capital, and the 
British Government constructed the. line. 

The broad gauge was finally adopted on the 30th October 
1871. To the end of 1878 the line was worked by the 
Great India Peninsula Railway Company with 'its own 
roUing-stoek j from- January 1879 to Slst December 1884 
it was worked by State agency; it is worked by His 
Highness the Nizamis Guaranteed State Railway Com- 
pany from January 1885. 

This Company was formed for the purpose of acquiring 
and working the existing line of iSl miles and of con- 
structing on the same (broad) gauge and working the new 
lines, 370 miles in length. 

The construction 0 ^ the first section between Secunderabad, 
and Warangul was commenced in Npvember 1884, and 
Completed in March 1886. It '^ inspected by the 
Deputy Consulting Engineer, for RaUwa^, Madras, oh 
the, &3rd* ■ 2!4th ■ and ^5th . Maroh^ and will be opened for ■ 
pnbHo traSo eaxly in April. ■, 
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APPENDICES TO THE ADMINISTRATION REPORT POE 1886-86, 


APPEir 

Bailwo^s Constructed and in 

native 

» 

In tlie hands 


No. 


MI 


Name and gau^e o£ line and mileage sanctioned^ 
with names o£ termini. • 


Miles. 

HIS HIGHNESS THE GAEKWAR’S— 

I ' 6" Gauge. 

Miy^igam [ Z9>9 miles from Bombay 
(Colaba), on the Bombay, Baroda and 
Central India Railway] to Dabhoi . 20 
Dabboi to Chandod . . , . lOf 

Dabhoi to Bahadarpur . . . . 9| 

Dabhoi to Goya* Gate . , . .17 

Goya Gate to Vishvamitri . . . li 


Total 


Miles. 


58f 


Date of opening for public traffic. 


Miles. 


Miyagam to Dabhoi, 

8-4-78 

. 20 

Dabhoi to Ch&ndod, 

15-4-79 

. lOf 

Dabhoi to BAhadarpur, 

17-9-79 


Dabhoi to Goya Gate, 

1-7-80 

. 17 

Goya Gate to Vishvamitri, 24-1-81 

• n 

Total open mileage 

. 58| 



I 
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cH 


DIX E— 

Progress on Bist March 1886 . 
STATES, 
of Oompauies* 


Details of construction. 

Rem AUKS. 

« 

It 

The rails used are flat-footed, SOIbs. to the yard, spihed 

to wooden sleepers. The width at formation level is 10 

feet. The entire line is on embankment. There are a 

few bridges of 2 spans of ^0 feet each, but the drainage 

of the country is mostly by small nullahs, which are dry 

for the greater part of the year. There are no bridges 

specially constructed for cart traffic, but the carts use 

some of the nullahs to pass under the line. 

» 

The dates of orders for survey and construction are as 
follows 

Bates for survey. Bates for eonsirnetwa. 

Miy%am to Dabhoi, 17th Miydgam to Dabhoi, 21st 

April 1869. March 1H72. 

Dabhoi to Chdndod and Dabhoi to Ch^ndod and 

Bh^hadarpur, 6th June Bahddarpui', 27th Nov- 

1877. ember 1877. 

Dabhoi to Baroda, July Dabhoi to Baroda, 29th 

1877. ^ January 1879. 

The line is the property of His Highne® the Gaekwar of 
Baroda, but is worked by the Bombay, Baroda and Cen- 
tral India Railway Company.- 



f 
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APPEN 

Bailway 8 Constructed and in 

NATIVE 

In the hands 


Namd and gauge of line and mileage sanctioiled, i Total 
with, names of teimmi, 1 mileage. 


Date of opening for public traffic, 


Miles 


Miles. 


Miles, 


LIII BHAVNAGAR-GONDAL— 

Metrb Gauge 

Bh^vnagar Bander to Wadliwdn Junc- 
tion . . ... 104i 

Dhola Junction to Dboiaji . . 881 


193i 


BMvnagar to Wadhwan, . ^0-12-80 104| 
Dhola to Dhoiajij , . 19-1-81 88| 

Total open mileage . 193^ 


LIV MYSORE- 


Metee Gauge. 


Bangaloie City to Mysore 
Bangaloie to Tumkui 
^dmkui to Gubbi 
Gubbi to Tiptur'^ 


Bangalore to Channapatna, 
Ghannapatna to Mandya^ 
Mandya to Mysoie, 
Bangalore to Tumkui, 
Tumkui to Gubbi, 


1-2-81 35 
20-3-81 28 
25-2-82 28 
11-8 84 43 
26-12-84 11 


Total open mileage 


LV JODHPORE- 

Mutrb Gauge. 

Marwar Railway Junction (321 miles 
from Agra, on tbe Bajputana-Malwa 
Railway) to Pab .... 
Pali to the Luni River , . . 

Luni River to Jodhpore . . , 

Zuni 

Ldm to Pacbpadra .... 



LVI rAjpura-patiAla- 

5' 6* Gauge. 

* R4Jpura, a sttelaon on tbe Nortb-West- 
ern RaRway, to Patiila . , 



Marwar Railway Junction to Marwar Pali— 
for goods tiaffie, . . 24-6-82 

foi passenger tiaffio, . 27-7-82 ) 

Pab to Lull! River, . . 17-6-84 26 

Luni River to Jodhpore, , 9-3-86 20 

Total open mileage . 64 



R%ura to Patidla, , , l-U-84 16 


• OiMliilroattQi) not y«<i 
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DIX E — conkmei. 

[ progress on Blst March 1886. 

STATES, 

of the State. 
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APPENDICES TO THE ADMINISTRATION REPORT EOR 1885-86, 


APPEN 

Statement shomng the Annual Trogress made in the Length of 


benal No, 

Bail ways. 

1853 

lBS4i 

1855. 

I 8664 

1857. 

1853, 

1859 

1860 

1861. 

1862. 

1863. 

1864. 

1865. 

1866. 

1867. 


Statb Ihpbeiai. 
















I 

East Indian • . 


372 

1201 

120 ^ 

1205 

1391 

2865 

3701 

5602 

8772 

933 

1,104 : 

1,1272 ■ 

L.1272 

1,353 

II 

Ka^putoua-Malwa . 

• »« 

4 4 4 

* 4 4 

4t* 

4*4 

• ftft 

444 

• *4 


• 44 

t** 

- 

« 

• •« 

■ 41 

III 

Patri . 


■ 

4»l 

4e« 

444 

k*4 

*14 

• 4 

• 44 

4. * 

■ ft • 

••• 

4.4 

• •• 

• •• 

IV 

Smdia . 

• * 4 

*4« 

• •• 

•■• 

4 4 4 

• 4* 

■ 4* 

• 44 

• • ■ 

ft ft 

4*4 

*4f 

• 44 

• *4 

III 

V 

Dhond'Manmiid . 


4 ( « 

»•# 

14 1 

111 

• 44 

• 44 

ft ft ft 

• 4 4 

••4 

• * . 

ft ft ft 

• 4 4 

• 44 

• •• 

VI 

Southeiu Mabiatta 

• m 

4 4 4 

* 44 

1*4 

4 44 

14* 

* * * 

• * 1 

4 4 4 

*4 

4 44 

1 44 

• 4* 

*44 

444 

VIII 

Noith.Westein 


• 44 

• 41 

• •• 

ft ft ft 

**• 

4 *4 

ft! 

1092 

14J2 

1542 

1642 

3622 

366 

4122 

IX 

Ea&tem Bengal • 

• •• 

4 44 

444 

ft « « 

■ 4 4 

*•• 

• *■ 

*44 

4 4 1 

1092 

1092 

1092 

1092 

1092 

1092 

X 

Waidha Coal 

• •• 

4*4 

• 44 

• 44 

4 44 

... 

4 44 

... 

• •■ 

lit 

»44 

^■4 

• •• 

• •• 

• •4 


StATB PaOTINCIAl. 
















xvni 

Patna.6ya 

• 1 4 


• •• 


444 

4 4* 

444 

* ft ft 

4 4 4 

. 

4 44 

4 4 4 

144 

• •4 

• 41 

XIX 

Dildat nt^ai-Gh ofipui 

• 44 

44 4 

444 

«4* 

• 44 

• • * 

4 4 

•4« 

• >4 

4 4 4 

• •• 

• «• 

••• 

444 

f 

• 4 * 

XX 

Bareiily-PiUbheet . 

4 4 4 

it* 

4 44 

• 44 

ft ft t 

• 14 

444 

■ ft 

4 4 4 

• t* 

4 44 

4 ■ 4 

ft ft ft 

*•• 

• 4 1 

XXI 

Nalhati • 

• , 

44* 

4 4 « 

ft ft 

• 4 4 

• 44 

ft ft ft 


*4* 


272 

272 

272 

272 

272 

XXII 

Tiihoot • 

*•4 

4 4* 


• • 

* 4 4 


4 4 4 

■ «• 

4*4 



• 44 

t ft ft 

4.4 

444 

xxni 

Noithern Bengal(») . 

4*4 

4 f • 

*•• 


4 4* 


ft ft i 


4*4 

ft 

4«4 

• •• 

4 4* 

* * 4 

444 

XXIV 

Dacca . 

» * • 


44 4 

• 44 

■ ft ft 

*« ft 

■ 44 


• •« 

4 • 


444 

ft ft ft 

444 

14 4 

XXVI 

Cawnpoie-Acbneia . 

4 t 4 

4** 

4 • 

ft 

••• 

ft ft 



4*4 

ft ftft^ 

•*4 

444 

■ ft ft 

4*4 

• «* 

XXVIII 

Ami itbax-Pathankot 

4 4 4 

... 

4 41 

4 4 4 

* 44 

4 4 4 

4 4 * 

• 44 

ft ■ ft 

• 

• ■ • 

4«f 

ft ft 1 

• 44 

• 44 

XXIX 

Nagpui-Cbhattisgaih 

4 t • 

*4 # 

444 

■ 4 4 

4 ■ 

* t * 

• 44 


• •• 

»4t 


4.4 

ft ft ft 

• 44 

44 

XXX 

Buima • 

• 4 4 

« « • 


ft 


4 4 * 



4*4 

ft 


, , 

ft ft 

• 1 4 

• 44 

XXXI 

Joihat • 

• 

• • « 

4ft 

4*4 

4 4* 

ft ft 

• ft 

V 

... 

~ 

444 

B ft ft 

• 4 4 

4 44 

••• 


Qdabantbed Com- 

















PANIES. 
















XXXTII 

Madias . 

444 

«•« 

• *■ 

65 

805 

955 

965 

137 

2962 

4472 

4472 

570 

6092 

6432 

6431 

XXXIV 

South Indian . 

4 4 4 

44* 

i 

■ *4 

... 

4 • 

*44 

ft ft ft 


482 

82 

82 

82 

1002 

1452 

1622 

XXXV 1 

Gieat Indian Penin- 

















sula . 

2oy 

33i 

49^ 

87^ 

87i 

1931 

244^ 

297 

4372 

496 

5522 

6852 

7012 

8162 

8522 

XXXVI 

Bombay, Baioda and 








Centialludii 

44 4 

1 4 4 


• 4 • 


• 4 * 

• 4 4 

35 

134 

1675 

188 

3052 

3052 

3052 

3065 

XXXVII 

Oudb. and Bohilkbaud 

44 4 

■ 4 4 

*44 


... 

* 1 

• * 1 

• 4 

* . 

•** 

4* • 

4 4 4 

4* 4 

• •4 

42 


Assisted Companies. 



1 











1 

i 


:xxviii 

Darjeeling-Himalj an 


4*4 

1 

• •• 

• 1 4 

• •4 

* 4 

4*4 

• 4 4 

*4* 


• •• 

• 44 

III 

4*4 

••• 

XXXIX 

Bengal Gential 

4 

4 4 1 


4«4 

4*4 

• 44 

«•• 


. * ■ 

*44 

• 4* 

• • a 

• 4 4 

■ 4* 

»•• 

XL 

Deoghar 

« 4 4 

4 4 

4.4 

■ •■ 



4 4 4 

4*4 


••• 


4 44 

• *• 

f 44 

t»i 

1— t 

Bengal and North- 
















xm 

XLIV 

Western 
Taraheshwar . 
Bohilkhand-Knmann 

• «4 

4 4 4 

4 4 4 

4 4, 

4*4 

• •4 

• 14 

44« 

*** 

• • 

•4« 

• •* 

4*4 

*«* 

• *1 

4 4, 

•■• 

4 41 

*•• 

• •4 

444 

• 4* 

4 4. 

• 44 

* 4 

44 4 

• •4 

*4* 

• 44 

• •• 

*44 

• *■ 

•*4 

4*4 

4* • 

4 4 4 

• •• 

• •4 

• •• 

*14 

444 

• •• 

XLV 

Thaton-Bnyinzaik . 

■ 44 


*«■ 


444 

4*4 

• 4 4 

••• 

• «* 

* 1 4 


• •■ 

• •• 

• 44 

• 44 

XLVI 

Assam « 

4*4 

4*4 

• 44 

• 44 

• 4t 

• • 

444 

4«< 

• «* 

«•• 

• «• 

• 44 


4*4 

• •• 


Othub Oomfabibs. 
















XLVII 

Poudioherry • . 

A«e 

• •a 

• tt 

• •« 

**• 

• 44 

■ *4 

• •4 

* 4 » 

• *• 

• •4 

*•• 

• •4 

• «4 

*•• 


Natitb States. 
















XLIX[ 

L 

Khamgdon . 

Amraoti 

Bhopal-ltarsi 

»a4 

4-44 

• ** 

• M 

4 • 

t 4 

• 44 

4** 

• •• 

• 44 

44* 

*•• 

*44 

• •• 

• 41 

4*t 

• 4 

• t* 

• 4* 

• •4 

• 4 

* 

• •1 

• a i 

• 44 

*44 

•*4 

• «• 

44* 

4*4 

4*4 

• ft 

■ 4 4 

a •• 

• *4 

• 4 4 

*4* 

444 

• 4* 

444 

44* 

44* 

LI 

His HigbxLdss the 
Nizam’s 
















m 

His Highness the 


4*4 

144 

44 4 

• •* 

» •« 

• •• 

• *• 

4*4 

• *t 

4*4 

■ 44 

• «4 

• *4 



OaekvraT’s . 














•44 

• 1* 

Lin 

Bhavnagai-Gondal . 

4*4 


*•* 

*44 

<4* 

* ft 

• •t 

• •• 

4 44 

• 4* 

*•« 

4 * 

« 44 

t*f 

• 44 

• •• 

4.4 

• 41 

4 * * 

444 

• •4 

MV 

LV 

Mysoie , 

Jodhpore 


4*4 

*mt 

»♦* 

444 

• 4* 

• 44 

*•« 

4t4f 

4*4 

• •• 

4*4 

*44 

• •4 

• ** 

4*4 

LVI 

Lvn 

Rajpnia-Pa'idala 
Wadhwa».Mom . 

«44 

*«* 

*«« 

*44 

«*• 

*■4 

• »» 

*••• 

mif 

• «* 

4*4 

• •• 

*«* 

4 41 

• 4, 

t4t 

• 'W* 

•4* 

• *4 

44* 

**• 

441* 

• 1,4 

4*4 

• •• 

*•• 

• 4* 

»4t 

444 

• •• 

*44 

4 *• 

• ** 

**t 

i«* 

• 44 

*44 


Totai 

:xrCTT7:r':;vrr‘;;:; 


71 


2721 

mi 

428i 

[ 626i 

: 838j 

: 1^6871 

[ 2,3^1 

^ 2,495 

2,9881 

^ 8.844! 

' 3,540! 

■ 
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APPENDICES TO THE ADMINISTBATION REPOHT EOB 1886 - 86 . 
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APPEN 


Appi'oximate Distrihutiofi of Mileage 


Fboq-bess. 


State Impemal. 

Opened foi traffic , 

In progress . 

Total length sanctioned 


State Provincial 

Opened for tralEe . 

In progress , 

Total length sanctioned 

Guaranteed Companies. 

Opened for traffic . 

In progress . 

Total length sanctioned 


Assisted Comp^inies. 

Opened for traffic . 

In progress . 

Total length sanctioned 

Other Companies. 

Opened for traffic . . 

In progress . 

Total length sanctioned 


Native States. 

Opened for tr.^0 . 

In progress . 


Total length sanctioned 


Total. 

Opened for traffic » 
In progress . 


Total length motioned 






.li^ C 4 I'jA U-ll ^ w t. 




.. 't 
















































ATPENDII E, Clix 

DIX E •““■conclvded. 
of Railways by Provinces, 



(<2) 40 not oonxmaacod. 


{f) 162 noiilea noi commoot^ed. 
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APPENDICES TO THE ADMINISTEATION BEPOBT POB 1886.86. 




APPENDIX E. 

Mevmandim on th Lost or Gain resniUng to the State from the tease of the R^^ntdm-Mdlwa 

Slate Railway to the Botnhayi Baroda and Central India Railway Company, 

The Accountant General, Public Works Department, in his No. 533 R., dated Simla, 
31st June 18S6, calls for a memorandum on the above subject, and remarks that, in drawing-^ 
up this report, allowance would be made for all extraneous charges now borne by the Railway, 
but which would not have been debited to it had the line continued under State management, 
and on the other band would consider savings due to such causes as reductions effected in 
establishments resulting from the amalgamation, — reduced rates for carriage of stores, &c., also 
the effect of the re-arrangements among the supervising staff on the revenues of both the 
Rajputana-Malwa and Bombay, Baroda and Central India Railways, and the effect on the reve- 
nues of the latter of the reduced rates for caniage of stores for use on the R5jputdna-Mdlwa 
Railway, — and any other points that might be considered as affecting the interests of Govern- 
ment. 

3. It is not quite clear from the above orders what is the actual desire of the Accountant 
Geneml, Is it to asceitain the real financial results to the State, that is to say, how and to 
what extent the leasing of the Rdjputana-M41wa Railway has affected the Imperial Revenues 
of India ? or merely to show how the Revenue Accounts of the Railway (which form but an 
item in the accounts of the Empire) would have stood if the line had not been leased to the 
Bombay, Baroda and Central India Railway. This question having arisen, I have thought it 
best to show the results to the best of my ability under both aspects. 

3. To arrive at the information required with any degree of exactness would be a work of 
time, and would involve the entertainment of a special establishment. In order to obtain 
absolutely correct results it would have been necessary to almost entirely recast the accounts 
of the period under reference, and this neither time nor means at my disposal would permit. 
The information given in the following table has therefore been extracted as carefully and afe 
eomi>leiely as the means and materials and time would allow. 

4. The following are the piincipal points which have been dealt with in arriving at the 
conclusions given in this memorandum : — 

(1.) Savings due to transfers of establishment owing to reduction. 

(3.) Savings due to proportion of establishment chaiges debited to Bombay, Baroda 
and Central India Railway. 

(8.) Secretary of Statens and Director General of State Railways* establishment 
charges discontinued. 

(4.) Reduction of rates for carriage of railway stores over the Bombay, Baroda and Cen- 
tral India fiom 0-3 pies to 0’13 pies per maund per mile, 

(5.) Share of Government supervision and control per working agreement. 

(6.) Share of Home Board's establishment charges. 

(7.)^ Police charges. 

(8.) Leave and pension contributions. 

(9.) Stationery charges. 

(10.) Proportion of Company's general charges debitahle to State line. 

(11.) One-fifth surplus profits payable to the Bombay, Baroda and Central India 
Railway. 

5. In considering the effect of the above on the revenues of the State, it has been decided 
to deal with each point separately as it affects each Railway, and the results are exhibited half- 
year by half-year in Tables A, B, C, andD. 

Table A. 

6. Dealing first with the R4jpuUna-Mdlwa Railway the following observations are 
offered : — 

The savings are reported in the half-yearly printed accounts for 1885 at B14,8dl and 
Savings due to transfer of EstabU^h. R16,761, respectively, and in the absence of 
meat owing to rednction, further information obtainable these figures 

. have been adopted in Statement A as the gain to the Railway under this head. 

A farther sum of R7,7X9 is reported as due to reduction of establishment 
under £ XX (3 and 8) as per account for the Sind half of 18B5« and has been 
amilarly treated. 




h 
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(а) . In tbe second half of 1885 the sum of B (2,902 + 647) = 3,449 is shown in Abs- 

Saving due to proportion of Eatab- D as savings resulting from the share of 

lisbment charges debited to Bombay, General Traffic Manacrpr'q salarv ond 
Baioda and Central India BaUway. '^eneiai iiamc ivtanagei s salary ana omee 

establishment charges debited to the Bombay, 

Baroda and Central India Bailway. 

(3) . The disco utinuanoe of charges representing share of Secretary of Statens and Director 

Secretory of State’s and Direetor General of Eailwys" Establishment may be 
Geneial of Railways’ Establishment assumed to be a gain to the Kailway amounting 
chaiges discontinued. about fi2,500 per annum. The debit on this 

account in 1884 was 112^455 and a like sum was debited in 1885, This latter 
amount was a liability of the year 1884-85, yet having been debited to Revenue 
in the 1st half of 1886 the net earnings were reduced thereby, and therefore no 
actual gain has resulted as far as the Kajput^na-Malwa revenues for 1885 are 
concerned. Nothing therefore has been allowed under this bead. It is under- 
stood that certain indents are being still complied with by the India Ofiice, and 
therefore the charges under reference may not altogether have ceased yet. 

(4) . A reduction in rates from 0’2 to 0T3 pies per maund per mile for carriage of 

Reduction of Tates for canisgo of Kajputana-hTalwa Railway stores over the 

RdiiHay stores over the Bombay, Baro. Bombay, Baroda and Cuntral India Railway 
da aud Ceutial India Railway. , , . 

has caused a saving to the State as shown m 

the Auditoi^s report for the 2ad half of 1885, of SI, 89, 000 during 18S5. 

This sum has therefore been accepted. 

7. The above items will be seen to be the only savings accruing from the amalgamation. 

8. The following, on the other hand, are all items of loss. 

(5) . The charges under this head now debitable to working expenses of the State line 

Sbaie of Government supervision under the agreement amount to S50,400 per 
and control. half-year, at the estimated rate of ElO per open 

mile. This sum has been treated as a loss as far as the Revenues of the State 
line are concerned, but it must be remembered that Imperial Revenues have 
apparently been relieved to that extent in the expenditure hitherto booked as 
“ State outlay on Guaranteed Railways.^’ Another advantage accruing to the 
State by the inclusion of this sum in working expenses is that the | shaie of 
surplus earnings payable to the Company under the agreement is thereby propor- 
tionately reduced. It is not, however, easy to fix a money valuation for this 
advantage, but reference is made to it farther on. 

(б) . The portion of the Company's Home Board Establishment charges debited to the 

State line in 1885 amounted to E30,158 and 
clfig™ ggg j jg and constitute a positive 

loss of income. As the Railway Company's 
own line yielded surplus profits in both half-years of 1885, a moiety of this, 
and other similar credits in the Company's account accrued as a gain to Govern- 
ment in virtue of their guarantee. This effect, however, has been separately al- 
lowed for in Tables B and D, and therefore the whole of the above sum has been 
♦ 

written down as a loss to Kajputana-Malwa revenues, 

(7) . The Police charges debited to the State line for the first time in 1885 amounted to 

E73,463 during the year. This debit, though 
Po ice c arges. reducing the net earnings of the Rajput4na- 

M£lwa Railway, has relieved Imperial Funds. 

(8) . The debits to Revenue expenditure on account of leave and pension contributions for 

. . 1885 aggregated El,57,958. This sum was 

Leave and pension coutritution. Government as the present equivalent 

of its prospective liability for pension and leave allowances, and therefore, though 
a reduction of the revenues of the line, is really a relief to the Imperial Funds. 
It may, however, be noticed thafrthe inclusion of these charges as working expenses 
decrease the share of surplus earnings payable to the Company. 

(9) . The charge for stationery debited for the first time in the 2nd half of 1885 amounted 

to a40,603, and though treated as a loss of 
stationoiy ohargos. revenue ou the State Railway may he regarded 

*as a relief under some other head of Imperial expenditure. As with the foregoing 
so with this sum its inolusion in working expenses reduces the share of surplus 
that would oth’orwise be payable to the Railway Company. It is a question, 
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howevei, whetber this item should be dealt with in this place inasmuch as recent 
orders have issued that all State Railways aie to be debited with stationery charges 
and the Rajpulana-MAlwa State Railway would have had to bear these charges 
from 1st April 1886 if it had remained a State line. 

(10). The proportion of the Railway Company’s general charges debitable under the 

agieement to the State line amounts toR4^1b3 
1^8’- These agares have been taken from 
the explanations given in the Rajputana-Mdlwa 
Railway pnnted Revenue Accounts. These extra charges to the State line have 
been in some measure counterbalanced in their effect on Imperial Revenues by 
the corresponding credits to the Bombay, Baroda and Central India Railway 
Revenues and the Government share of surplus piofits, but as previously re- 
maiked these are considered separately m Tables B and D. 

{] 1). The sbfire of surplus earnings of the Rajputana-Malwa Railway payable by Govern- 
ment to the Bombay, Baroda and Central India 
Railway under the agreement amounted to 
C I. B-iilwdy. ji4',36,83ofor 1^85. This sum has been written 

down as a positive loss to the eainings of the 
Railway, and to Imperial Funds unrelieved by any counter-advantage, 

9. The net result of the actual working of the Rajputfina-Malwa State Railway by the 

Bombay, Baroda and Central India for the yeai 1885 is a net 
loss to the revenues of the bne of S6,5 1,844, but the net result 

to the Impenal Revenues will be noted in paragraph 17. 

Table B. 

10. The effect of the amalgamation on the revenue of the Bombay, Baroda and Central 
India Railway is set forth in Table B in which the following points have been considered : — 

„ „ , The debits in the Raiputana-Malwa Railway already 

1 btivings 1 esulting from tuc tiaiis- , ,, ,, j. j i p 

toi of the poition of tlie general dealt With are iiot taken as the measure ot the savings 

h.«gts to tiieE-M Railway, effected by the amalgamation, as allowance has had to be 

a Home Bond EbULlitihincut. •’ ..in, 

I Agent’s OfBce made for additional establiebment entailed by the extra 

a Stortkeepei’s Office ijjyoived. For instance 

(fl). The normal charges for Home Boaid Establishment used to be about E40,000 per 

half-year (including loss by exchange) where- 
as these amounted to Sl,20,000 in 1885. From 
this sum S68,301 debited to the Rajputana-Malwa line, if deducted, leaves 
E5 1,699 as against R80,000, the chaiges that would probably have been made 
had the Company worked their own line only. The difference theiefoie is set 
down as the saving accruing under this head, viz., R2i8,30L It should be 
mentioned, however, that the figuies of normal outlay are approximates, based 
on previous yeais' debits, no information being available as to what extra 
establishment has been entertained at Home. 

(6). Similarly, assuming the normal charges for Agent's Office at the rate sanctioned 

before the amalgamation, there is a saving of 
Agent 8 Office. 5,2,287 in the cost under this head which is 

treated as again to the Bombay, Baroda and Central India Railway. 

^cj. In like manner, there is a saving of Bl,275 in the Storekeeper's salary and 

51,185 in his oflBce establishment which have 
Storekeeper’s Office, been taken as a gain to the Company's line at 

the expense of the R4jput5na-Malwa Railway. In addition to this R934 for 
share of rent, &c., ha^ also been included in Table B. 

These savings aggregate R38,982, but froid this sum must be deducted the extra debits 

to the Bombay, Baroda and Central India Railway working 
expenses transferred from the RAjputdna-Malwa line in connec- 
tion with the General TralBBc Manager's salary and amounting to R4,259, The total net saving, 
therefore, accruing from the contract to the Bombay, Baroda and Central India revenues amounts 
to B29,72S, one-half of which was pid to Government on their moiety of surplus profits as al- 
lowed for in Table D in which items of gain or loss are shown separately. , 

11. The next item affecting the Compny's income is the loss of revenue resulting from 

the reduction in rates for carriage of stores over the Rajput- 
^ of insrM^lwa Railway. This loss has (as above remaiked) been 
reported by the Company's Auditor at El, 89,000 for 1885 


Home Boaid Establisliment. 


Heueial Traffio Manager’s Office. 
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and half of this sum is lost to Government in their moiety of surplus piofits of the Bombay, 
Baroda and Central India Hallway. 

1^. The net result of this table shows a loss to the Bombay^ Baroda and Central India 

Bail way in actual working of B;l,69,a77, of which Govern- 
ment, however, beam a moiety as shown in Table D ; but 
inasmuch as the shaie-holders receive ^th share of the surplus earnings of the Eajputana-Malwa 
State Railway, which for the year 1885 amounted to 36,836, the actual result is a net gain 
to the line of R3, 57,197. 

13. As previously lemarked the explanation regarding the items shown in Tables A and B 
have been confined to the effect on the revenues of the Railways. It is now intended to 
examine the effect of these figures on the Imperial Revenues. 

14. These results will be found in Tables C and D. 

Table C. 

15. It will be noticed from Table C that the total relief to the Imperial Revenues under 
** Charges for supervision and control," Charges for Police," Contribution for leave and 
pension," and ''Charges for stationery" aggregate about R3,7a,814. 

16. The net loss shown in Table A is p6,51,844. Deducting from this* amount R3,72,81 1, 
the net result to Imperial Revenues as regaids the Rajputaua-Malwa State Railway is approxi- 
mately a net loss of R2,79,030. 

Table D. • 

17. This table shows a net loss of ® 79,638 to Government in their moiety of surplus 
profits of the Bombay, Baroda and Central India Railway resisting from the charges exhibited 
in Table B. 

This loss must therefore be added to the net result of S^,79,030 shown above, and the 
total loss to the Imperial Revenue is therefore 113,58,668 as shown m the summaiy attached 
to the tables. 

18. The following points suggest themselves as influencing the revenues of the State line 
and of Government and may therefore now receive attention 

(1) . Loss by exchange on English stores hitherto taken at par value. 

3). Higher rates of travelling allowance. 

(3L Transfeis of pensionable servants whose places have been filled up by non-pension- 
able men. 

(4) . The exclusion of half the accumulated loss by exchange from the capital outlay on 

which the Company guarantee a return of 5 per cent. 

(5) . The difference between the 5 per cent, thus guaranteed under the agi cement and 

the State liability for interest at 4 per cent, on capital outlay. 

(1) . Under recent orders loss by exchange will be debit- 
lioss by exchange on English stores. directly to all State Railways. This point need not theie- 

foie be considered. 

(2) . The higher rates of allowances came into force from 
Higher lates of travelling allowance 1st Januaiy 1886, and therefore do not affect the revenues 

on R.-M. 8. Railway 1885 

(3) . It is hardly practicable to show what men on the pensionable staff have been 

replaced by non-pensionable hands. The actual savings owing 
Snhsfcitntion of non-pensionahle for transfers and reductions have been considered and allowed 
pensionable employes. prospective benefit to Government in such trans- 

fers or 1 eplacements cannot be calculated. 

(4) . The effect of excluding half the loss by exchange from the total capital outlay on 

which the Company guarantee a return of 5 per^ cent, is to 
Exclusion of 4 loss by exchange from enhance the surplus earnings to the extent of 5 per cent, on 
total capital outlay. these indirect charges, and coi^equently to increase the 

l-th portion of such surplus payable to the Company. Therefore in 1886 the 
* Company partook of such enhanced surplus, and as the amount actually paid has 

been included as a positive loss nothing further has to he considered in this con- 
nection. 

(5) . The advantage to ,the State indicated here partakes more of the nature of a security 

'than of any additional income or revenue. The Govern- 

meat Rnd Sw State liability for inter- outlay, whereas it IS guaranteed (B) 6 per cent, on capital 
est at 4 per cent, on cspitid outlay. -outlay I lofis by exohauge as at 1st Januaiy 1885. 

* 35 A 
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Assuming^ that 4 per cent, is payable on the total capital plus the whole of the 
indirect charges which is not the procedure on State lines^ B will alwajsbe 
greater than A, to say nothing of the -^ths surplus earnings accruing to Govern- 
ment. Therefore Government aie secured against any failuie on the pait of the 
State line to pay interest on the borrowed capital^ Imt this secuiitydoes not affect 
the actual revenues of the line which aip neither enhauct.d nor diminished. 
The advantage cannot therefore be written down in a sum of money and would 
only be worth considering if the Railway failed to jield the guaranteed 5 per 
cent, on capital cost which was not the case in 1885^ and is hardly likely to occur. 

Meveuue. 

19. The foregoing remarks have reference to items of loss and gain in expenditure only 
with the exception of the reduction m rates foi cairiage of materials oxer the Bombay, Baioda 
and Central India Railway to the Rajput^iia-M^Iwa Railway. 

20. The alteration in the rates and fares of the Rajputaua-TVI alwa Railway during 1 885 
also affects the results above arrived at. 

21. To ascertain to what extent this has been the case would be a formidable undertaking, 
as it would necessitate the overhauling of the initial aceounts of 278 stations for 26 weeks and 
the preparation therefiom of revised aceounts. The following information will, it is theiefoie 
hoped, suiHce to show i^ what way it influences the case, although it is quite impossible under 
the cncumstances to estimate what is the actual money result. 

22. In the first half of 1886 no changes were made in the rates and fares of the Raj- 
putana-Malwa Railway. 

23. The following statement shows what changes were introduced in the passenger tares 
on Ist July 1885 : — 


Clmiigca in coiching rates. 


Note . — Intermediate Class passengeis weio not booked through. 

24. The fares on the Bombay, Baroda and Central India Railway duiiug 2ud half of 
1885 were as follows 


Bajput^na-Malwa Railway. 
Passenger Faies. 


Up to SOth June 1885 


From let Julj 18^3. 

Ist Class Single 

18 pies 

per mile. 

15 pies per mile. 

„ Return Oidinaiy 

24 

if 

>26 

do. 

,, Fom-monthly 

27 

if 

Slid Class Single 

9 

ft 

8 

do. 

„ Retuin Oidinary 

12 

5> 

}is 

do. 

,, Fom-monthly 

13^ 



3id Mail, first 100 luileb 2^ pies per mile. 
Next 100 „ 2g „ 

Next 200 „ 2^ „ 

Above 400 ,, 2 „ 

Srd By Mixed-OrdinAry 2 ,, 


No change. 


Coac'un^ faroo on B . B, A C. I Eailwmjr. 


B. B. Local PASSiENGsa Rab,es. 

From Ist July 1885. 


1st Class Single . 

* « * « * 

. 12 pjes per mile^ 


If 

Return . 

0 • m * t 

. 20 

do. 

2nd 

if 

Single 

• • # • a 

. 6 

do. 


ff 

Retain . 

j. 

• • • • • 

. 10. 

do. 

Srd 

9* 

Between Abinedabad and Bomhiy . 

. 3 

do. 


if 

Ahmedabad and Wadhn^n . . 

. 2| 

do. 


99 

Ordinary 

« • » • • 

. 2k 

do. 


25. In addition to the foregoing alterations the following 
of thwugU to'ib appplied to ascertain the proportion due to each* 

system of the combined Railways in tbrougb-booking of 
passengers : — 

The charge to a passenger booking from a station on |ihe R^jputSna-Mltlwa Rafilway 
to a station oq the Bombay, Baroda and Central India Railway, and vks 
eersS, is arrived at by adding tbe local fares of the two ‘Railways, but the 
amount credited to each system of this total is ascertained by dividing it in 
mileage proportion of the twa» systems over which the passenger travelled. 
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26. The result of this rule has been in some cases to still further reduce the mileage fares 
™ . . 1 , j j , ii, 1 . i> Kajputana-Malwa Railway not to the benefit of the 

This method reduced the share of i n. n ■, , ■«, 

the B^put4ua-i!dal\v<i State Railway. passenger but to the benefit of the Bombay, Baroda and 

• Central India Railway, the fares of the latter Railway being 

less tban those .of the R^jputana-Malwa Railway. For instance, in the case of first-class 
passengers there has been on the Rajputana-Mdlwa Railway an absolute leduction lu fare of 3 
pies per mile and a fuither reduotion varying according to the distance tiavelled owing to 
the opeiation of the rule of division of earnings above mentioned. 

. ,i. » j . following examples will show how the fares of 

sion^n^ife^ge^iofortaou!^*^ ° Rajputaiia-Malwa Railway are reduced by the division 

in mileage propoition ' 

(1), A first-class passenger booking from Delhi to Church Gate would be charged as 
follows : — 


R -M. Railway fare 

B., B & 0. 1. Rafiw ay faie 


R a. p. 
. 45 5 0 
. 19 6 0 


Delhi to Ahmed ah id . 
Abmedabad to Chui ch Gate . 


Total Charge . 64 10 0 


. 6<i0 
. 309 

SS9 


which would be credited to the two Railways as 
follows 


R a. p. 

R.-\l. Railway . , . 42 3 0 

B., B & 0 1. Railway . . 22 7 0 


Total . 64 10 0 


Rl}2-3-0 is equal to 13*96 pies per mile against the reduced mileage rate of 15 pies. 
Take another Example — 

(2). A fiist-class passenger hooking from Palanpur to Church Gate would be charged as 
follows — 

R.-M. Railway faie 
B., B & C. L Railway fate 

25 13 0 


R a. p, 
6 8 

19 5 0 


Mileage. • 

Ahm'Sbad t^ChurthO^t^ . ! 3^ This would be Cl edited to the two Railways 

as follows ; — 

392 

’ R a, p, 

R.-M. Railway . * . . . . • • • .670 

B., B. & 0. 1. Railway .... .... 20 6 0 

26 13 0 


« 

fi5-7-0 is equal to 12*57 pies per mile instead of 15 pies. 

It will be noticed that in the case of third-class passengers Bombay, Baroda and Central 
India Railway fares are higher than those on the Ri jpuMna-Malwa Railway, The loss to the 
latter Railway on first and second class passengers wonld therefore he partly compensated by 
gain in the third-class passengers. To ascertain to what extent this has been the case would 
necessitate a detailed ansdysia of the station accounts. The number of passengers hooked 

through between the two systems during the 2nd half of 1885 were as‘foUowa 

* 

First Class. Second Class. Third Class. Total. 

No. No. No, No. 

800 1,090 9,626 11,816 * 



clxvi 


APPENDICES TO THE ADMINISTRATION REPORT POR 1886-86. 


Goods rates. 


Qoo^ Rates, 

as. Before the Isfc of July 1885 the class rates on the 
Bombay, Baroda and Central India and R£jputana-Malwa 
Railways were based on the following basis ; — 


Bombat-Baeoda Raiwat. 


EljPTJTAiffA-Miii'WA Railway. 




Pie 

per 

maund per mile. 


Pie per maund 

1st Class 

* 

* 

« 

0-4 


0*36 

2nd „ 

• 

« 

• 

06 


0 525 

3rd „ 

• 


• 

0*8 


07 

4th „ 

• 

« 

• 

10 


0 85 

oth „ 

• ^ 

• 

• 

12 

• 

1*0 

Special Class Goods 

* 

• 

0 29 




1 to 100 
101 to 200 
201 to 300 . 

301 to 400 
Over 400 miles 


Terminal cbaige 4 pies. 


A. 

. 0 35 
. 0*25 
. 0-15 
. 0*15 
. 010 
3 pies 


B. 

0525 
0525 
0 30 
0 20 
0-10 


0 . 

0 35 
0-36 
0 25 
0 25 
0*15 


4 

£9. From 1st July 1885 the rates in force on theRdjputana-Malwa Railway were adopted 

in quoting through rates and the terminal on the Bombay- 
Adoption of R.-M. State Bailway g^roda was reduced from 4 to 3 pies per maund in tbrough- 

latea m througli»boouing. « • jt t , <=> 

booking via Sabarmati. 

30. The through grain and seeds rates to Bombay from Delhi and Agra, viz.y 0-11-0 for 

wheat, 0-11-6 for other giains, weie allowed to remain un- 
Throagh gram and seeds rates for altered, and as the freight charges on this traffic were divided 

OH mileage both befoie and after the 1st July 1885 there was 
no loss or gain to the Rajputana-Malwa Railway from this important item of goods tiaffic. 

31. The through giain and seeds rates from all stations on 
the Rdjputana-Malwa Railway to Bombay remained unaltered 
on the 1st July 1885. 

83. For all A Class goods except grain and seeds, the 
through rates were made up as follows ; — 


Throueh grain and seeds rates fiom 
all Stations on R -M. St ite Railway. 


Rates for all A Class goods except 
giain and seeds 


On Rajputana-Malwa Railway both before and after 1st July 1S85 

Per maund per mil6« 

Fiom 1 to 100 miles ........... 0*36 

„ 101 to 200 0 26 

„ 201 to 300 0 15 

Ovei 400 miles . . . . . • • . . . . . 0 10 

On Bombay, Baroda and Central India Railway — 

Before 1st Jul^ 1885, After Isi July 1885. 

r 0'20 pie per maund per mile, if booked to Bombay. 0*3 5 pie 
Special class 0*39 pie. ■< per maund per mile, to other stations on the Bombay, 

V. Baroda and Centi al India Railway. 

33. Out of nearly 85 articles comprised in A Class goods salt from Kharagboda to 

sat tnOc Irom Khfirfghod.. B«iputSiia-Mfilwa Eailway forms an important item of traffic, 

® 40,rr6tonshavingbeenbookeddaringthe8ndhalf of 1885. 

The bulk of this salt traffic Was for stations more than 300 miles distant from Sabarmati, the 
average rate for which according to the sliding scale would be 0*33 pie, and as the Bombay- 
Baroda rate was 0*08 pie more than that, the R^jputana-Halwa Railway were gainers to a 
certain extent in dividing the freight charges by mileaga But this gain must be very trifling 
as the distance from Khdrllgbodato Sdbarmati is 59 miles. 

84. There were also alterations in the rates for iron, tobacco, wool, cotton pressed and 
At* i. s.. . goods over the Bombay-Baroda, the Rdfpntana-Malwa 

Altecetion of rate m ofner oomxoo* . • • u. j rm. • • n « . . 

dities. Railway rates remaming unaltered. The division of fi eight 

charges on mileage proportion must have affected the R^j- 
pnt£na-M41wa receipts, but in absence of any record of station-to-station traffic for the several 
cotjlpnodit^ee it is not possible to estimate the extent to wMoh the receipts have been affected. 



APPENDIX P, 


clxvii 


35. In concluding these remarks it may be noticed that it is very piobable that the modi- 
I^ajputana-M&lwa Kaihyay rates and fares, and particularly the division with 
Central India Railway Company of the through-traffic receipts upon a 

fh i W detiimental to the interests of the State Railway, and 

that had the financial result of these changes been approximately ascertainable, it would have 
considerably augmented the loss exhibited in this memorandum. But apart altogether from 

c.. attached statements represented by 

fi6,51,, 44 as regards the State Railway, and by E3,58,608 in respect of Imperial Revenues, 
IS a handsome bonus to the Railway Company, unattended by any appreciable advan- 

tage. Ihe changes in the supervising staff have not resulted m any practical economy but 
have rather enhanced the cost of working, nor can it be said that any direct benefit has 
yet aoerued to the State Railway from the unity of management, for with the single exception 
of the office of Agent (or Manager) the management of the two lines is virtually as distinct 
as ever, no fusion of the various offices and subordinate establishments having yet been 
attempted. Any additional traffic attracted to the State Railway under these cuvumstances 
can hardly be the result of the amalgamation, but must be regarded as a normal expansion 
of business independent of the lease of the State hue to the Bombay, Baroda and Central 
India Rail wav Company. 


Bombay f 28th Juli/ 1SS5. 


PRAMC MORIS ON, 

Examiner j Gtiarauteedr Itailtoa^ Jtcounf^, 


TABLE A. 

Statement showing the losses and Savings tesulHng to the Bdj^utdna-Mdltoa Railway from the 
amalgamahon with the Bombag^ Batoda and Central India liadioay daring 1885, 


PABriCUIiAHfl. 

1st Half of 18S6. 


1835 


GaiQ 

Loss 


Lo»b 

Gnu 

Lohs 

» 

Savings due to ti insfeis from tbe B M. Kail- 
way owing to reductions , 

M 

14,361 

R 

R 

16,761 

R 

R 

80,132 

R 

Shaie of Geneidl Tiaffic Managei’s office tiaus- 
f erred to B , B. & 0. 1, llallv^ jy ’ 

4 « 1 

** 

c 2,903 
t 647 

1 - 

3,449 

1 ft* 

Redactions in Estabhshtnent’— -Audit and Ac- 
counts . . . 

• 

• 

7,719 


7,719 

ft* 

Reduction in rates of caniage of B.-M. mate- 
rials over B , B. & C. I. ILiilway . , 

1 , 41,000 

• •• 

48,000 


1 , 89,000 

ft 

Share o£ Government superviBion and control . 


50,400 

ft 

50,400 


1 , 00,800 

Do. of B , B & C I. B tilway Home Board 
Estabhbbment chaiges 

• f* 

80,158 

• • 

38,143 

a 

68.301 

Police charges debited for the ^st time. 

i 

1 ••• 

38,188 

1 * * 

36,265 

• 

73,463 

Conti ihutions for leave and pension • 

i 

« •« 

79,476 

i 

78,482 

« 

1 , 57,958 

Stationery charged for the first time 


■ 

«• 

40,603 


40,603 

Shaie of staff for revising Coaching and Goods 
traffic 

««* 

1,862 

• « 

• »« 


r 1,863 

* 

Share of Chief Storekeeper’s salary and office 


1,280 

«• « 

* 476 

* 

•< 1,736 

Do. of Agent’s office-rent . . 

«** 

643 

»• « 

. 628 

aO 

( 1,066 

■j^th sljipxe of surplus earnings paid to Bailway 
Company ...... 


2 , 69,894 

«•» 

1 , 66,942 

.«» * 

4 , 36,886 

* 

1 , 65,361 


74,929 

4 , 10,883 

2.30290 

8 , 82,134 

Net Doss to the Railway 


3 , 86,904 

6 , 51.844 


♦ 
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TABLE B. 

• Statenent showing tke’iiems of Gain or Loss to the Revenues of the Bombay y Baroda and Central v 
India Mailway resulting from the amalgamation with the lidgpuidna^Mdlwa iiailway. 


Pjlbxioulabs. 

Isx os 1886. 

2ki> Hale oe 1885. 

1886. 

Gain. 

Lobs. 

Gain. 

Loss. 

Gain. 

Loss. 


R 

R 

R 

R 1 

R 

R 

Reduction in the charges under Agency . 

Do. in the Home Board Establishment 

756 

t a • 

1,531 


2,287 

■ • a 

charges . * » . « 

12,485 


15,816 


28,301 

* * • 

Do. in Chief Storekeepm‘’8 salary 

Do. in do. Office Estab- 

75 

a * » 

1,200 

* « • 

6 

• a • 

lishmeut charges 



1,185 


1,186 

... 

Proportion of rent, &c., debited to R.-M. Rail- 
way . . . ... 

■ • * 

f «• 

934 

a • a 

934 


Do. of General Traffic Manager's salary 







transferred to R.-M. Railway 

Do. of Generid Traffic Manager’s Office 
Establishment transferred to R.- 


la. 

« * « 

2,902 

« ■ • 

2,902 

M. Railway .... 

■ • • 

• a • 

i « ■ 

647 

... 

.647 

Do. of rent, &c., transferred from R.-M. 

j 






Railway ..... 
Decrease in earnings from carriage of R.-M. 

« • a 

* 

• ■ ■ 

■ 

810 

... 

810 

Railway materials ..... 


1,41,000 

• • * 

48,000 

* .« 

1,89,000 


13,316 

1,41,000 

11 ^ 

20,666 

V III ■ 

52,259 

33,982 1 1.93,269 

Net Loss to the Railway . 

1,27,684 

81,893 

'^‘“"’^X59^277^ ^ 


Moiety borne by Government as per table D. 

Moiety borne by the B., B. & C. I. Railway 
^th Surplus Profits of R.-M. Railway paid to tbe Company 

Net Gain to the B., B. & C. I. SailvVay Company 


79,638 


79,639 

4,36,836 


3,57,197 


TABLE C. 

Statement showing the probable Amount saved to Imperial Revenues from Charges in Table A 

borne by the Revenues of the Railway for 1S85, 


.Charges for supervision and control 
„ for Police 

Contribution for leave and pension 
Charges for stationery 

Total Saving to Government 


1st Hale oe 1885* 

2Nn Hal 

Gain* 

Loss. 

Gain. 

R 


R 

60,400 


60,400 

38,188 


35,265 

79,476 

a • • 

78,482 

20,301 


20,302 

1,88,865 

. *• 

1,84<,449 


Loss. 


1885. 


Gain. 


1,00,800 

73,453 

1,57,958 

40,603 


8,72,814 


Loss. 


* Divided equally between two hall-years. 


TABLE D. 


Statement showing the net Boss to Government on their Moiety of Surplus Profits of the Bombay, 
Baroda and Central India Railway for 1^5 resulting from the Charges noticed in Table B, ” 



IsiL Hale oe 1885. 

W * 

2irn 'HaiiX o* 1886. 

1885, a 


Gain. 

Loss. 

Gnin. 

* 

iLoss, 

Gain. 

Loss. 


R 

R 

, R'/' 

R 

1. ■ 

■' R. 

, ; * , . ' ' ' t , 

■ lfoie|ty of expenditure transferred to BAj- 
_ ; pamna-MjSlwa' Railway , . « : j • , ' 

. Mloiety of expenffithte trnnsfevred from Bdj- 
; 4 pnttoa-MM^ Railway to Rolnbay, Bsxo^ 

; ■ ^■•yjsA 'dehtacaVIaditt Railway- '''-r-,' w' 

;,«oiety'Cil in receipta fon'^itiai^e of 

’'Ji: 

.6,668 

' '1 ' 

- - 

^ f \ 1 

' 1 ' i' I . ^ ' ’ ' . ' 

i ' - .»** ■ ' 

A'. 

. ld,38& 

'j ; . ‘e^e s' ' ‘ ' 

' i 

S '':,,''’8^129- 

-'a^opo* 

I 16,991 

L ' V " ^ * * 

1 1 1 / 

. 7. ' ' /J' '1 i 
■' . ' y ‘ I J 

' 1 ' 1 ’ t ' 

' ' "'■V 'J'*’ 

' ' V 

;,v'. .'2,129',', 

■ 1 ' i! 

.’4'.' 'V*- ly f Vj,;':''' ^el)'3io88’'lKi-G:bTiqrm 

, ■■ v! V r" \T '-f't «. p ,"i‘ ' ''v"'’ 

■ ■■ 1 1 1*1 '/» (V 1 • .,1 M 1 1 ’ ' f i' { ' 1 ' 







■; r C'. '-'i. '\Vi i’f -'I-'' 

'-L 

1^. N'': 


-.'i' 
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showing the net Loss to the Impetial Revenues durinig the two halves of X8Sb resulting 
from the Lease of the Rdjputdna-Malwa Railway to the Bombay j Baroda and Central India 
Railway Company. 


Per Table A 
„ Table C 
„ Table D 


Total 

Net Loss to Governtuent 


iBT HaIi]? OB 1885. 


Gain. 


& 

1,88,365 


1,88,365 


li033. 


R 

3,15,940 

63,842 


3,79,782 


1,91,417 


2iro Haxp OB 1886. 


Gain, 


R 

1,^449 


Loss. 


1,84,449 


R 

3,35,904 

15!796 


3,51,700 


1,67,251 


1886. 


Gain. 


R 

3,72,814 


3,72,814 


Loss. 


R 

6,51,844 

79j638 


7,31,482 


3,58,668 


Nummary showing the net Gain to the Bondtayj Baroda and Central India Railway Company 
during the two halves of 1885 resulting from the Lease of the Rajputana^Mdlwa Railway. 



lai HaIiP op 1886, 

2no HaIiB ob 1SS6. 

' 1886. 


Gain. 

Loss. 

Gain. 

Loss. 

Gain. 

Loss. 


s 

R 

R 

R 

R 

R 

Per Table B . . . . . 

surplus profits of Rajput^»a<Mdiwa Bail way 

2,69)s94 

1,27,684 

1,66,942 

31,593 

4,36l836 

1,59,277 

V ft ft 

Net Gain 

1,42,210 

» « « 

1,35,349 

• *4 

2,77,569 


Add — Moiety of loss borne by Government 
per Table D . 

63,842 

■ * * 

15,796 


79,638 

• ft • 

Total net Gain 

i 

2,06,052 

... 

1,51,145 

■ ft 4 

3,67,197 

... 
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APPENDICES TO IHE ADMINI3TBATION REPOET POR 18S6-86, 


APPENDIX Or. 

Itli5entut.e made the Twenty-eighth day of October, 1885, §ztis 3 zen 
THE SECHETABiY OE STATE IN COUNCIL OE INDIA of the one part 
and THE SOUTHEHN MAHHATTA HAILWAY COMPANY LIMITED 
of the other part upon the occasion of the Secretary of State in Council of 
India having under section 48 of an Indenture dated the 1st day of June 1882 
made between the Secretary of State in Council of India of the one part and 
the said Company of the other part and hereinafter referred to as the original 
Contract required the Company at once to construct the line of railway follow- 
ing that is to say an extension from Belgaum to join the Great Indian Pen- 
insula Hailway at or east of Poonah hereinafter called the West Deccan Line . 

WITNESSETH and it is heieby agreed and declared as follows : 

1. These presents are supplementary to the original Contract and shall be called The 
West Deccan Contract and the terms The Secretary of State ” and *‘The Company shall 
respectively mean the same heiein as in the original Contract in that behalf specified. 

2. The oiiginal Contract shall be read and acted on ; — 

As if instead of the sum of £3,000,000 therein mentioned the sum of £5,000,000 had 
been therein mentioned j 

As if instead of Bankapur in the third section thereof mentioned Baui-Benar had 
been therein mentioned j 

As if instead of the rate of 4^ per cent, in section 30 thereof mentioned the rate of 
4 per cent, had been therein mentioned and as if at the end of that section there 
were added the woids foHoiviug “ but so that such interest shall be payable only 
as m section 42 piovided; 

As if instead of the sum of B15,000 in section 39 thereof mentioned the sum of 
B23,U00 had been therein mentioned ; 

As if instead of the 30th day of June 1887 in section 43 thereof mentioned the 30th 
day of Juno 1889 had been therein mentioned 5 

As if instead of the woicls in the proviso to the said 42nd Section contained beginning 
with the words one-eighth and ending with die word Contract both in- 
clusive theie had been therein contained the words following the amount of the 
equivalent for further interest at per cent, per annum paid by the Secretary of 
State for the same half-year. 

As if in section 55 theie hid been inserted before the words borrow any money 
the wolds following, viz. except for the purpose of repaying to the Secretary 
of State any money cai lying interest in his favor under the provisions of pioviso 
(6) of section 3 of the West Deccan Contract.” 

As if aftei every lefeience oi mention in section 69 thereof made to or of the original 
Conti act a similar mention or reference weie made of or to the West Deccan 
Conti act ; 

and shall also be subject to sections 3 and 4 hereof. 

3. The Company having recently with the sanction of the Secretary of State and by the 
issue at par of 3^^ per cent debentures raised the sum of £1,700,000 and paid the same into 

the Bank of England to the credit of the Secretary of State may by the issue of such 

debentures as the Secretary of State shall sanction raise further sums not exceeding in the 
aggregate inclusive of premiums (if any) received by the Company £300,000 and shall pay 
the sums so laised inclusive of such premiums (if any) as aforesaid to the same credit. The 
said sum of £1,700,000 and such further sums (if any) as shall be so raised and paid to the 
said credit as aforesaid shall be taken in part payment of the said sum of £5,000,000. 

PROVIDED ALWAYS 

(«.) That if the Secretary of State shall provide any sums of money for or towards 
the payment of the Capital sums secured by the said debentures issued or to be 
issued beieimder or any of# them then so long as the sums so provided shall not 
have been repaid to him by the Company under proviso {b) of this section the 
Secretary of State shall be relieved from all liability to pay any equivalent for 

interest to the Company in respect of such an amount of the said sums so taken 

in part payment as aforesaid as shall from time to time be equal to the aggregate 
of the moneys so j^rovided and not so repaid as aforesaid and the like amount 
shall carry interest in favour of the Secretary of State at the rate of 3^ per cent, 
per annum hut only as expenditure attributable to revenue and in such manner 
as if at the end of sub-section 3 of section 42 of the original Contract there 
were added the words following 

" Of the interest accrued in his favour under section 3 proviso {a) of the West 
Deeoan Contract and not previously paid to him and ” 



APPENDIX G. 


clxxi 


(5.) That the Company may at any time out of the proper mone3''s of the Company not 
otherwise payable to the credit of the Secretary of State hereunder or under the 
original Contract repay to him any sums so provided by him as aforesaid and 
may raise any money required for such repayment by the issue at a price not 
less than par of debentures carrying inteiest at the rate of 8^ per cent, per 
annum or a less rate and any dehentuies proposed to he issued for such purpose 
shall to an amount not exceeding the sum required for such repayment and for 
payment of the costs of issue be endorsed by the Secretary of State with an 
endorsement similar to that borne by the dehentuies already issued. 

(<y.) That if by reason of the Company failiug to discharge the interest payable by them 
on any of the said debentures the Secretaiy of State shall advance any sums of 
money for or towaids payment of the said interest in addition to the sums 
payable by him under the said original Conti act as Iiereby varied the sums so 
advanced shall thereux>on become due to him from the Company and so long as 
the same shall remain due shall carry interest in his favour at the rate of 4 per 
cent, per annum and may with such interest be retained by him out of the 
moneys then or then next payable by him to the Company under section 27 of 
the original Contract. 

{d,) That save as herein otherwise provided the Secretary of State shall indemnify the 
Company its property and effects against its liabilities in respect of the payment 
of any capital sums payable by the Company in respect of any of the said 
debentures aud 

(tf.) That the Secretary of State shall upon the expiration of the original Contract 
whether by efflux of time or otherwise be entitled to deduct and retain out 
of the moneys otherwise payable by him to the Cornpany under section 6S 
of the original Contract an amount equal to the aggiegate of the capital 
sums secured by such of the said debentures if any as shall then be out- 
standing and of such sums if any as shall have been so provided or advanced 
by the Secretary of State as aforesaid and not have been afterwards repaid to 
or retained by him hereunder and of any interest due to him under sub-section 
(c) hereof. 

4. After the 28tli day of February 1885 there shall be substituted for section 27 of the 
original Contract the section following 

The amount for the time being paid by the Company in respect of the said sum of 
£5,000,000 IS in this section called the Prescribed Capital and the amount if any for the time 
being paid by the Company under section ^0 in excess of the Preseiibed Capital is in this 
section called the Excess Capital. For the purposes of this Sectiou the Prescribed Capital 
shall be divided into three parts — 

Part A — ^being equal to the aggregate of the moneys for the time being paid up on 
shares of the Company registered in the Company's English Share Kegister and 
"applied by the Company (i) towards payment oi the Piescribed Capital (li) in 
" discharge of the capital suras secured by any dehentuies issued under the West 
** Deccan Contract or (lii) in repayment to the Secretary of State of moneys 
" provided by him for payment of such capital sums as last aforesaid. 

" Part B— being equal to the aggregate for the time being of the moneys paid up on 
shares of the Company registered in the Company's Indian Share Begister and 
so applied as aforesaid. 

" Part C— consisting of the remainder of the Prescribed Capital. 

The Secretary of State will out of the revenues of India pay to the Company during the 
** continuance of this Contract the equivalent of interest at the rate of per cent, per annum 
" on the Prescribed Capital and of interest at the rate of 3 per cent, per annum on the Excess 
"Capital. And up to aud inclusive'of the first day of June 1889 (if this Contiact shall so 
" long continue) the equivalent of further interest at the rate of \ per cent, per annum on 
" parts A and B of the Prescribed Capital. 

" The abovementioned equivalents shall he calculated aud paid as follows : — 

" As to part A of the Prescribed Capital and as to so much of the Excess Capital if 
any as may be paid to the credit of the Secretary of State in England calcu- 
" lated to the 80th day of June and the 31st day of December and paid on the 
" 1st day of July and the 1st day of January in London in sterling. 

" As to paiti B of the Prescribed Capital and as to so much of the Excess Oaiiital if 
any reckoned in rupees as may be paid to the credit of the Secretary of State 
" in India calculated to the 30th day of June and the 31st day of Doeeinher 
" and paid on the 1st day of July and the 1st day of Januaiy in India in rupees 
" and 

“ As to part 0 of the Prescribed Capital calculated to and paid on the let day of 
‘ " April and the 1st day of October in Loudon in sterling,^' 

30 A 
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5. If for the settlement of any transactions other than those for which specific provision 
is made as to the rate of exchange arising between the Secretary of State and the Company it 
becomes necessary to decide at what rate of exchange any sums shall be converted from Indian 
currency into sterling money or vice versd the rate to be adopted shall be the average rate of 
exchange obtained by the Secretary of State for bills payable on demand drawn on India in 
tbe half-year in which the transactions may have occurred or if the Secretary of State shall not 
have drawn bills on India for so much as three months out of the half-year in which the trans- 
actions may have occurred then at the average rate obtained during tlie said half-year for the 
best commercial bills payable on demand drawn, in London on India such average rate to be 
decided by the Comptroller General at Calcutta. 

rNT WITNESS whereof Lieutenant-General Bichard Strachey C.S.I. and 
Sir Frederick James Halliday K.C.B. being two Members of the Council of India have hereunto 
set their hands and seals and the Southern Mahratta Railway Company Limited have hereunto 
caused their common seal to be affixed the day and year first above written. 


ft 


« 
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APPENDIX H. 


Wxis Inil^ntur^ made the 2nd day of October 1886 between THE 
SECRETARY OE STATE EOR INDIA IN COUNCIL of the one part and 
THE INDIAN MIDLAND RAILWAY COMPANY LIMITED of the 
other part Witnesseth and it h hereby agreed and declared ae follows : — 


INTERPRETATION OP TERMS. 

1. In this Contract — 

The expression **The Secretary of State means the Secretary of State for Tnrlin. in 
Council for India. 

The expression ^'The Company*^ means The Indian Midland Railway Company Limited. 

^ The expression Government Treasury in India means a Treasury in India of Her 
Majesty’s Indian Government. 

The expression ‘‘The projected railway” means and includes the line of railway and 
several branch lines of railway mentioned in the third section of this Contract. 


DURATION OP CONTRACT. 

%. This Contract shall continue in force until it shall he determined under any provision 
hereinafter contained in that behalf. 


CONSTRUCTION OP LINES. 

8. Subject to the requisite funds being provided according to the stipulations in that 
behalf in the 32nd 34th and 58th Sections hereinafter contained the Company shall with due 
diligence and expedition and in accordance in all respects with the directions of the Secretary 
of State construct on routes to be determined by him and on land to be provided by him as 
hereinafter stipulated the line of railway and several branch lines of railway next hereinafter 
mentioned (that is to say) 

A line of railway from Bhopal to Cawnpore vid Jhansi 
A branch line of railway from Jhansi to Gwalior 
A branch line of railway from Jhansi to Manikpur and 

A branch line of railway to Saugor from a point near Etawah to be determined by 
the Secretary of State 

together with all such stations station yards offices warehouses houses for employes conveniences 
and works as in the opinion of the Secretary of State shall be necessary or proper for the 
purposes of the projected railway either as regards the due working of the same or as regards 
the permanence of the same and the protection of the same from destruction or injury by 
inundation tempest or otherwise. The projected railway shall be of the 5 feet 6 inches gauge 
and shall in general structural character conform in all respects with the now established 
standard of railways in British India of that gauge surveys designs and estimates in relation 
to the construction or execution of the projected railway and the stations and other works to 
be constructed under this section shall if required be furnished by the Company to the Secre- 
tary of State and he subjected to his approval or the Secretary of State may furnish designs 
to the Company and the Company shall in that case be b( and to follow them. 


NOTIFICATION TO COMPANY OF ROUTE OF RAILWAYS. 

4. The Secretary of State shall from time to time notify to the Company tlie route of 
the projected railway so far as such route shall from time to time have been deter- 
mined by him. 


SITUATION OF STATIONS, &c. 

5. The Secretary of State shall have power to determine the situation and dimensions of 
all stations station yards offices warehouses houses for employes conveniences and works to 

‘ be constructed in connection with or as part of the projected railway. 

AS TO CERTAIN EXISTING SURVEYS WORKS, &c. 

6. All surveys plans and works which the Secretary of State has caused to he made and 
exeeu^d with the view of facilitating and expediting the construction of the projected railway 
or some hart or parts thereof . and also all rolling stock plant or machinery which he may have 
provided in relation to the construction of the projected railway or any pai-t or parts thereof 
AE qh be made over to the Company and the cost of the said surveys plans and works rolling 
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APPEKDIOES TO THE ADMINISTEATION REPORT FOR 1885-86. 


AS TO PROVIDING LAND. 

7. Subject and without prejudice to the stipulation*? contained in the next succeeding* 
section of this Contract the Secretary of State shall from time to time provide the land which 
he shall consider requisite for the construction of the projected railway and for the stations sta- 
tion yards offices warehouses houses for employes conveniences and works necessary or proper for 
the purpose*, of the same railway and shall allow the Cornif^ny to have possession of the land so 
provided The Comx^any shall from time to time with the sanction of the Secretary of State 
as soon as practicable relinquish to the Secretary of State such of the laud of which the 
Company shall have lieen allowed possession under this section as shall for the time being 
have become unnecessary to be retained possession of by the Company for any of ihe purposes 
of this Contract And as often as in the opinion of the Secretary of State it shall appear to 
be unnecessary that the Comjiany shall retain possession of any particular land of which the 
Company shall have been allowed possession under this section or of which possession shall 
have been allowed or delivered to the Company under any other provision in this Contract the 
Secretary of State shall certify such his opinion to the Company. Upon receipt of such 
certificate or so soon thereafter as may be the Com^iany shall state in writing whether it 
acquiesces in the opinion of the Secretary of State or whether it objects thereto and if 
so the grounds of its objection. If no objection is stated by the Company or if the 
grounds of its objection (if any) are not in the opinion of the Secretary of State sufficient 
the Company shall njpon the requisition of the Secretary of State forthwith relinquish to him 
the land in question. 

8. The obligation of the Secretary of State under the last preceding section to provide 
land shall as to any land therein mentioned which may be situate in territory not directly 
governed by Her Majesty or Her Majesty’s Indian G-overnmenl not become absolute unless 
or until the Secretary State shall himself acquire the laud which he shall not he under 
positive obligation to do although he intends to acquire it if he can obtain it on reasonable 
terms by negotiation with any State or States concerned. If the Secretary of State shall 
declare that he is unable to obtain the land which he shall consider requisite for the purposes 
of the projected railway the Company may terminate this Conlraet by giving in writing 
twelve months’ notice of its intention in that behalf to the Secretary of State. 

EQUIPMENT WITH ROLLING STOCK, &c. 

9. The Company sliall with all speed equip the jirojected railway so far as from time to 
time constructed with rolling stock plant and machinery to the satisfaction of the Secretary of 
State and if the Secretaiy of State shall be of ojiinion that the Company shall at any time 
have failed duly to perfoim its obligations under this section he may himself from time to time 
equip or complete the equipment of the x>rojected railway or any part thereof with the parti- 
culars or any of the particulars specified in this section, 

OPENING FOR PUBLIC TRAFFIC. 

10. The Company shall from time to time when and as often as an inspecting officer 
acting on behalf of the Secretary of State shall have certified that any part of the projected 
railway is fit for the convenience of passengers and goods and properly equipped with rolling 
stock plant and maehiuery forthwith open the same part for public traffic. 

TELEGRAPHS. 

11. The Secretary of State may from time to time establish such electric telegraphs as he 
shall think fit along or upon the projected railway or any part or parts thereof or any land 
or works belonging thereto and may maintain and work the same electric telegrajplis as he 
shall think fit and it shall be lawful for him for such purposes or any of them (in addition 
to the general powers which it is hereby declared that he shall at all times have of entering 
by agent or otherwise upon all or any laud of which he shall pursuant to this Contract have 
allowed the Company to have possession) to enter at all times by his agents workmen or 
others on any part or parts of the projected railway or the lands or works belonging thereto 
and to erect place maintain make do and execute thereon all such buildings machinery works 
appliances acts and things as the Secretary of State shall consider necessary or proper in 
relation, to the construction maintenance use and working of the said electric teleg^phs. 
The Secretary of State shall be exclusively entitled to the possession of all buildings machinery 
works and appliances erected or brought by him under the powers conferred on hinn by this 
section on the projected railway or on any land or works belonging thereto. The Company 
shall at all times furnish the Secretary of State with such free passes over the projected railway 
or any parts thereof as he shall require for persons employed by him in or about or in connec- 
tion with the censtmotion maintenance working or inspection of the electric telegraphs 
mentioned in this section or any buildings machinery works or appliances appertaining 
thereto, 

ISt. The Secretary of State shall from time to time allow the Company to have the exclu- 
«ve use of any such electric telegraphs and telegraphic appHanees as he shall from time to time 
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consider proper to be used by tbe Company for the puipose of safely or efficiently working the 
projected railway or any part or parts thereof. The Secretary of State shall maintain and 
keep in good repair and in good working condition the electric telegraphs and telegraphic 
appliances of which me Company shall for the time being he allowed to have tlie use. 

13. The Company shall from time to time upon demand by or on behalf of the Secretary 
of State pay into such Government Treasury in India as shall from time to time be apnointed 
for the purpose by tbe Secretary of State the amount which the Secretary of State shall from 
time to time require the Company to pay in respect of the ehai'gos made from time to time 
by the Telegraph Department of Her Majesty^a Indian Government for rent maintenance 
end inspection of the electric telegraphs and telegraphic appliances of which the Secretary of 
State shall from time to time under tbe last pieceding section have allowed to the Company 
the exclusive use such charges not to he in excess of similar charges for the time being in 
force in the ease of State Hallway Telegraphs. 

14. The Company if so directed by the Secretary of State shall in relation to any electric 
telegraphs or telegraphic appliances of which under the 1 2th section of this Contract it shall 
for the time being be allowed to have the use observe the rales applicable to telegraphs and 
telegraphic appliances which shall for the time being be in force in the case of State Hailway 
Telegraphs or such of the said rules as the Secretary of State may from time to time pre- 
scribe to he observed by tbe Company and tbe Company if so directed by the Secretary of 
State shall account in such manner as shall be prescribed by the rules which shall for the time 
being he in force in relation to State Railway Telegraphs or as the Secietary of State shall 
require for the receipts derived from the working of telegraphs and telegraphic appliances. 

AS TO THE MAINTENANCE AND MANAGEMENT OP THE PROJECTED 

RAILWAY. 

1 5. The Company shall keep the projected railway and the stations and works belonging 
thereto in good repair. And’ shall also keep so much of the projected railway as for the time 
being shall have been opened for pubhe traffic and the stations and works belonging io the part 
which for the time being shall have been so opened in good working condition and fully sup- 
plied with rolling stock plant machinery and stores to the satisfaction of the Soc’^etary of 
State and whenever the Secietary of State shall he of opinion that the Company is in any 
default as to any of the matters before mentioned in tins section ho may in wilting notify the 
fact to the Company specifying in such writing the general nature of the defect and unless 
the defect be remedied by the Company within one calendar month after the notification 
thereof by him to the Company may himscK remedy it 

16. The Comjiany shall keep the rolling stock machinery and plant for the time being 
belonging to tbe projected railway and to eveiy part thereof in good repair and in good work- 
ing condition to the satisfaction of the Seeretaiy of Staite and whenever the Secretary of State 
shall be of opinion that the Company is in default as to any matter before provided lor in this 
section he may himseK remedy the defect. 

17. The Company shall maintain a sufficient staff to the satisfaction of the Secretary of 
State for the purposes of so much, of the projected railway as bhall for tlie time being have 
been opened for public tiaffic. 

18. The Secretary of State may from time to time by notice in writing require the 
Company to carry out any alteration improvement or addition that may in his opinion be 
necessary for the safety of passengers or of the public or for the effectual working of the 
railway to be made in or to any part of the projected railway or any of the stations or works 
belonging thereto. Such notice shall specify the alteration improvement or addition required 
and shall also in general terms describe the works to be executed for the purpose of effecting 
the same. On receiving any such notice the Company shall with all reasonable speed execute 
the works described therein the Secretary of State providing any land that may be requisite 
for the purposes of such works. K in any case the Comj)any shall neglect to proceed with 
the works prescribed in any such notice as specified in, this section or fail to complete the same 
to the satisfaction of the Secretary of State the Secretary of Stat6 may execute the works in 
respect of which the Company is in default. The Secretarjr of State and the Company 
respectively shall as to any works executed under this section either by tbe Company or the 
Sem’etary of State and the land appropriated thereto be as nearly as may be but subject and 
without prejudice to the subsequent provisions of this Contract in the like relative positions as 
if the worli had been works constructed under the third section of this Contract and the land 
had been land provided under the seventh section of this Contract. 

AS TO DANGEROUS ROLLING STOCK, &:o. 

19. The Secretary of State may from time to time prohibit the Company from using any 
enmne carriage wagon vehicle machine or appliance of any description whatsoever of which 
the use shall be declared by a duly authorised inspecting officer acting on behalf of the Sewe- 
taiT of State to be attended with danger to passengers or to the public and the Secretary of * 
State mar by taking into his custody such engine oaiTiage wagon vehicle machine or ap- 
pliance or by such other means as he shall think fi.t to employ prevent the Company from 

using the same. 
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POLICE. 

2.0. The Secretary o£ State shall provide and maintain for the purposes of so much of the 
projected railway as shall for the time being have been opened for public traflSc such a force of 
police as the Company with the approval of the Secretaiy of State shall from time to time 
require and the Secretary of State may in his discretion from time to time detail provide and 
maintain in relation to so much of the projected railway as shall for the time being have been 
opened for public traffic any force of police (either in addition to any then existing force or 
otherwise) which he may deem requisite for the preservation of law and order. Three equal 
tenth parts of the cost of providing and maintaining the aggregate force of police from time to 
time employed under this section in relation to the projected railway (or any part or parts 
thereof) shall be borne by the Secretary of State as part of the general expenditure of Her 
Majesty^s Indian Government. 

21. If the Company shall desire to have police protection for any such part or parts of 
the projected railway as for the time being shall be under construction or shall not have been 
opened for public traffic the Secretary of State will from time to time (but at the sole cost of 
the Company) provide and maintain for the purpose a police force of such strength as shall 
from time to time be agreed upon in that behalf between himself and the Company, 

22. The cost of providing and maintaining any force of police from time to time provided 
and maintained by the Secretary of State under either of the two last preceding sections in 
relation to the projected railway or any part or parts thereof shall be taken to be as from time 
to time stated by the Secretary of State. 


AS TO WORKING THE RAILWAY, PARES, &c. 

23. The Company shall until this Contract shall be terminated under any provision here- 
in contained keep so much of the projected railway as for the time being shall have been 
opened for public traffic so opened and work the same and carry on thereon the business of 
carriers of passengers and goods in accordance with the provisions of the law of India for the 
time being. 

24. The Company shall from and after the opening for public traffic of any part of the 
projected railway cause to be ruuupon such part of the projected railway as for the time being 
shall have been so opened so many trains at such times at such rates of speed between such 
places and with such conveniences and accommodations as the Secretary of State shall from 
time to time require. 

25. The Company shall from time to time upon the requisition of the Secretary of State, 
effect any alteration or improvement in the working of the projected railway or any part 
thereof that may in the opinion of the Secretary of State be necessary for the safety of passengers 
or of the public or for the effectual working of the projected railway or any part thereof, 

26. The Company shall be entitled to charge the public for services rendered by way of 
conveyance on the projected railway of passengers and goods of different classes and descrip- 
tionss at such rates only as shall for the time being be approved by the Secretary of State. 
The Company may from time to time and at the request of the Secretary of State shall submit 
for the approval of the Secretary of State maximum and minimum rates within which the 
Company is to be at liberty to charge for such services and the Secretary of State may approve 
such rates with such modifications as he shall think fit and may also from time to time require 
the Company to make such modifications in the maximum and minimum rates for the time 
being in force as he shall think fit. Provided always that as often as the Secretary of State 
shall require the Company to make any such modification as last aforesaid he shall give to the 
Company not less than six montihs’ previous notice of his*intention in that behalf in order to 
give the Company time to submit its views with reference to such modification. Provided also 
that when the Secretary of State shall declare that the case is one of public emergency it shall 
be sufficient for him to give such shorter notice as under the oiroumstances he shall consider 
reasonable. The Company shall not in making charges to the public for services mentioned in 
this section calculate any such charge at a rate which shall be either above the maximum or 

, below the minimum rate for the time being applicable under this section to the particular 
service iu respect of which the same charge is made or make any reduction by way of rebate or 
otherwise which shall have the effect o£ bringing any rate actually paid, below such minimum. 
The term goods” shall as reg^ds this section include everything conveyed oh the project^ 
railway passengers oiiV excepted. , , . , 

shall not :as j between/ the public make or, give any undhe or 

‘/ uni^sonable preference any/partmi^:^^ % 'bomps.ny, or 
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AS TO SERVICES UEUDERED TO SECRETARY OE STATE ON THE PROJECT- 
ED RAILWAY. 

28. All services which the Secretary of State shall require the Company to perform for 
any Department of Her Majesty^s Indian Hovernment whether Postal Military Police or 
othervnse or for high officials of such (Tovernment (inclading in such services the conveyance 
of mails as dehned by the Post Office Act or Acts for the time being in force in British 
India the conveyance of Post Office servants when on duty the conveyance of troops and 
sailors military and naval establishments horses and other animals used for military purposes 
guns military stor^ and equipments the conveyance of police prisoners and paupers the 
conveyauee of telegraph stores instruments officers and workmen and of any public stores 
whatever) shall be performed by the Company on the same general conditions as may for 
the time being be in force on railways of the 5 feet 6 inches gauge belonging to and worked 
by Her Majesty^s Indian Government and at such rates as may be approved by the Secretary 
of State. Provided that nothing in this section contained shall be construed to override the 
previous provisions in this Contract as to the grant of free passes for certain employes of the 
Secretary of State. 

29. The Company shall convey gold and silver bullion and coin and copper coin belonging 
to the Secretary of State and the persons in charge thereof at special rates to be from time to 
time approved by the Secretary of State. 

30. The Company shall from time to time upon the requisition of the Secretary of State 
give precedence over all other traffic to his demands either for passenger or freight accom- 
modation. 

AS TO CARRIAGE OP STORES. 

31. All stores intended to be used for any purposes of the projected railway or any part 
thereof (including stores intended to be used in or about the construction of any part of the 
projected railway or of any works or adjuncts of or pertaining to the same) shall be conveyed 
by the Company over the projected railway so far as opened for public traffic at rates to be 
approved by the Secretary ofjState such rates to be not less than the actual cost of conveyance. 


PAYMENTS BY COMPANY TO GOVERNMENT AND PAYMENT OP INTEREST 

THEREON TO COMPANY. 


32. The Company shall within such period and by such instalments as the Secretary of 
State shall prescribe pay into the Bank of England to the credit of the Secretary of State an 
aggregate sum of £3,000,000 to be raised in shares. Provided that the Company may discharge 
itself pro tanto of its obligations to pay the said aggregate sum of £3,000,000 by paying on 
account of Share Capital with tne approbatiou of the Secretary of State any sum or sums of 
money not exceeding in the aggregate the equivalent in rupee currenoy at the rate in this 
section mentioned of £100,000 into any Government Treasury in India approved for the 
purpose by the Secretary of State and any sum or sums so paid in rupee currency shall be 
accepted by the Secretary of State as the equivalent of sterling money at the rate of 12^ 
rupees to the pound sterling. 

33. The Secretary of State will during the continuance of this Contract out of the 
revenues of India pay to the Company half-yearly on the first day of July and the first day of 
January interest at the rate of 4 per cent, per annum calculated to the 30th day of June and 
the 31st day of December respectively on the amount which shall for the time being have 
been paid by the Company on account of share capital in respect of the sum of £3,000,000 
mentioned in the last preceding section of this Contract. The interest on so much of the said 
amount of share capital as shall have been paid by the Company ia sterling money shall be 
payable in sterling money to the Company in London and the interest on so much of the 
same sum as shall have been paid by the Company in India shall be payable in rupee currency 
to the Company in India. 

34. The Company shall also within such period and by such instalments as the Secretary 
of State shall prescribe pay into the Bank of England to the credit of the Secretary of State 
a further aggregate sum of £3,000,000 and such further sum as shall be from time to time 
required for completing the works sanctioned by the Secretary of State under this Contract to 
be raised in such manner (by the issue of shares or of debentures or otherwise) and on such 
terms as shall be agreed upon between the Secretary of State and the Company and the 
Secretary of State will during the continuance- of this Contract out of the revenues of India 
pay to the Company interest on the amount which shall for the time being have been p^iid^ by 
the Company under this section at 4 per cent, per annum or such other rate as may from time 
to time be agreed upon between the Secretary of State and the Company. 

GENERAL STIPULATION AS TO MONEYS PAID BY COMPANY HNDBR PRB- 

CEDING PliOVISIONS. 


' ‘ S5V' Subject to the provisions of this . Contract all moneys paid by the Company under 

i the’ a2nd and S4th sections hereof shall' when and, ^ paid become the ab^lute property of 
V : .;^hc[S;ecreth% of and he shall not bis a debtor to the Company in respect of such moneys 
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SUPPLY OP MONEY BY GOVERNMENT AND ANCILLARY THERETO. 

86. All moneys whicli the Company shall require to defray expenditure hy the Company 
under this (Contract sanctioned by the Secretary o£ State shall be supplied to the Company by 
the Secretary of State according^ to such arrangements as shall from time to time be made 
between the Secretary of State and the Company but if and as often as any advance for the 
time being required by the Company to defray expenditure under this Contract would 
together with the aggregate of all sums previously supplied to the Company under this 
section exceed the aggregate of the following particulars (that is to say) 

(1) The total amount of the payments for the time being made by the Company under 

the 8:^nd and 34th sections of this Contract so much of the payments last 
aforesaid as shall have been made in sterling money to be converted for the 
purposes of this present section into rupee currency at the rate of rupees 
to the pound sterling 

(2) The total amount of such of the moneys which for the time being shall have 

become payable to the Secretary of State by the Company under the 37th 
section of this Contract as shall under the subsequent provisions of this Con- 
tract be attributable to account of capital 

(3) The value (to be determined hy the Secretary of State) of such land (if any) as 

shall for the time being have been relinquished by the Company to the Secre- 
tary of State under the previous provisions hereof 

the Secretary of State shall have the absolute right to decline to make the advance and more- 
over he shall when and as from time to time the expenditure of the Company under this Con- 
tract attributable to account of capital shall exceed the aggregate of the particulars specified 
in the several clauses respectively numbered (1) (2) and (3) in this present section be entitled 
to interest at the rate of 4^ per cent, per annum on the excess whilst existing, Eor the pur- 
poses of this section all sums of sterling money except such as are in this section provided 
to be converted into rupee currency at the rate in this section previously mentioned shall be 
taken as having been converted into rupees at the respective rates at which the same sums 
shall respectively have been embodied in accordance with this Contract in the accounts of the 
Company kept in India imder provisions hereinafter contained. 


PAYMENT OF RECEIPTS OP COMPANY TO GOVERNMENT ACCOUNT. 

37. All moneys whatsoever from whatever source arising or derived and whether attribut- 
able to Account of Capital or Revenue which shall during the continuance of this Contract be 
received by the Company and whether ou its own behalf or as Agent of the Secretary of State 
or other ui-e shall (with the exception only of moneys payable to the Secretary of State under 
the 32nd 34th and 58th sections of this Contract and of moneys, paid by the Secretary of State 
to the Company under the 33rd 34th and 5bth sections of this Contract or which it shall re- 
ceive by virtue of the Crh sub-section of the 45th section of this Contract) be paid without 
deduction at such times and in such manner as the Secretary of State may from time to time 
direct in manner following (that is to sa}) as to moneys received elsewhere than in India by or 
on behalf of the Company into the Bank of England to the credit of the Secretary of State and 
as to moneys received in India by or on behalf of the Company into some Government Treasury 
in India to be from time to time approved for the purpose by the Secretary of State. All the 
moneys paid by the Company under this section shall when paid become the absolute property 
of the Secretary of State but nevertheless such of the same moneys as are under this Contract 
to be treated as received on account of revenue shall be subject to the provisions hereinafter 
contained as to the application thereof. 


ATTRIBUTION OF RECEIPTS OF COMPANY TO CAPITAL AND REVENUE 

RESPECTIVELY. 

88. Of the moneys to be so paid as provided hy the last preceding section of this Con- 
tract such as shall have been received by or on behalf of the Company prior to the opening for 
public traffic of any part of the projected railway shall be treated as received on account of 
Capital and such as shall have been received by or on behalf of the Company after the opening 
for public traffic of the whole of the projected railway shall subject to the succeeding pro- 
visions of this section be treated as received on account of revenue. AH such of the said 
moneys to be so payable as provided by the last preceding section of this Contract as shall 
have accrued from the sale of any property not paid for out of revenue on any occasion other 
one on which the property sold is replaced by other property of the same or a similar 
character shall although the sale from which the same shall have been derived may have taken 
place aftw the opening for public traffic of the whole of the projected railway be treated as received 
on account of capital And of the moneys to be so paid as provided by the last preceding 
section, of this Contract deiived by the Company subsequently to the opening for public traffic 
of part of the projected railway and prior to the opening for public traffic of the whole of the 
same railway sudh portions shall respectively be attributed account of capital and such 
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portions to account o£ revenue as the Secretary o£ State shall from time to time determine 
having regard in so doing to the principles so far as applicable on. which the previous provisions 
of this section are framed. 

AS TO SANCTION BT SECRETARY OP STATE TO EXPENDITITRE BY THE 

COMPANY. 

S9, No expenditure by the Company shall as between, the Secretary of State and the 
Company be allowed unless sanctioned by the Secietary of State. 

APPROPRIATION OP EXPENDITORB OP THE COMPANY. 

40. Subject to tbe qualifications contained in the next succeeding section of this Contract 
expenditure by the Company incurred in relation to the projected railway shall be appropriated 
to capital or revenue as the case may be on the general principle that capital shall bear the 
cost of the original construction of tl)e projected railway and ih< stations station yards ofiSces 
warehouses houses for employes conveniences and works under the third section of this Contract 
to be constructed by tbe Company and also of the original equipment ot the projected railway and 
its said appurtenances with rolling stock plant and machinery and shall also bear the cost of 
new works additional rolling stock plant and machinery including in such cost the cost of any 
temporary new work of which the construction is requisite in relation to the constiuction of a 
work properly chargeable to capital and that working expenses hereinafter defined and the cost 
of repairs restorations renewals replacement and substitutions shall be borne by revenue. Such 
sum as the Secretary of State may allow to be charged in respect of the expenses of and inci- 
dent to the formation and incorporation of the Company and such amouut as the Secretary of 
State may allow or require to be charged to account of capital in respect of the cost of the 
management of the Company and the conduct of its afia^rs piior to the time when the whole of 
the projected railway shall have been opened for public traffic and the following particulars 
(that is to say) 

(a.) The cost to the Secretary of State as certified by him of all laud of which he 
shall allow the Company to have possession for any purposes of this Contract, 

(5.) llie cost to the Secretary of State as certified by him of the said surveys plans 
works rolling stock plant and machinery respectively mentioned in the sixth 
section of this Conti act and of any such surveys designs and estimates as 
the Secretary of State may furnish to the Company under the third section 
of this Contract including in the cost of the said several surveys designs 
estimates and plans mentioned in this sub-section all costs incurred by the 
Secretary of State with a view to procuring the same to be made 

(c.) The cost of providing and maintaining a police force in relation to any such part 
or parts of the projected railway as for the time being shall be under con- 
struction or shall not have been opened for public tiaffic 

((^.) The charues of the Telegraph Department of Her Majesty's Indian Government 
for rent maintenance and inspection of such electno telegraphs and telegraphic 
appliances (if any) as the Secretary of State may allow the Company to use 
in relation to the construction of the projected railway or any part thereof 
or in relation to any part of the projected railway which shall not for the 
time being have been, opened for pubhc traffic 

{e.) So much as ought pursuant to this Contract from time to time to he charged to 
account of capital in respect of the half-yearly amouut to be charged by the 
Secrptary of State under the provisions hereinafter contained for his super- 
vision audit and control of the affairs of the Company 

{/.) Any amount which the Secretary of State may from time to time require to 
be charged to account of capital in respect of the cost to him of any ot his 
legal expenses incurred in relation to this Contract or to any matters arising 
out of this Contract 

(^.) The cost to the Secretary of State as certified by him of works acts and things 
which shall be executed or done by him under any of the provisions of this 
Contract provided that the cost thereof if executed or done by the Company 
would have been expenditure chargeable to account of capital 

shall subject nevertheless to the said qualifications contained in the next succeeding section 
hereof as between the Secretary of State and the Company be admitted and included in the 
expenditure to be charged to account of capital. 

41. The qualifications referred to in the last preceding seotion of this Contract are these. 

(a.) Any item of expenditure incurred in respect to any part of the projected railway 
which shall have been opened for public traffic though under the terms of the 
last preceding section chai^eable to account of capital shall from time to 
time if not exceeding the sum of 1>0(10 rupees and may from time to time at 
the absolute discretion of the Secretary of State if exceeding 1,000 rupees 
but not exceeding 2,000 rupees be charged to account of revenue. Provided 
* nevertheless that the aggregate expenditure charged to account of revenue 

S7a 
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under this sub-section shall not in any half-year commencing on a first day of 
January and terminating on a thirtieth day of June or commencing on a first 
day of Jaly and terminating on a thirty-first day of December exceed the 
aggregate amount of a mileage rate calculated at rupees for each mile of 
the projected railway which for the time being shall have been opened for 
public traflSe and for this purpose so much of the projected railway as at the 
end of any half-year shall have been opened for public traffic shall be treated 
as if it had been so opened during the whole of the half-year. 

{b ) After the whole of the projected railway shall have been opened for public traffic 
no portion of the salaries or allowances of any of the Company's permanent 
supervising staff although for the time being employed partly or "wholly in 
directing or superintending work the expenditure on which is properly charge- 
able to account of capital shall except with the express sanction of the 
Secret aiy of State be treated as chargeable to account of capital. 

(c.) After the whole of the projected railway shall have been opened for public traffic 
no expenses connected with the engagement from England or with the 
passage from or to England of any person in the Company's service shall be 
treated as chargeable to account of capital unless such person shall be speciallv 
engaged to carry out woik the cost of which is expenditure so chargeable and 
shall be actually employed upon such work. 


WOEKINa EXPENSES. 

42. All expenditure incurred by the Company with the sanction of the Secretary of State 
in o» about or in connection with the maintenance management and working of so much of the 
piojected railway as shall for the time being have been opened for public traffic shall be 
deemed working expenses." In working expenses " shall be admitted and included 

(1) All expenditure with the sanction of the Secretary of State incurred by the Com- 

pany after the opening for public traffic of the whole of the projected railway 
in the management of the Company and the conducl of its affairs. 

(2) Such proportion of the expenditure last aforesaid incurred subsequently to the time 

when part of the projected railway shall have been opened for public traffic 
and prior to the time when the whole thereof shall have been so opened as 
the mileage for the time being opened for public traffic shall bear to the 
aggregate mileage under constrnction and opened for traffic. 

(3) All expenditure incurred by the Company with the sanction of the Secretary of 

State or by the Secretary of State under the provisions of this Contract in 
keeping so much of the projected railway as for the time being shall have 
been opened for public traffic and the stations and other works belonging 
thereto in good repair and in good woiking condition and supplied with 
rolling stock machinery and plant except such part if any of the expenditure 
mentioned in this sub-section as shall be properly treated as chargeable to 
account of capital. 

(4) All expenditure incurred by the Company with the sanction of the Secretary of 

State or by the Secretary of State under the provisions of this Contract in 
keeping the rolling stock machinery and plant belonging to so much of the 
projected railway as shall for the time being have been opened for public 
traffic in good repair and in good working condition. 

(5) AH expenditure incurred by the Company with the sanction of the Secretary of 

State or by the Secretary of State under the provisions of this Contract in 
the execution of any works of which the cost shall or would if the works 
were executed by the Company be chargeable to account of revenue 

(6) The cost so far as not under the terms of this Contract to be borne by the Secre- 

tary of State as part of the general expenditure of Her Majesty's Indian 
Government of providing and maintaining a police force in relation to so 
much of the projected railway as for the time being shall have been opened 
for public traffic. 

(7) The charges paid by the Company for rent maintenance and inspection of the 

telegraphs and telegraphic appliances from time to time provided by the 
Secretary of State under this Contract for the use of the Company in rela- 
tion to any part of the projected railway which for the time being shall have 
been opened for public traffic, 

($) The costs of and incidental to the preparation of the returns and statistics from 
time to time furnished to the Secretary of State under the provisions herein-, 
after contained. 

(9) So much as ought pursuant to this Contract from time to time to he charged to> 
account of revenue in. res;i^t of the half-yearly amounts to be charged by 
- the Secretary of State under ihe provisions hereinafter contained for his super*^ 

vision audit and control of the affairs of the Company, 
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(10) All moneys from time to time contributed by the Company with the sanction of 

the Secretary of State to the purposes of such Provident Institution as herein- 
^ after mentioned which the Secretary of Sitate shall from time to time allow 

to be included amongst woikiug expenses. 

(11) All such reasonable legal expenses incurred by the Secretary of State or the Com- 

pany as the Secretary of State shall require or allow to be charged to account 
of revenue and all such other expen‘?es as the Secretary of State shall require 
or allow to be treated as working expenses. 

AS TO AUDIT AND SETTLEMENT OP CERTAIN POSSIBLE QUESTIONS. 

43. The accounts of the Company in relation to its expenditure and receipts in India 
England and elsewhere shall from time to time he audited on behalf of the Secretary of 
State by such person or persons as he shall from time to time appoint and the Company shall 
produce to the auditor or auditors so appointed by the Seciet ary of State all vouchers books 
accounts papers and documents of the Company necessary for the purpose of audit and afford 
to them or him all facilities lequisite for the performance of their or his duties Amongst the 
functions of the auditor or auditors shall be included the duty of seeing that expenditure is 
chaiged and revenue applied in accordance with the provisions of this Contract. If consequent 
on the audit of any auditor acting on behalf of the Secretary of State the Secretary of State 
shall require any alterations to be made in the accounts and the Company shall object to the 
alterations the matter in difference shall be referred for final decision to two persons one to be 
named by the Secretary of State and the other to be named by the Company and in case such 
two persons shall be unable to agree then to an umpire to be nam"d by the referees. The 
necessary costs of any such reference as last aforesaid shall be included in working expenses. 

44. If any difference shall arise between the Secretary of State and the Company as to 
whether any paiticular item or a portion of any particulai item ought or not to be included 
amongst working expenses or to be charged to account of revenue the matter in difference 
unless under the terms of this Contract to be solely decided or determined by the Secretary of 
State shall be referred to the decision of some person jointly appointed by the Secretary of 
State and the Company and if the Secretary of State and the Company shall not appoint 
such a person then to the decision of two persons one to be named by the Company and one by 
the Secretary of State or failing the agreement of such two persons then to the decision of 
an umpire to be named by such two persons. The costs of any reference under this section 
shall unless the Secretary of State shall otherwise direct be treated as part of the working 
expenses, 

AS TO THE APPLICATIONS OF CERTAIN OF THE RECEIPTS OP 

THE COMPANY. 

46. Of the moneys to be received by or on behalf of the Company in each half-year 
during the continuance of this Contract other than any interest payable by the Secretary of 
State under this Contract such as are pursuant to this Contract to be treated as received on 
account of revenue shall be applicable as follows (that is to say) 

(1) Primarily in or towards the discharge of the working expenses and other expendi- 

ture (if any) chargeable to revenue under this Contract (excepting expenditure 
for the discharge of which special provision is made in any other sub-section 
of this section) respectively attributable to the half-year to which the receipts 
relate. 

(2) Secondarily in payment of any such moneys not allowed by the Secretary of State 

to be included amongst working expenses as shall from time to tiiU'* be con- 
tributed by the Company with the sanction of the Secretaiy of State 
to the purposes of such Provident Institution as hereinafter mentioned. 

(3) In the next place in or towards the discharge of such (if any) of the working 

expenses and other expenditure (if any) chargeable to revenue under this 
Contract not being of the character excepted in the first sub-section of the 
present section respectively attributable to any previous half-year or half-years 
as shall not have lieen discharged previously. 

(4) In the next place in payment to the Secretary of State so far as the same will 

extend of the interest due to him under the provisions of the 36th section of 
this Contract aud not previously paid to him. 

(5) In the next place in the mpayment to the Secretary of State in rupee currency 

(calculated at the average rate of exchange which under the 47th section of 
this Contract would apply at the date of such repayment to the conversion of 
sterling money not convertible at special rates) of so much of the interest 
which shall have been paid by the Secretary of State to the Company under 
the provisions of this Contract as shall be attributable to the half-year. 

(6) If the aggregate of the receipts attributable to the two half-years in any year com- 

mencing on a 1 at day of January and ending on a 3Ist day of December and 
applicable in the manner mentioned in the preceding sal)-seotions of this 
section shall exceed the aggregate amount of the payments chargeable thereon 
respectively under the same sub-seotions the surplus arising from such excess 
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of receipts over payments shall be applied in the first place in the repayment 
to the Secretary ot State in rupee currency calculated at the rate aforesaid oi 
so much if any of the interest mentioned in the last preceding sub-section as 
shall be attributable to either of the same two half-years and shall not hav( 
been repaid to the Secretary of State under that sub-section. And the residu( 
if any of the same surplus shall belong as to three equal fourth parts thereol 
to the Secretary of State and as to the remaining fourth part thereof to thf 
Company free from all control by the Secretary of State. 

(7) Any moneys which the Company shall be entitled to receive from the Secretary ol 
State under the last pi'eceding sub-section shall be receivable by the Company 
in India and not elsewhere. 

The term half-year shall in respect to this section mean the respective periods of sia 
calendar months respectively commencing on the first day of January and th< 
first day of July and respectively ending on the 30th day of June and the 
31st day of December. Provided that the intermediate period whicl 
shall elapse between the day when any part of the projected railway shall be 
first opened for public traffic and the 30th day of June or 31st daj 
of December immediately subsequent shall for the purposes of this section be 
treated as a half-year. 


ACCOUNTS. 

46. The Companiy shall keep such accounts in relation to the projected railway and to thie 
Contract as the Secretary of State shall from time to time require and also such accounts as 
between the Company and the Secretary of State as he shall from time to time require. Com- 
plete accounts shall be kept in India in rupee currency — nevertheless accounts shall be kept ii 
England in sterling money of the expenditure and receipts of the Company elsewhere than ir 
India in relation to the projected railway and to this Contract but such accounts shall be incor- 
porated in the Indian accounts of the Company and for that purpose shall be furnished to the 
Secretary of State for transmission to the G-overnment in India. 

47. For the pm poses of the incorporation provided for in the last preceding section oi 
this Contract sterling money entered in the accounts kept in England in such section mentioned 
shall (except in any cases where any particular amounts ought under special provisions of this 
Contract to be treated as conveitible at special rates in which excepted cases the special rates 
shall be adopted) be converted into rupees at the average rate of exchange obtained by the 
Secretary of State foi* bills payable on demand drawn on India during the half-year ending 
either on the 30th day of June or the 31st day of December next preceding the time at whict 
the incorporation is to be effected and so that if the incorporation is to be effected in the firsi 
six calendar months of the then current calendar year the half-year shall end on the 31st daj 
of December and if it is to he effected in the last six calendar months of the then curreni 
calendar year the half year shall end on the 30th day of June. Provided that if and as 
often as the Secictary of State shall not have drawn bills on India payable on demand for s( 
much as three calendar months out of any paiticular half-year ending on a 30th day ol 
June or 31st day of December then any conversion of sterling money into rupees which 
would or might under this sectiou but for this provision be effected at the average rats 
obtained by the Secretary of State for bills payable on demand drawn on India during 
that half-year shall be effected at the average rate obtained during that half-year for the besl 
commercial bills payable on demand drawn in Loudon, on India such average rate to bs 
decided by the Compti oiler General at Calcutta. 

48. Separate accounts shall if required by the Secretary of State be kept by the Company 
in respect to different sections of the projected railway and all accounts to be kept by the 
Company under this (Contract shall be kept in such form and under such heads or divisions 
and with such details as the Secretary of State shall from time to time prescribe. 

49. Unless and until otherwise directed by the Secretary of State the Company shal 
keep in relation to the projected railway and this Contract the following accounts (tha- 
is to say)— 

A Capital Advance Account. 

A Capital Account* 

' A Revenue Account. 

A Stores Account. 

59. In the said Capital Advance Account shall be entered all moneys supplied by th< 
Seeretary of State to the Company to defray expenditure by the Company under this Con 
tract other than that chargeable against Revenue and the moneys so entered sWl as ^pendec 
by the ComipaTiy in conformity with this Contract be transferred from the Capital Advanoi 
Account to the Capita^ Account the Revenue Account or the Stores Account as shall be proper 
The Capita^ Advance Account i^all from time to time as the Secretary of State shall requir< 
be to him. 
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51. In the Capital Account shall bp entered all such expenditure of the Company under 
this Contract as pursuant to this Contract shall be chargeable to account of Capital and also all 
such of the moneys to be received by or on behalf of the Company as pursuant to this (Contract 
are to be treated as received on account of Capital also the value (to be determined by the 
Secretary of State) of such land (if any) as shall for the time being have been relinq^uislied 
by the Company to the Secretary of State under the previous provisions hereof, 

52. The Capital Account shall from time to time as the Secretary of State shall require 
be made up and submitted to him. The Secretary of State may from time to time as he shall 
see fit audit the Capital Account and correct errom therein. 

53. In the Revenue Account shall he ei»tered working expenses and all such expenditure 
of the Company under this Contract and other items a> pursuant to this (Contract shall be 
chargeable to account of Revenue and also all such of the moneys to be received by or on behalf 
of the C >mpany as under the provisions of this Contract aie to be treated as received on account 
of Revenue. The Revenue Account shall be made up hali-y early to tlip 80th day of June and 
the 31st day of December in each year or to such other days as the Secretary of State may fiom 
time to time prescribe and shall be regularly submitted by the Company to the Secretary of State 
who may from time to time as he may think fit audit the same and may in case of error being 
discovered therein correct the same within three Cedendar mouths after the account containing 
such error shall have been submitted to him. Every Revenue Account shall he considered 
as settled at the expiration of three calendar months aftei the time when the same shall have 
been submitted to tbe Secretary of State but nevertheless any error which may subsequently be 
diseoveied therein shall fee corrected in the then next Kevenue Account or in any subsequent 
Revenue Account or Accounts as the Secretary of State may determine. 

54. The Company shall from time to time during the continuance of this Contract with all 
expedition make up and deliver to the Secretary of State an account of all stoies respectively in 
hand on every 80th day of June and 31st day of December or on such other days as the 
Secretary of State may from time to time name for the purpose and in the account to be so 
made up from time to time shall be entered all stores which the Company shall for the pur- 
poses of fulfilling this Contract have used or which shall have perished or become useless since 
as regards the first occasion of making up the account the date of this C'ontract and since as 
rega* ds each other occasion of making up the account the date to which the account shall have 
been last pieviously made up showing in the account the purposes to which the stores which 
shall have beeu used shall have been applied. As often as any of the stores in hand shall be 
used by the Company for the purposes of fulfilling this Contract or shall perish or become 
useless the value as entered lu the books of the Company of the stores so used perished or 
become useless shall be charged to account of Capital or to account of Revenue as shall be proper. 
The Stores Account shall besides being made up periodically as above mentioned be made up 
and balanced from time to time upon the requisition of the Secretary of State. 

55. The valuations from time to time in the Stores Account of stores in hand shall at 
such time or times as the Secretary of State shall direct be revised in such manner as shall from 
time to time be agreed upon between the Secretary of State and the Company and the Stores 
Account shall from time to time be corrected so as to accord with the revised valuations and 
thereupon corresponding adjustments shall be effected in the Capital or Revenue Account by 
making entries therein either to debit or credit as requisite. Provided that sucli a revised valua- 
tion shall be made as soon as the whole of the projected railway shall have been opened for 
public traffic and that in respect of any subsequent valuation all such, adjustments shall be 
made in tbe Revenue Account aloue. 

AS TO OWNERSHIP OE PROJECTED RAILWAY, &c. 

50. Subject to tbe provisions of this Contract all laud of which the Secretary of State 
shall allow the Company to have possession for any of tlie purposes of this Contract and every- 
thing to be constructed thereon and all rails plant machinery rolling stock stores fixtures and 
implements of every description acquired by the Company for the purpose of constructing 
maintaining equipping keeping up the equipment of or working the projected railway or any 
part thereof or any stations station yards offices warehouses houses for employes or works upon 
any land of which the Secretary of State shall so allow the Company to have possession as 
aforesaid and generally all property whether real or personal and things and whether in Eng- 
land India or elsewhere which shall be or have been acquired paid for or constructed by the 
Company with money supplied to the Company by the Secretary of State under the 36th 
section of this Contract are hereby declared^ to be respectively the property of the Secretary 
of State but subject to the user and enjoyment thereof during the oontinuauce of this 
Contract. 

AS TO POSSIBLE EXTENSION TO KATNI AND TRANSEEB TO COHEANY OE 

SINDIA RAILWAY. 

57, The Secretary of State may at any time during the continuance of this Contract 
require the Company subject to terms as to tbe provision of capital being then agreed upon to 
extend as far as the East Indian Railway at or near Katni the branch line of railway herein- 
before provided to be constructed to Saugor and as from the time when the Secretary of State 
shall under this section have required the^ Company^ to effect the said extension this Contract 

subject only to the provisions contained in this section be read and take effect as if in 
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the Sid Section of this Contract had been contamed a stipulation for the construction of a 
branch line of railway from Saui^or to the Sast Indian Railway at or near Katni and as if the 
expression **the projected i ail way*"* had been in the 1st Section of this Contract intei preted to 
mean and include the said extension as well as the line of railway and several branch lines of 
railway respectively mentioned in the 3rd Section of this Contract. Provided that nothing* 
in this section contained shall unless or until the Secretary of State shall ref^uire the Coinpany 
to effect the said extension prevent any provision of this Conti act from taking effect in the 
same manner and to the same extent as it would have done had this present section not been 
introduced into this Contract. 

5S On the opening for public tra6Sc of the projected railway between Jhansi 'and 
Gwalior if the Company shall then so requite the Secietaiy of State shall subject to the con- 
ditions hereinaftei contained transfer to the Company to he maintained and worked by it the 
line of railway between Gwalior and Agia known as and herein called the Sindia Railway 
together with all the appurtenances thereof belonging to the Secretaiy of State and thereafter 
this Contract shall be read and take effect as if in the 3rd Section thereof liad been contained 
a stipulation for the construction of a line of i ail way between Gwalior and Agra and as if the 
expiession “the projected railway'^ had been in the 1st Section of this Contract inter- 
preted to mean and include the line of railway to be consti acted in accordance with such 
stipulation as well as the line of railway and seveial branch lines respectively mentioned in the 
said 3id Section and as if the Sindia Railway had been constructed in accordance with such 
stipulation. Piovided always that before such transfer of the Sindia Railway shall be made the 
Company shall have first paid into the Bank of England to the ciedit of the Secretary of State 
independently of the sums of £3^000,000 and £3,0il0,000 respectively payable by the Company 
under the 32nd and 34 th Sections of this Contract and of all other sums if any payable to the 
Secretary of State by the Company such a sum not exceeding £800,000 as the Secretary of 
State shall fix as the fair equivaleut of the capital outlay on the Sindia Railway which last 
mentioned sum shall be raised and paid by the Company in the same manner and when paid 
shall be subject to the same conditions and carry interest in the same way as if it had formed 
part of the sum of £3,000,000 payable by the Company under the 34jth Section of this 
Contract. 


AS TO POSSIBLE LEASES OP CERTAIN LINES. 

59. If the Secretary of State shall deem it desiiable in the public interest that 
the Company having constructed the pi ejected railway or part thereof shall work the line 
of railway known as the Bhopal State Railway he will at the request of the Company on the 
Company entering into a further contract with him in such teims as he shall require and 
relative to any such matters as he shall determine shall be embraced in such Contract do as 
follows (that IS to say) 

(«) Co-operate with the Company to such extent and in such manner as he shall see 
fit in endeavouring to obtain the grant to it of a working lease for such period 
or periods and on such conditions as he shall approve of the line of railway 
last aforesaid and its apputtenances and equipment. 

(5) If such woiking lease shall be granted to the Company grant to the Company for 
such period or periods and on such conditions as he shall prescribe a working 
lease of the line of railway connecting the Bhopal State Railway with the 
system of railways worked by the Great Indiau Peninsula Railway Company 
and of the appurtenances and equipment of the connecting line of railway 
mentioned in this sub-seotion. 

Each of the leases mentioned in this section shall contain a proviso under which it ahalf 
be absolutely terminated on the termination of this Contract under any provision herein 
contained. 


AS TO ASSISTING THE COMPANY TO MAKE JUNCTIONS WITH AND TO 
OBTAIN RUNNING POWERS OVER OTHER RAILWAYS. 

60. The Secretary of State will so far as he may from time to time consider it desirable 
with a view to public convenience that any junction should be formed between the projected 
railway and any other railway and that such junction should be effected by the Company 
endeavour from time to time to obtain for the Company on reasonable terms powers to form 
any junction between the projected railway and an^ other railway and will so far as he may 
from time to time^ consider it desirable with a view to the public convenience that the Com- 
pany should in continuation of the service of trains on the projected railway run trains on 
any other railway endeavour to obtain for the Company on reasonable terms and conditions 
power to do so. If and as often as the Company intend to form between the projected 
railway and any other railway any junction which the Secretary of State shall have sanctioned 
to be made hy the Company the Company shall signify to the Secretary of State its intention 
to form the junction and this Contract shall thenceforth be read and take ejBfeot as if every 
such jtmotion were a part of the main line of railway or of one of the branch of rmlway 
respeotavely mentioned in the 3rd Section of this Contract but no junction shall be considered 
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part of the projected railway so as to give rise at any time to any question whether the whole 
of the projected railway shall or shall not have been opened for public traflBc. 

AS TO EUNimrO POWERS AND OTHER PACILITIES AND ACCOMMODATION 

POR OTHER RAILWAYS, 

61. The Company shall from time to time upon the requisition of the Secretary of State 
allow the use of the projected railway or any pari or parts thereof for the passage of engines 
and trains from or to other railways of the 6 feet 6 inch gauge upon the payment of reason- 
able tolls and under reasonable conditions and restrictions. 

6S. The Company shall from time to time upon the requisition of. tlie Secretary of State 
allow upon reasonable terms and conditions the use for other railways of any such rolling stock 
appropriated or belonging to the projected lailway as shall not for the time being be required 
for the purposes of any part of the projected railway or for any other operations of the Com- 
pany under this Contract. 

63. The Company shall from time to time upon the requisition of the Secretary of State 
execute work in its workshops at reasonable puces and on reasonable terms in respect of 
rolling stock and machineiy belonging to lailways belonging to Hei Majesty's Indian Govern- 
ment but so nevertheless as not to impede or unduly interfere with the ordinary operations of 
the Company as carried on in the said workshoj©. 

64t, The Company shall from time to time upon the requisition of the Secretary of State 
make reasonable arrangements for the intercharge of traffic and rolling stock and for through- 
hooking between the pi ojected railway and other railways and the Secretary of State shall 
to the extent of his powers require the managers of such other railways to co-operate in mak- 
ing similar arrangements on the lequisition of the Company. 

65. The Company shall fiom time to time upon the requisition of the Secretary of State 
allow the use of any of the stations belonging to the projected railway for the accommodation 
of the traffic of any other railway upon the payment of leasonahle tolls and under reasonable 
conditions and restiictions and also upon reasonable terms make such altoratioi^ and additions 
as may in the opinion of the Secretary of State be necessary or convenient for the purposes 
of such accommodation. 

66. The Company shall from time to time upon the requisition of Ihe Secietary of Slate 
allow any junction to be formed between the projected railway and any other railway on 
reasonable terms and conditions. 

67. The Company shall comply with all regulations from time to time prescribed by the 
Secretary of State for dealing through traffic with other railways. 

AS TO TOLLS FOR USE OP BRIDOES. 

68. If the Company shall with the approval of the Secretary of State provide on any 
of the bridges on the projected railway ways or roads for public use by persons on foot or on 
horseback or m carriages or for any other purposes of traffic for which ordinaiy highways are 
commonly used the Company shall during the continuance of this Contract have the right to 
charge according to tariffs to be arranged between the Secretary of State and the Company 
tolls for the user of such ways or roads by the public. 

THE COMPANY TO COMPLY WITH THE REQUIREMENTS OF THE 

SECRETARY OP STATE. 

69. The Company shall with all reasonable speed comply with all such requirements as 
the Secretary of State shall from time to time make in accordance with this Contract. 

AS TO THE SUPERVISION AND CONTROL OP THE SECRETARY OP STATE 
AND THE APPOINTMENT OP A GOVERNMENT DIRECTOR, &c. 

70. In all matters not herein specially provided for relating to the fulfilment and per- 
formance by the Company of this Contract so far as to be fulfilled or performed by the Com- 
pany the Company and its affairs shall be subject to the supervision audit and control of the 
Secretaiy of State. The Secretary of State shall be entitled to make a charge half-yearly 
for his supervision audit and control of the affairs of the Company. The said half-yearly 
charge shall be a mileage rate not exceeding in any case 40 rupees for every mile of the pro- 
jected railway so far as for the time being either constructed or under construction. The half- 
yearly charge to be made by the Secietary of State under this section shall be charged to 
account of capital so as made prior to the opening for public traffic of any part of the 
projected railway and as from the time when any part of the projected railway shall have been 
opened for public traffic until the whole thereof shall have been so opened the half-yearly 
charge under this section shall from lime to time be apportioned between Revenue and Capital 
in such manner as that so much of the half-yearly charge as bears the same proportion to the 
entirety thereof as the length of railway opened for public traffic at the time when the half- 
yearly charge is madft hears to the whole length of railway on which the same charge is to he 

shall he charged to account of Revenue and that the residue thereof shall be charged 
to account of Capital, As from the time when the whole of the projected railway shall have 
been opened for public traffic the half-yearly charge to he made by the Secretary of State under 
this section shall be charged to account of Revenue exclusively. 
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71. For the purpose of inspeebiag the projected railway and the works thereof either 
whilst under construction or suhseqaently and the stations rolling stock plant machinery and 
stores belonging thereto and the electric telegraphs and telegraphic appliances for the time being 
provided under this Contract for the use of the Company and for the purpose of auditing 
the accounts of the Company or otherwise exercising such supervision and control as are 
intended to be reserved to the * Secretary of State by this Contract the Secretary of State 
may from time to time appoint such person or persons as he may think proper with such 
powers as he may consider necessary or expedient and the Company shall afford every person 
so appointed all reasonable facilities for the purpose of enabling him to perform the duties 
entrusted to him by the Secretary of State. 

72. The Company shall record and keep in proper books full and particular accounts of all 
its transactions and proceedings including full and true minutes of all ite; meetings meetings 
of Directors communications with India and correspondence so as at all times to exhibit fully 
and truly the state of its affairs and the Secretary oi State or any person or persona appointed 
by him in that behalf shall at all reasonable times have free access to all the books accounts 
papers and documents of the Company relating to the projected railway with power to call 
for and make copies of or extracts from the same. The cost of making all such copies and 
extracts shall be defrayed by the Company and either charged to Revenue or Capital exclu- 
sively or apportioned oetweeu Revenue and Capital as the Secretary of State shall direct. 

73. The Secretary of State may from time to time appoint any one person to be a Direc- 
tor of the Company, The Ghovernment Director shall be ex-officio a noember of all Committees 
appointed by the Board of Directors of the Company or by the Company in relation to the 
projected railway or any matter connected therewith and shall have power to exeicise at his 
discretion an absolute veto in all proceedings whatever at the Board of Directors. The Grovern- 
ment Director shall not be removeable except by the Secretary of State and may act by a 
deputy appointed by the Secretary of State. 

MISCEBLANEODS PROVISIONS. 

74!. The Company shall not during the continuance of this Contract without the sanction 
of the Secretary of Sate in writing first obtained engage in or carry on any business other 
than the business provided by this Contract to be carried on by the Company. 

75. Tlie Company shall not at any time daring the continuance of this Contract without 
the sanction of the Secretary of State first obtained in writing at any time inciease its Share 
Capital. 

76. The total indebtedness of the Company in respect of borrowed capital shall not at 
any time exceed the amount of share capital then paid up and paid into the Bank of England 
under the 32nd and 58th Section of this Conti act except during any period in regard to 
which the Secretary of State may sanction the indebtedness of the Company in respect of 
borrowed capital being of any larger specified amount in wbicb ease the specified amount 
shall not be exceeded during the period. The restrictions imposed by tbe preceding portion 
of this section shall not pi-eelude the Company from borrowing money for the 6ond fide 
purpose of discharging previously existing indebtedness of the Company in respect of 
borrowed capital to an amount equal to the extent of the money so borrowed provided the 
money borrowed be bond fide applied to tbe purpose last aforesaid as to which however no 
person lending or advancing money to the Company shall be concerned to see. No money 
shall without the previous sanction of the Secretary of State be boiTowed by the Company at 
a dfecount or at a premium or on terms of the Company paying to the lender a larger 
capital sum than that actually borrowed from him by the Company. The Company gha.11 
not without the sanction of the Secretary of State pay interest at a rate higher than 3^ per 
cent, per annum on any moneys borrowed by or owing from it but this stipulation shall not 
necessitate the sanction of the Secretary of State to the payment of interest by tbe Company 
at any reasonable rate on any sums which the Company may borrow for iond fide temporary 
purposes. 

77. The Cornpany shall not alter vary or add to its Articles of Association during the 
continuance of this Contract in such a way as to affect or prejudice the operation thereof 
without the sanction of the Secretary of State. 

78. The Cam'^ny shall not acquire either absolutely or for any limited estate or interest 
any laud situate in territory not directly governed by Her Majesty or Her Majesty^s Indian 
Government or any rights or easements in over or m respect of any land so situate. The ex- 
pression, " land^^ as regards the operation of this section includes mines minerals buildings 
easements in or over lands and generally all hereditaments of every description and of what- 
ever nature or tenure whether corporeal or incorporeal. This section shall not apply to any 
such interest in lai^ as shall be acquired by the Company under the provisions or powers of 
thk Contract. 

79. No connnnnication or negotiation of any deseuiption or in respect to any matter 
i^nless with the sanction and, under the supervision of the Secretary of State be made or con- 
ducted by or on behalf of the Company to or with the Government of any tributary or foreign 
state ox with any officials of any sueh Government. 
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SO, No claim shall be made upoa the Secretary of State by the Company for com- 
pensation in respect of the prejudicial effect upon the projected railway or the profits thereof 
of^ any Act of Her Majesty^s Indian Legislature of general applicability for the time 
being in force and^ the Company and the projected railway and its equipment shall be 
subject to the provisions of every such Act as last aforesaid and no claim shall be made 
upon the Secretary of State by the Company for compensation in respect of the prejudicial 
effect upon the projected railway or the profits thereof any treaty convention or agreemant for 
the time being in force between the Secretary of State and the Government of any tributary 
or foreign state although such 4;reaty convention or agiseement may not be of general appli- 
cability and the Company and the projected railway and its equipment shall be subject to the 
provisions of every such treaty convention or agreement as mentioned in this section. 

81. The Comjmny shall from time to time prepare and furnish to the Secretary of State 
such returns and statistics as to traffic and otherwise as the Secretary of State may from time 
to time require and such retiu’ns and statistics shall be prepared in such form and under such 
heads and divisions and with such details as the Secretary of State shall from time to time 
presciibe. 

82. The Secretary of State shall promote the passing by Her Majestv^s Legislature in 
India of any Act or Acts which may be required to enable the Company to carry into effect 
this Contract. 

8S. The Company may and if required by the Secretary of State so to do shall at any 
time or times after the opening for public traffic of any part of tlie projected railway establish 
on terms to be approved by the Secretary of State both or either of the following Institutions 
(that is to say) a Provident Institution for the benefit of servants of the Company and a 
Savings Bank for the like purpose and thenceforth maintain and manage the institutions or 
institution so established under rules and regulations to be approved by the Secretary of 
State and which rules and regulations shall be subject to be varied from time to time as he 
shall approve. Every contribution made by the Company with the sanction of the Secretary 
of State to the purposes of cither of the two institutions mentioned in this section shall be 
chargeable to account of Revenne. 

84. After the wlnde of the projected railway shall have been opened for public traffic the 
Company shall upon the requisition of the Secretary of State establish and thenceforth main- 
tain out of contributions from Revenue and on terms to be agreed upon between the Secretary 
of State and the Company reserve funds for the purposes of insuring property whether 
appropriated to the projected railway or in the custody of the Company as earners of passengers 
and goods or in any otlier capacity against damage by fire and of making good deteriorations 
of permanent way and rolling stock. No part of any reserve funds for the time being subsisting 
shall be applied to any purpose without the sanction of the Secretary of State. For the purposes 
of this section the whole of the projected railway shall he deemed to have been opened for 
public traffic when and so soon as the line of railway and several branch lines of railway res- 
pectively mentioned in the 8rd Section of this Contract shall have been so opened unless the 
Secretary of State shall prior to the opening for public traffic of the same line of railway or 
some or one of the same several branch lines of i ail way have arranged terms wiuh the Company 
to effect the aforesaid extension in which case the whole of the projected i ail way shall not for 
the purposes of this section be deemed to liave been opened for public traffic unless and until 
the said extension shall have been so opened. 

85. Any notice determination decision direction requirement requisition appointment 
certificate or expression of opinion approval or sanction to be given or signified on the part 
of the Secretary of State for any of the purposes of or in relation to this Contract or any of the 
powers or provisions herein contained shall be sufficient and binding if in writing signed by the 
Secretary of State or one of his Under-Secretaries or his Assistant Under-Secietary or by a 
Secretary of Her Majesty's Indian Government or by any other officer or servant authorised to 
act on behalf of the Secretary of State in respect of the matters to which the same shall relate 
and the Secretary of State shall not in any case be bound in respect of an^ of the matters afoie- 
said unless by some writing signed in the manner before mentioned in tins section. 

86. The Company shall at all times during the continuance of this Contract keep an 
office established at some place in India to be determined from time to time by the Secretary 
of State and shall keep at the said office an authorised Agent or Committee of Agency with 
whom the Secretary of State and Her Majesty's Indian Government oranyoflScer or officers 
deputed on behalf of the Secretary of State or Her Majesty's Indian Government may com- 
municate on affairs concerning tliis Contract and the duties and liabilities of the parties hereto 
under this Contract and to whom the Secretary of State and Her Majesty's Indian Govern- 
ment and such officer or officers as last aforesaid may respectively pay moneys for the use or 
on behalf of the Company and all drafts drawn and receipts given by the said Agent or Com- 
mittee of Agency or under his or their authority on behalf of the Company in relation to this 
Contract or to any payment made or matter arising under or out or by virtue of this Contract 
shall be binding on the Company and every notice to be given to the Company (save any 
notice with respect to the termination of this Contract under the subsequent provisions hereof) 
shall be sufficiently given if left at the said office or personally served on the said Agent or 
any member of the said Committee of Agency. 

87. The Company shall not in respect of the performance or fulfilment by it of its duties 
and obligationa under this Contract be entitled by any implication of law to remuneration as 
for services rendered by it to the Secretaiy of State. 
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AS TO TERMINATION OF THE CONTRACT AND PROVISIONS TO COME INTO 

EFFECT THEREON. 

88. The Secretary of State may if this Contract shall not have been previously terminated 
terminate the same either on the 3ist day of December 1910 or on the 31st day of December of any 
succeeding tenth year by giving to the Company in England not less than 13 calendar months^ 
previous notice in writing of the termination of this Contract. The Secretary of State may 
also if default shall he made by the Company in duly paying any sum or sums payable by the 
Company under the 33nd or the 84)t]j. Section of this Contract or in the construction and 
completion in conformity with this Contract of the projected railway or any part thereof or 
any of the stations or other works thereof or in the due equipment pm’suant to this Contract 
of the projected railway or any part thereof with rolling stock machinery or plant or in case 
there shall be any breach on the part of the Company ( whether by act omission or default ) of 
any of the stipulations or provisions of this Contract or in case at any time after the whole of 
the projected railway shall have been opened for public traffic the projected railway or any part 
thereof shall in the opinion of the Secretary of State be in course of gross mismanagement by 
the Company or be worked at a loss as shown by the Revenue Account and have been so 
worked for not less than three half-years continuously down to the time at which the Secretary 
of State shall give to the Company the stipulated notice of termination under this present 
power terminate this Contract by giving to the Company in England six calendar months' 
pievious notice in writing of the termination of this Contract. 

89. Upon the day on which this Contract shall be terminated under the 8th or 88th Sec- 
tion hereof the Company shall relinquish to the Secretary of State all land of which he shall 
have allowed the Company possession under or for the purposes of this Contract (except such 
lands as may previously have been relinquished to him or sold with his sanction) together (by 
way of inclusion not of exception) with the stations station yards offices warehouses houses for 
employe conveniences rails machinery fixtures and plant then erected or being on the land to be 
relinquished under this section or in anywise belonging to the projected railway or any part 
thereof and also deliver to the Secretary of State possession of any office in England of the 
Company and also relinquish or deliver to the Secretary ot State all rolling stock moveable 
machinery plant and ai’ticles belonging or appropriated either as regards purposes of con- 
struction or working or otherwise to the piojected railway or any part thereof or any of the 
works or adjuncts thereof and the then existing stock of stores appropriated whether for the 
purposes of constiuction woiking or otheiwise to the projected railway or to any of the works or 
adjuncts thereof or to the equipment thereof and all plans books surveys sections printings writings 
and documents whatsoever in anywise connected with or with the construction or maintenance of 
the projected 1 ail way or any part theieof or any of the works or adjuncts thereof and any electric 
telegraphs telegraphic appliances and other property belonging to the Secretary of State and 
then in the possession of the Company in reference to this Contract including all furniture and 
tenant's fixtures appropriated to the office in England ot the Company and generally all pro- 
perty whether real or personal and whether in Eugland or India or elsewhere then in the posses- 
sion or power of the Company which shall be or have been acquired or paid for by or with money 
supplied to the Company by the Secretary of State under the 36th Section of this Contract. 
The Company shall also on the day on which this Contract shall be terminated refund to the 
Secretary of State all such of the moneys previously supplied by him to the Company under the 
36th Section of this Contract as shall then remain unexpended and make over to the Secretary 
of State any reserve fund then existing under this Contract subject to any terms which may 
have been agreed upon under the 84th Section hereof. The Company shall at the cost of the 
Secretary of State execute or proem’e to be executed any such assurances as he shall reason- 
ably requiie to be executed for the purpose of giving full effect to the previous provisions of 
this section. 

90. The Secretary of State shall be entitled to the benefit of and shall indemnify the 
Company against all such contracts entered into with his sanction by the Company for the 
supply of rails rolling stock machinery stores or other articles in relation to the projected rail- 
way or for the execution of any work in relation to the projected railway or the equipment . 
thereof as shall be subsisting at the time of the expiration or termination of this Chntract. 

91. The termination of this Contract shall not prejudice the rights of either of the parties 
hereto as against the other of the parties hereto in respect of any covenant herein contained 
which may be broken prior to the termination hereof or which may continue or be in force after 
such termination. 

93. Upon the relinquishment delivery of possession delivery payment or making over to 
the Secretary of State by the Company in conformiiy with the 89th Section of this Contract 
of all the particulars and property therein respectively provided to be rdinqnished delivered 
possesion of delivered refunded or made over by the Company the Secretary of State shall 
become bound to indemnify the Company its property and effects against all such debts and 
liabilities (if any) as it may haye incurred with the sanction of the Secretary of State and as 
shall be thep subsisting. 

98. If this Contract shall be terminated under any previous provision hereof then at the time 
when the same shall so terminate the Secrefaiiyy of State shall out of the revenues of India pay 
to the Company in Xiondon an amount equal to so much of the smn of £8^000^000 mentioned in 
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the 32nd Section o£ this Contract as shall have been paid or satisfied by the Company in confor- 
mity with this Contract and also so much of the aggreg*ate of such sums of money if any as 
shall have been paid by the Company into the Bank of England to the credit of the Secretary 
of State under the powers or provisions of the S^'th or 68tli Sections of this Contract as shall 
be represented by share capital. Provided nevertheless that the Company shall not be entitled under 
this section to receive any money unless or until it shall in substa-uco have performed and dis- 
charged its duties and obligations under the 89th Section of this Contract. 

<4 

ARBITEATION. 

94. If any dispute question or controversy shall at any time arise between the Secretary 
of State and the Company touching this Contract or any section clause or thing herein con- 
tained or the construction hereof or any matter connected with this Contract or the operation 
of the same or the rights duties or liabilities of either party in relation to the premises then 
and in every such case the matter in difference shall unless in this Contract special provision 
shall otherwise have been made for the settlement or determination thereof be referred to two 
Arbitrators or their Umpire pursuant to and so as with legard to the mode and consequences 
of the reference and in all other respects to conform to the provisions in that behalf contained 
in the Common Law Procedure Act 1864 or any subsisting statutory modification thereof and 
upon every such reference the Arbitrators and Umpire shall respectively have power to ex- 
amine witnesses upon oath or affirmation and either to fix settle and determine the amount of 
costs of the reference and award respectively or incidental theieto to be paid by both parties or 
by either party or to direct the same to be taxed either between solicitor and client or 
otherwise and to direct and award where and by and to whom such costs shall be paid and 
every or any such reference may be made a rule of Her Majesty's High Court of Justice or 
any of Her Majesty's High Courts of Judicature in India on the application of the Secretary 
of State or of the Company and either the Secretary of State or the Company may instruct 
counsel to consent thereto for the other party. 

IN WITNESS WHEREOF Colonel Henry Yule C.B. and General Charles John Foster 
C.B. being two Members of the Council of India have hereunto set their hands and seals and 
the Indian Midland Railway Company have hereunto caused their Common Seal to be affixed 
the day and year first above written. 



cxe 


APPENDICES TO THE ADMINISTRATION REPORT POR 1885.86- 


APPENDIX J. 


made the 22nd day of February 3886 between THE 
SEOitETAUY OF STATE IN COUNOIE OF INEIA (hereinafter 
called “ the Secretary of State ’*) of the one part and THE BENGAE 
AND NOBTH WESTEBN BAILWAY COMPANY LIMITED 
(hereinafter called “ the Company ”) of the other part and supplemental 
to an Indenture (hereinafter called “the principal Contract*’) dated 
the 12th day of December 1882 and made between the Secretary of 
State of the one part and the Company of the other part being a 
Contract relatire to the construction and working by the Company of 
a line of Bailway with branches in the Province of Bengal in India 
Whereas the parties hereto have determined to modify the principal 
Contract in the manner and to the extent hereinafter specified Now 
THIS Indenture witnesseth and it is hereby agreed and 

DECLARED aS folloWS : — 

1. The concluding part o£ the first section of the principal Contract from the words 
but shall not include " down to the end of the section shall be altered by omitting the words 
not receivable by the Secretary of State under Section 39 of this Co u tract and" and shall 
accordingly be lead and be as follows (that is to say) : “ but shall not include moneys derived 
from the investment or othei employment by the Company of the earnings of the Company 
not distiibuted by way of dividend among the shareholders.'^ 

%, Section 3 of the piiucipal Contract but so far only as regards the description therein 
of the line of railway to be constructed shall be altered so as to read as follows ; “ A line of 
Hallway from Souepoie near Patna in the Province of Bengal to Baiaich in Oude and from 
there to a point on the Nepaul Piontiei near Nepalganj with a branch via Ghazipur to Benares 
a branch to Nawabganj and a biauch fiom Gorakhpur to Cska (which Ime of railway and 
blanches are heieinafter collectively called 'the said Railway')." Nevertheless the Company 
shall not be lequiied to pioeced with the eonstiuction of the branch via Ghazipur to Benares 
until such time as the Secietary of State shall have given the Company in London si^ 
months' notice in wiitmg calling upon and lequiiing the Company to construct the same but 
the Secretaiy of State shall not give any such notice eailier than the 1st January 1888. The 
Company may duiing the oiigiiial eonstiuction of such bianch whenever the same may take 
place if authoiized so to do by the constitution of the Company pay out of Capital any sums 
by way of inteiest on the Capital (either share or boriowed Capital) bond fide called and paid 
up or raised for the purposes of such bianch subject to the provisions of Sections 40 and 41 
of the piincipal Contract not amounting together with any net interim earnings from such 
branch to moie than 4 per cent, per annum on such Capital and the interest so paid out of 
Capital may be charged to Capital Account as part of the original cost of construction of 
such branch. 

S. Section 89 of the principal Contract shall be wholly cancelled except so far only as 
it may be necessary to lefer thereto for the purposes of Section 67 as hereinafter altered. 

4. Section 57 of the principal Contract shall be read and be as follows (that is to say) 

" In case this Contract shall terminate by notice of purchase the Secretary of State shall 
within four calendar months from the time at which this Contract shall terminate pay to the 
Company in London out of the Revenues of India a sum of money equal to twenty-five times 
the excess of the average yearly amount of the earnings of the Company during the five years 
immediately pieeeding the time at which this Contract shall terminate over the average 
aggregate sum to which the working expenses of the Company and share of surplus (if any) 
belonging to the Secretary of State under the 5th sub-section of the 39th Section of this 
Contract amount yearly during the same five years and for the purpose only of estimating the 
amount so to be paid but not fuither or otherwise it shall be assumed that the 39th Section 
of the principal Contract had been in actual operation during such five years and that the 
Secretary of State had during the same five years been entitled to receive and had received 
the benefits originally intended to be secured to Mm by the 5th sub-section thereof." And the 
referenoea in Section 58 of the principal Contract to the 57th Section thereof shall be con- 
strued as referring to the last mentioned section as hereby altered. 

5. Notwithstanding the provisions of the principal Contract the Company may for one 
year from the date of opening the respective portions of the Company's Lines for public 
traffic charge to Capital Account any expenditure properly incurred in suon year in maintain- 
ing such Imes respectively and the fixea plant and works belonging thereto in good repair and 
in good working condition and may also inclade in the expenditure to be so charged to Capital 
Account the cost which it shall properly incur in providing daring such year for the due and 
eKeotive supervision of the state ot repair of the said lines respeotively and the said plant and 
works* Troyidjm) alwatcs that no expenditure hereby authorised to be charged to Capital 
Account and which shall increase the amount tbat the Company bnt for tMs section would 
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have been entitled under the principal Contract to chargee to Capital Account as part of the 
origrinal cost of construction shall for the purpose of calculating the value of any property 
under Section 59 of the pi'incipal Contract be deemed to form part of the original cost of such 
property within the meaning of that section. 

In witness whereof Colonel Henry Yule C.B. and the Honorable Sir Ashley Eden 
K.C. S.l. C.I.E. being two Members of the Council of India have hereunto set their hands 
and seals and the Bengal and North Western Bailway Company Limited have hereunto caused 
their common seal to be affixed the day and year first above written. 
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